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TUESDAY, JUNE 17, 1952 
Unitep States SENATE, 
SUBCOMMITTEE OF THE COMMITTEE ON ARMED SERVICES, 
The subcommittee met, pursuant to call, at 10:30 a. m., in room 212, 
Washington, D.C. 
Senate Office Building. 

Present: Senators Long (presiding), Stennis, and Morse. 

Also present: William Darden, chief clerk; Mark H. Galusha, staff 
assistant; Downey Rice, special counsel to the Preparedness Subcom- 
mittee, and Karl R. Bendetsen, Under Secretary of the Army. 

Senator Lone. The subcommittee will come to order. 

This is the first meeting of the subcommittee appointed by the 
chairman of the Armed Services Committee to consider the military 
construction authorization bill. The members of the subcommittee 
are, in addition to myself, Senator Stennis and Senator Morse. 

The House has recently passed their version of this bill, H. R. 8120. 

(H. R. 8120 is as follows:) 


{H. R. 8120, 82d Cong., 2d sess. ]} 


AN ACT To authorize certain construction at military and naval installations, and for 
other purposes 


Be it enacted by the Senate and House of Representatives of the United States 
of America in Congress assembled 


TITLE I 


Secrion 101. The Secretary of the Army, under the direction of the Secretary 
of Defense, is hereby authorized to establish or develop military installations 
and facilities by the construction, conversion, installation, or equipment of tem- 
porary or permament public works, including buildings, facilities, appurtenances 
and utilities, as follows: 


CONTINENTAL UNITED STATES 
FIELD FORCE FACILITIES 
(First Army Area) 


Fort Devens, Massachusetts: Trooping housing, covered storage and com- 
munity facilities, $2,356,000. 

Fort Dix, New Jersey: Troop housing, and medical facilities, $5,007,000. 

Fort Tilden, New York: Community facility, $77,000. 

Fort Totten, New York: Utilities, $48,000. 

Fort Wadsworth, New York: Maintenance and closed storage facilities, 
$352.000, 

Camp Wellfleet, Massachusetts: Troop housing, administrative, operational, 
maintenance, ammunition storage, and community facilities, $1,097,000. 
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(Second Army Area) 


Fort Campbell, Kentucky: Troop housing, operational, maintenance, and 
training facilities and utilities, $5.125,000. 

Fort Knox, Kentucky: Troop housing, training buildings and facilities, re- 
search and development facilities, maintenance facilities, land acquisition, and 
utilities, $16,794,000. 

Fort George G. Meade, Maryland: Administrative, operational, maintenance 
and communications facilities, ammunition storage and utilities, $1,454,000. 

Camp Pickett, Virginia: Training buildings and administrative facilites, 
$142,000. 

(Third Army Area) 


Fort Benning, Georgia: Administrative, operational, and maintenance facili- 
ties, ammunition, cold, covered, and open storage, and utilities, $5,753,000. 

Fort Bragg, North Carolina: Troop housing, maintenance and operational 
facilities, ammunition, liquid fuel, covered and open storage, and land acquisi- 
tion, $15,325,000. 

Camp Gordon, Georgia: Administrative facility, $125,000. 

Fort Jackson, South Carolina: Administrative facility, training buildings, and 
utilities, $182,000. 

Camp Rucker, Alabama: Ammunition storage facilities, $96,000. 

Fort McClellan, Alabama: Administrative, operation, and maintenance facili- 
ties, covered storage, and land acquisition, $893,000. 

Fort McPherson, Georgia: Ammunition storage, $42,000. 

Camp Stewart, Georgia: Utilities, $1,024,000. 


(Fourth Army Area) 


‘ort Bliss, Texas: Training buildings, administrative and maintenance facili- 
ties, $5,036,000. 

Camp Chaffee, Arkansas: Maintenance facility, $461,000. 

Fort Hood, Texas: Maintenance facilities, utilities, and land acquisition, 
$10,516,000. 

Camp Polk, Louisiana: Administrative and maintenance facilities, open and 
covered storage, $608,000. 

Fort Sill, Oklahoma: Troop housing, maintenance facilities, training build- 
ings, open storage, and utilities, $4,374,000. 


(Fifth Army Area) 


Camp Atterbury. Indiana: Maintenance facility and open storage, $315,000. 

Fort Custer, Michigan: Maintenance facility and ammunition storage, $115,- 
O00. 

Camp Crowder, Missouri: Permanent troop and troop support facilities, 
$1,980,000. 

Fort Benjamin Harrison, Indiana: Administrative facility and training build- 
ing, $7,600,000. 

Fort Riley, Kansas: Operational and maintenance facilities, $370,000. 


(Sixth Army Area) 


Camp Cooke, California: Maintenance facility, $150,000. 

Camp Hanford, Washington: Troop housing, administrative facilities, am- 
munition and covered storage, and utilities, $528,000. 

Fort Huachuca, Arizona: Operational facility, training buildings and covered 
storage, $582,000. 

Fort Lewis, Washington: Operational and maintenance facilities, open and 
liquid fuel storage and utilities, $942,000. 

Fort Ord, California: Troop housing and utilities, $7,888,000. 

Camp Stoneman, California: Troop housing, $1,476,000. 

U. 8. Disciplinary Barracks, Camp Cooke, California: Troop housing, $293,000. 

Yuma Test Station, Arizona: Troop housing, administrative, communications, 
medical, operational, maintenance and training facilities, research and develop- 
ment and test facilities, covered and ammunition storage facilities and utilities, 
$2,520,000. 
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(Military Academy ) 


United States Military Academy, New York: Training building, $280,000. 
TECHNICAL SERVICE FACILITIES 
(Ordnance Corps) 


Aberdeen Proving Ground, Maryland: Troop housing, training buildings and 
facilities, research and development and test facilities, ammunition storage, 
airfield pavements and utilities, $6,850,000. 

California Institute of Technology, California: Research and development 
and test facilities and utilities, $897,000. 

Detroit Arsenal, Michigan: Administrative and research and development 
facilities, $2,398,000. 

Malta Test Station, New York: Research and development and test facilities, 
land acquisition and utilities, $479,000. 

Michaud Industrial Facilities, New Orleans, Louisiana: Acquisition for con- 
version without reimbursement to General Services Administration for any in- 
terest it may have in the facilities. 

Picatinny Arsenal, New Jersey: Research and development and test facilities, 
and land acquisition, $1,356,000. 

Redstone Arsenal, Alabama: Maintenance and operational facilities, research 
and development and test facilities and utilities, $6,447,000. 

Watertown Arsenal, Massachusetts: Covered storage, operational facility and 
utilities, $320,000. 

White Sands Proving Ground, New Mexico: Troop housing, training buildings, 
medical and maintenance facilities, research and development facilities, and 
utilities, $8,214,000. 

(Chemical Corps) 


Army Chemical Center, Maryland: Research and development and test facilities 
aud ammunition storage, $800,000, 

Camp Detrick, Maryland: Research and development and test facilities, land 
acquisition, utilities, and deficiencies, fiscal year 1951 and fiscal year 1952 pro- 
grams, $17,197,000. 

Dugway Proving Ground, Utah: Research and development and test facilities, 
and land acquisition, $864,000, 

Fort Terry, New York: Administrative, operational and maintenance facilities, 


a 


research and development and test facilities and utilities, $5,386,000, 
(Signal Corps) 


Fort Monmouth, New Jersey: Troop housing and research and development 
facility, $8,600,000. 

Tobyhanna Signal Depot, Pennsylvania: Deficiency fiscal year 1952 program, 
$352,000. 

Two Rock Ranch, California: Troop housing and utilities, $564,000. 

Vint Hill Farms, Virginia: Family housing, $341,000. 


(Corps of Engineers) 


Army Map Service, District of Columbia: Operational facility, $846,000. 

Fort Belvoir, Virginia : Administrative, operational, and maintenance facilities, 
training buildings, covered ammunition and open storage, research and develop- 
ment and test facilities and utilities, $2,968,000. 


(Transportation Corps) 


Brooklyn Army Base, New York: Maintenance and operational facilities, 
$561,000. 

Fort Eustis, Virginia: Administrative and operational facilities, liquid fuel, 
open and covered storage, airfield pavements and utilities, $3,233,000. 

New Orleans Army Base, Louisiana: Covered storage, $60,000. 
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(Army Medical Service) 


Madigan Army Hospital, Washington: Operational facilities and utilities, 
$274,000. 

Walter Reed Army Medical Center, Washington, District of Columbia: Opera- 
tional facilities and research and development facilities, $731,000. 


OUTSIDE CONTINENTAL UNITED SPATES 
(Alaskan Area) 


Big Delta, Alaska: Family housing, troop housing, ammunition, liquid fuel, 
open, closed, and cold storage, community, operational, research and development 
and test facilities, training building and utilities, $5,109,000. 

Eielson Air Force Base, Alaska: Administrative, operational and maintenance 
nance facilities, ammunition storage and utilities, 04,737,000. 

Kenai, Alaska: Family housing, operational, maintenance, community and 
water-front facilities, liquid fuel storage, training building and _ utilities, 
$3,907,000. 

Ladd Air Force Base, Alaska: Family housing, administrative and mainte- 
nance facilities, ammunition storage and utilities, $4.737.000. 

Fort Richardson, Alaska: Family housing. troop housing, administrative, oper- 
ational and maintenance facilities, open, covered. ammunition and cold storage, 
and utilities, $20,257,000. 

Whittier, Alaska: Family housing, troop housing, administrative, operational 
and maintenance facilities and utilities, $2,847,000. 


(Far East Command Area) 


Okinawa: Family housing, troop housing, administrative, operational, main- 
tenance, training buildings and facilities, ammunition and coverage storage, and 
utilities, $20,700,000. 

(Caribbean Area) 


Corozal, Canal Zone: Operational and maintenance facilities, open storage 
and utilities, $1,800,000. 

Fort Buchanan, Puerto Rico: Coal storage facility, $942,000. 

Quarry Heights, Canal Zone: Administrative facility, $810,000. 


(Hawaii) 


Helemano Radio Station, Territory of Hawaii: Communication facility, 
$39,000. 


(General) 


Various locations: For restoration or replacement of facilities damaged or 
destroyed and provision for other urgent construction requirements, $5,000,000. 

Sec. 102. The Secretary of the Army, under the direction of the Secretary of 
Defense, is authorized to establish or develop classified military installations 
and facilities by the construction, conversion, installation, or equipment of tem- 
porary or permanent public works, including buildings, facilities, appurtenances, 
and utilities in a total amount of $143,010,000. 


TITLE II 


Sec, 201. The Secretary of the Navy, under the direction of the Secretary of 
Defense, is authorized to establish or develop naval installations and facilities 
by the construction, conversion, installation, or equipment of temporary or 
permanent public works, including buildings, facilities, appurtenances, and 
utilities, as follows: 

CONTINENTAL UNITED STATES 


SHIPYARD FACILITIES 


Naval Shipyard, Boston, Massachusetts: Water-front shop and storage build- 
ing, barracks and bachelor officers’ quarters, electronics and electric shop ex- 
pansion, $3,996,000. 

Naval Shipyard, Brooklyn, New York: Reconstruction of drydock numbered 
3, construction of new crane tracks, $6,325,000. 
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Naval Shipyard, Charleston, South Carolina: Extension to battery overhaul 
shop, barracks, galley and messing facilities, steam and electric services, addition 
and modifications to electrical system and new building for electronic and electric 
shops and electronic laboratory, $7,329,000. 

Naval Shipyard, Philadelphia, Pennsylvania: Submarine battery assembly and 
charging building, electrical services for pier C, $1,065,000, 

Naval Shipyard, Portsmouth, New Hampshire: Increase of enlisted barracks 
capacity, $880,000. 

FLEET FACILITIES 


Naval Base, Newport, Rhode Island: Fleet berthing facility, $5,140,000. 

Commander in chief, Atlantic Fleet Headquarters, Norfolk, Virginia: Expan- 
sion of facilities, $374,000. 

Naval Base, Norfolk, Virginia: Additional facilities for convoy escort vessels 
including construction of one new pier, extension of three existing piers and 
acquisition of land; ammunition barge mooring facilities and fleet landing, 
$5,043,000. 

AVIATION FACILITIES 


Marine Corps Auxiliary Landing Field, Beaufort, South Carolina: Airfield 
pavements, operational facilities and acquisition of land and easements, 
$3,792,000. 

Naval Auxiliary Landing Field, Edenton, North Carolina: Barge fuel delivery, 
including water-front facilities, dredging, pipeline, pumping plant, and unloading 
facilities, $195,000. 

Marine Corps Air Station, Miami, Florida: Airfield pavements, land acquisition, 
fuel storage facilities, ammunition storage, and roads, $3,734,000. 

Naval Air Test Center, Patuxent River, Maryland: Additional research and 
development and test facilities, operational facilities and supporting facilities, 
$4,767,000. 

Naval Air Material Center, Philadelphia, Pennsylvania: Research and de- 
velopment and test faciilties, $2,300,000, 

Naval Air Station, Omaha, Nebraska: Land acquisition, operational facilities, 
airfield pavements, fuel storage, communication facilities and roads, utilities and 
services, $3,500,000. 

Naval Air Missile Test Center, Point Mugu, California: Guided missile test 
and evaluation facilities, $3,717,000. 

Naval Air Facility, Weeksville, North Carolina: Sewage treatment plant, 


and helium purification plant, $237,000. 
SUPPLY FACILITIES 


Naval Supply Center, Byron. Georgia: Administrative facilities, maintenance 
facilities and shops, medical facilities, storage and supply handling facilities, 
railroad facilities, security fencing and buildings, utilities, architectural and 
engineering services, and acquisition of land, $11,072,000. 

Naval Supply Depot, Great Lakes, Illinois: Covered storage, utilities, security 
fence and site preparation, $3,281,000. 

Naval Supply Depot, Jacksonville, Florida: Acquisition of land and architec- 
tural and engineering services, $682,000. 

Naval Supply Center (Cheatham Annex), Norfolk, Virginia: Training facilities 
and troop housing, $652,000. 

Naval Supply Depot. Scotia, New York: Covered storage facilities, utilities, 
acquisition of land and security fencing, $3,625,000. 

Naval Supply Depot (Point Loma), San Diego, California: Aviation gasoline 
and jet fuel bulk storage facilities and distribution system to Naval Air Station, 
Miramar, California, pumping plant, water-front facilities, utilities, acquisition 
of easements and architectural and engineering services, $3,933,000. 

Naval Supply Depot, San Pedro, California: Aviation fuel pipeline from 
bulk storage, Norwalk, California, to the Marine Corps Air Station, El Toro, 
California, including pumping plant, utilities, acquisition of easements and 
architectural and engineering services, $1,670,000. 

Puget Sound Area, Seattle, Washington: Administrative and covered storage 
facilities, aviation gasoline and jet fuel bulk fuel storage facilities, utilities, 
water-front facilities, land acquisition and architectural and engineering services, 
2,204,000. 
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MARINE CORPS FACILITIES 


Marine Corps Depot of Supply, Albany, Georgia: Depot and Supply School 
facilities, $14,463,000. 
Marine Corps Schools, Quantico, Virgina: Communications Officers’ School, 
$163,000. 
ORDNANCE FACILITIES 


Naval Ammunition Depot, Charleston, South Carolina: Improvement of am- 
munition issue and transhipment facilities, including dredging, $535,000. 

Alleghany Ballistics Laboratory, Cumberland, Maryland: Testing facilities, 
storage facilities, operating facilities, maintenance facilities and shop, ad- 
ministrative facilities, and security fencing, $593,000. 

Naval Ordnance Test Station, Inyokern, California: Electric power system 
extension and improvements, and runway extension, $1,629,000. 

Naval Degaussing Station, Norfolk, Virginia: Deperming facility, $2,000,000. 

Naval Ammunition Depot, Saint Juliens Creek, Virginia: Quality evaluation 
laboratory, $326,000. 

Naval Station, San Diego, California: Deperming facility, $288,000. 

Naval Ordnance Laboratory, White Oak, Maryland: Underwater weapons 
assembly and test building, $428,000. 

Naval Mine Depot, Yorktown, Virginia: Barracks, $630,000. 

Penn State College, State College, Pennsylvania: Addition to Ordnance Re- 
search Laboratory, $915,000. 

Various Locations: Additional magazines and inert storehouses and guided 
missile storage, test, and conditioning facilities, $21,248,000. 


SERVICE SCHOOL FACILITIES 


Naval Academy, Annapolis, Maryland: Improvement of academic buildings, 
$1,800,000. 

Naval Amphibious Base, Coronado, California: Amphibious assault trainer 
and galley and mess hall, $2,100,000. 

Naval Amphibious Base, Little Creek, Virginia: School and training building 
and acquisition of land, $3,279,000. 

Post Graduate School, Monterey, California : Completion of engineering school, 
$3,500,000. 

Fleet Air Defense Training Center, Point Loma, California: Purchase and 
installation of technical and collateral equipment, $3,300,000. 

United States Naval Supply Schools, Athens, Georgia: Acquisition of real 
estate including improvements, purchase, and installation of technical and col- 
lateral equipment and construction of new buildings and improvement of existing 
buildings, $2,250,000. 

MEDICAL FACILITIES 


Naval Medical Supply Depot, Edgewater, New Jersey : Site preparation, storage 
facilities, utilities and services, and transfer of stores and equipment, $1,155,000. 
Naval Hospital, Norfolk, Virginia, Area: Construction of permanent hospital, 
$12,815,000. 
COMMUNICATION FACILITIES 


Naval Communication Station, Annapolis, Maryland: Site preparation, utilities 
and communications facilities including building, $1,616,000. 

Naval Communications Station, Snohomish County, Washington: Super high 
power VLF facilities, collateral equipment, accessory construction and family 
housing, $1,520,000. 

NAVAL RESEARCH FACILITIES 


Naval Research Laboratory, Anacostia, District of Columbia: Fireproof chem- 
istry laboratory, and modernization of electrical distribution system, $500,000. 


YARDS AND DOCKS FACILITIES 


Naval Construction Battalion Center, Davisville, Rhode Island: Site prepara- 
tion, troop housing, brig, medical facilties, training buildings, covered storage 
and utilities including heating plant, $2,670,000. 

Key West Aqueduct, Key West, Florida: Improvements to aqueduct systein, 
$495,000, 

Various locations: Construction of AFDL floating drydocks, $4,500,000. 
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NAVAL OBSERVATORY FACILITIES 


Naval Observatory Time Service Substation, Richmond, Florida: Permanent 
facilities, $96,000. 
HYDROGRAPHIC FACILITIES 


Hydrographic Office, Suitland, Maryland: Addition to existing Hydrographic 
Office, $687,000. 
OUTSIDE CONTINENTAL UNITED STATES 


FLEET FACILITIES 


Naval Station, Adak, Alaska: Marine barracks and facilities, $2,700,000. 

Naval Operating Base, Guantanamo Bay, Cuba: Dredging, mooring, new pier, 
target-repair facilities, $3,185,000. 

Naval Operating Base, Guam, Marianas Islands: Oxygen, carbon dioxide, and 
acetylene plants, $820,000. 

Naval Base, Pearl Harbor, Territory of Hawaii: Submarine water lines, fresh- 
water lines, dock facilities, $2,442,000, 

Naval Station, Subic Bay, Philippine Islands: Dock construction, sea-wall 
extension, $2,774,000. 

AVIATION FACILITIES 


Naval Air Station, Agana, Guam, Marianas Islands: Administration and opera- 
tional facilities, troop housing and messing facilities, $1,482,000. 

Naval Station, Argentia, Newfoundland: Airfield pavements, and family 
quarters, $2,084,000. 

Naval Air Station, Barbers Point, Territory of Hawaii: Airfield lighting, 
$346,000. 

Naval Air Station, Guantanamo Bay, Cuba: Operational and maintenance 
facility, airfield pavement, $1,135,000. 

Naval Air Station, Kodiak, Alaska: Airfield lighting, operational facilities, 
and water front facilities, $1,480,000. 

Naval Air Station, Kwajalein, Marshall Islands: Family quarters, $1,131,000. 

Naval Air Facilitiy, London, England: Operational and administrative facil- 
ities, airfield pavements, utilities and storage facilities, $692,000. 


ORDNANCE FACILITIES 


Naval Ammunition Depot, Oahu, Territory of Hawaii: Quality evaluation 
laboratory, $847,000. 
COMMUNICATION FACILITIES 


Naval Communication Station, Guam, Marianas Islands: Permanent com- 
munication facilities, $1,721,000. 


YARDS AND DOCKS FACILITIES 


Various location: Replacement of temporary family quarters, utilizing mili- 
tary construction personnel and facilities, at no more than $5,000 per unit for 
cost of materials, supplies, and collateral equipment, including transportation 
thereof, $12,000,000. 

Sec. 202. The Secretary of the Navy under the direction of the Secretary of 
Defense, is authorized to establish or develop classified military installations and 
facilities by the construction, conversion, installation, or equipment as temporary 
or permanent public works, including buildings, facilities, appurtenances, and 
utilities in the amount of $86,397,000. 

Sec. 208. Public Law 155, Eighty-second Congress, is hereby amended as fol- 
lows: 

Strike so much thereof under the heading ‘‘Continental United States” and 
subheading “Supply Facilities” in section 201 as reads as follows: 

“Navy Shipyard, Boston, Massachusetts (Fuel Facility): Aviation gasoline 
and jet fuel bulk storage ; $2,766,500." 
and insert in lieu thereof the following: 

“Harpswell Neck Fuel Facility, Portland, Maine, Area: Aviation gasoline and 
jet fuel bulk storage ; $2,766,500.” 

Sec. 204. So much of title II, section 201, Public Law 910, Eighty-first Congress, 
approved January 6, 1951, as authorizes the construction of a dam at Camp 
Pendleton, California, is hereby repealed. 
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TITLE Ii! 


Sec. 301. The Secretary of the Air Force, under the direction of the Secretary 
of Defense, is hereby authorized to establish or develop installations and facilities 
by the construction, conversion, installation, or equipment of temporary or 
permanent public works, including buildings, facilities, appurtenances, and 
utilities, as follows: 

CONTINENTAL UNITED STATES 


STRATEGIC AIR COMMAND 


Barksdale Air Force Base, Shreveport, Louisiana: Airfield pavements, air- 
craft maintenance facilities, training facilities, troop housing facilities, and 
utilities, $3,356,000. 

Biggs Air Force Base, El Paso, Texas: Airfield pavements, liquid-fuel storage 
and dispensing facilities, communications facilities, aircraft maintenance fa- 
cilities, and utilities, $773,000. 

Carswell Air Force Base, Fort Worth, Texas: Airfield pavements, naviga- 
tional aids and airfield lighting facilities, operational facilities, troop housing 
facilities, utilities, and research, development and test faclities, $15,844,000. 

Castle Air Force Base, Merced, California: Airfield pavements, liquid-fuel 
storage and dispensing facilities, airfield lighting facilities, and utilities, 
$1,029,000. 

Clinton Naval Air Station, Clinton, Oklahoma: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications, navigational aids and airfield 
lighting facilities, operational facilities, aircraft maintenance facilities, troop 
housing facilities, family housing, administrative and community facilities, 
utilities, land acquisition, medical facilities. storage facilities, and shops, 
$13,556,000. 

Davis-Monthan Air Force Base, Tucson, Arizona: Airfield pavements, liquid- 
fuel storage and dispensing facilities, airfield lighting facilities, operational 
facilities, utilities, and medical facilites, $5,339,000. 

Dow Air Force Base, Bangor, Maine: Airfield pavements, liquid-fuel storage 
and dispensing facilities, communications, pavigational aids and airfield lighting 
facilities, operational facilities, aircraft maintenance facilities, troop housing 
facilities, administrative and community facilities, utilities, land acquisition, 
and storage facilities $8,890,000. 

Fairchild Air Force Base, Spokane, Washington: Liquid-fuel storage and 
dispensing facilities, operational facilities, aircraft maintenance facilities, train- 
ing facilities, administrative and community facilities, utilities, land acquisition, 
and storage facilities, $9,471,000. 

Forbes Air Force Base. Topeka, Kansas: Airfield pavements, liquid-fuel stor- 
age and dispensing facilities, communications facilities, operational facilities, 
aircraft maintenance facilities, utilities, medical facilities, storage facilities, and 
shops, $15,737,000. 

Homestead-Dade County Airport, Homestead, Florida: Airfield pavements, 
liquid-fuel storage and dispensing facilities, navigational aids and airfield light- 
ing facilities, operational facilities, aircraft maintenance facilities, training 
facilities, troop housing facilities, family housing, administrative and coin- 
munity facilities, utilities, land acquisition, medical facilities, and storage facili- 
ties, $31,516,000. 

Hunter Air Force Base, Savannah, Georgia: Airfield pavements, liquid-fuel 
storage and dispensing facilities, operational facilities, training facilities, utili- 
ties, land acquisition, storage facilities, and shops, $6,027,000. 

Lake Charles Air Foree Base, Lake Charles, Louisiana: Airfield pavements, 
liquid-fuel storage and dispensing facilities, troop housing facilities, utilities, 
and land acquisition, $12,098,000. 

Lakeland Airport, Lakeland, Florida: Airfield pavements, liquid-fuel storage 
and dispensing facilities, communications, navigational aids and airfield lighting 
facilities, operational facilities, aircraft maintenance facilities, training facili- 
ties, troop housing facilities, family housing, administrative and community 
facilities, utilities, land acquisition, medical facilities and storage facilities, 
$19,167,000. 

Limestone Air Force Base, Limestone, Maine: Airfield pavements, communica- 
toins and airfield lighting facilities, operational facilities, aircraft maintenance 
facilities, training facilities, troop housing facilities, family housing, utilities 
and medical facilities, $23,971,000 
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Limestone Air Force Base, Auxiliaries A and B, Limestone, Maine: Land 
acquisition, $596,000. 

Lincoln Municipal Airport, Lincoln, Nebraska: Airfield pavements, liquid-fuel 
storage and dispensing facilities, airfield lighting facilities, aircraft maintenance 
facilities, and land acquisition, $9,093,000, 

Little Rock Air Force Base, Little Rock, Arkansas: Airfield pavements, liquid- 
fuel storage and dispensing facilities, airfield lighting facilities, operational 
facilities, aircraft maintenance facilities, troop housing facilities, utilities, meri- 
cal facilities, and storage facilities, $31,165,000. 

Lockbourne Air Force Base, Columbus, Ohio: Airfield pavements, navigational 
aids facilities, operational facilities, aircraft maintenance facilities, training 
facilities, administrative and community facilities, utilities, medical facilities, 
and storage facilities, $13,645,000. 

MacDill Air Force Base, Tampa, Florida: Airfield pavements, liquid-fuel 
storage and dispensing facilities, navigational aids and airfield lighting facilities, 
operational facilities, utilities, and land acquisition, $8,669,000. 

March Air Force Base, Riverside, California : Airfield lighting facilities, opera- 
tional facilities, aircraft maintenance facilities, troop housing facilities, utili- 
ties, land acquisition and storage facilities, $3,798,000. 

Mountain Home Air Force Base, Mountain Home, Idaho: Airfield pavements, 
liquid-fuel storage and dispensing facilities, communications and navigational 
aids facilities, operational facilities, aircraft maintenance facilities, utilities, 
land acquisition, and medical facilities, $15,265,000. 

Offutt Air Force Base, Omaha, Nebraska: Liquid-fuel storage and dispensing 
facilities, troop housing facilities, and utilities, $881,000. 

Plattsburg Barracks, Vlattsburg, New York: Airfield pavements, liquid-fuel 
storuge and dispensing facilities, communications, navigational aids and air- 
field lighting facilities, operational facilities, aircraft maintenance facilities, 
troop housing facilities, administrative and community facilities, utilities, land 
acquisition, medical facilities, storage facilities, and shops, $86,261,000. 

Rapid City Air Force LDase, Rupid City, South Dakota: Aircra:t maintenance 
facilities, $3,185,000. 

Selman Field, Monroe, Louisiana: Airfield pavements, liquid-fuel storage and 
dispensing facilities, communications, navigational aids and airfield lighting fa- 
cilities, operational facilities, aircraft maintenance facilities, troop housing fa- 
cilities, family housing, administrative and community facilities, utilities, land 
acquisition, medical facilities, and storage facilities, $23,755,000. 

Sioux City Municipal Airport, Sioux City, Iowa: Airfield pavements, liquid- 
fuel storage and dispensing facilities, communications and airfield lighting fa- 
cilities, operational facilities, aircraft maintenance facilities, troop housing fa- 
cilities, utilities, medical facilities, and storage facilities, $29,041,000. 

Smokey Hill Air Force Base, Salina, Kansas: Airfield pavements, operational 
facilities, aircraft maintenance facilities, utilities, land acquisition, and storage 
facilities, $6,120,000. 

Stead Air Force Base, Reno, Nevada: Liquid-fuel storage and dispensing fa- 
cilities, troop housing facilities, family housing, administrative and community 
facilities, utilities, medical facilities, and storage facilities, $2,240,000. 

Tye Field, Abilene, Texas: Airfield pavements, liquid-fuel storage and dis- 
pensing facilities, communications, navigational aids and airfield lighting facili- 
ties, operational facilities, aircraft maintenance facilities, troop housing facilities, 
administrative and community facilities, utilities, land acquisition, medical fa- 
cilities, storage facilities, and shops, $32,273,000. 

Walker Air Force Base, Roswell, New Mexico: Airfield pavements, liquid-fuel 
storage and dispensing facilities, airfield lighting facilities, operational facilities, 
and aircraft maintenance facilities, $3,271,000. 

Westover Air Force Base, Chicopee Falls, Massachusetts: Airfield pavements, 
navigational aids and airfield lighting facilities, operational facilities, aircraft 
maintenance facilities, utilities, land acquisition, and storage facilities, $24,- 
334,000. 

AIR DEFENSE COMMAND 


Burlington Municipal Airport, Burlington, Vermont: Operational facilities, 
utilities, and storage facilities, $634,000. 

Duluth Municipal Airport, Duluth, Minnesota: Navigational aids facilities, 
operational facilities, administrative and community facilities, utilities, and 
storage facilities, $843,000. 

Geiger Field, Spokane, Washington: Operational facilities, aircraft mainte- 
nance facilities, utilities, and storage facilities, $744,000. 
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Greater Pittsburgh Airport, Coraopolis, Pennsylvania: Airfield pavements, 
operational facilities, administrative and community facilities, utilities, land 
acquisition, and storage facilities, $1,270,000. 

Hamilton Air Force Base, San Rafael, California: Airfield pavements, com- 
munications and navigational aids facilities, and utilities, $588,000. 

Houma Gunnery Range, Houma, Louisiana: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications and airfield lighting facilities, 
operational facilities, troop housing facilities, administrative and community fa- 
cilities, utilities, land acquisition, and storage facilities, $3,000,000. 

Kinross Air Force Auxiliary Airfield, Kinross, Michigan: Liquid-fuel storage 
and dispensing facilities, navigational aids facilities, operational facilities, ad- 
ministrative and community facilities, utilities, and storage facilities, $879,000. 

Larson Air Force Base, Moses Lake, Washington: Airfield pavements, liquid- 
fuel storage and dispensing facilities, navigational aids facilities, operational fa- 
cilities, aircraft maintenance facilities, troop housing facilities, utilities, medical 
facilities, and storage facilities, $12,518,000. 

Majors Field, Greenville, Texas: Land acquisition, $23,000. 

McChord Air Force Base, Tacoma, Washington: Airfield pavements, naviga- 
tional aids facilities, operational facilities, aircraft maintenance facilities, ad- 
ministrative and community facilities, utilities, and storage facilities, $6,730,000. 

McGhee-Tyson Airport, Knoxville, Tennessee: Airfield pavements, navigational 
aids facilities, operational facilities, administrative and community facilities, 
utilities, and storage facilities, $1,355,000. 

Minneapolis, St. Paul International Airport, Minneapolis, Minnesota: Land 
acquisition and storage facilities, $450,000. 

New Castle County Airport, Wilmington, Delaware: Airfield pavements, liquid- 
fuel storage and dispensing facilities, aircraft maintenance facilities, troop hous- 
ing facilities, utilities, and storage facilities, $2,611,000. 

Niagara Falls Municipal Airport, Niagara Falls, New York: Airfield pavements, 
liquid-fuel storage and dispensing facilities, navigational aids facilities, opera- 
tional facilities, aircraft maintenance facilities, troop housing facilities, utilities, 
land acquisition, medical facilities, storage facilities, and shops, $2,006,000. 

O'Hare International Airport, Chicago, Illinois: Airfield pavements, liquid- 
fuel storage and dispensing facilities, operational facilities, aircraft maintenance 
facilities, administrative and community facilities, utilities, storage facilities, 
and shops $4,146,000. 

Oscoda Air Force Base, Oscoda, Michigan: Liquid-fuel storage and dispens- 
ing facilities, utilities, and storage facilities, $660,000. 

Otis Air Force Base, Falmouth, Massachusetts: Communications facilities, 
operational facilities, aircraft maintenance facilities, utilities, medical facilities, 
and storage facilities, $2,576,000. 

Oxnard Air Force Base, Oxnard, California: Operational facilities, utilities, 
and storage facilities, $782,000. 

Paine Field, Everett, Washington: Operational facilities, utilities, and storage 
facilities, $1,299,000. 

-almdale-Los Angeles County Airport, Palmdale, California: Airfield pave- 
ments and airfield lighting facilities, $380,000. 

Portland International Airport, Portland, Oregon: Airfield pavements, liquid- 
fuel storage and dispensing facilities, aircraft maintenance facilities, utilities, 
and storage facilities, $973,000. 

Presque Isle Air Force Base, Presque Isle, Maine: Utilities and storage facili- 
ties, $581,000. 

Selfridge Air Force Base, Mount Clemens, Michigan: Airfield pavements, troop 
housing facilities, utilities, and storage facilities, $1,297,000. 

Stewart Air Force Base, Newburgh, New York: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications and navigational aids facilities, 
oprational facilities, aircraft maintenance facilities, training facilities, utilities, 
land acquisition, and storage facilities, $3,520,000. 

Suffolk County Air Force Base, Westhampton Beach, Long Island, New York: 
Airfield pavements, liquid-fuel storage and dispensing facilities, communications 
and navigational aids facilities, operational facilities, administrative and com- 
munity facilities, utilities, storage facilties, and shops, $2,805,000. 

Truax Field, Madison, Wisconsin: Airfield pavements, liquid-fuel storage and 
dispensing facilities, operational facilities, troop housing facilities, utilities, stor- 
age facilities, and shops, $1,554,000, 

Charlotte County Airport, Punta Gorda, Florida: Airfield pavements, liquid- 
fuel storage and dispensing facilities, communications, navigational aids and 
airfield lighting facilities, operational facilities, aircraft maintenance facilities, 
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training facilities, troop housing facilities, administrative and community facili- 
ties, utilities, medical facilities, storage facilities, and shops, $3,000,000. 

Yuma County Airport, Yuma, Arizona: Airfield pavements, liquid-fuel storage, 
and dispensing facilities, operational facilities, troop housing facilities, adminis- 
trative and community facilities, utilities, storage facilities, and shops, $2,141,000. 


TACTICAL AIR COMMAND 


Alexandria Municipal Airport, Alexandria, Louisiana: Liquid-fuel storage and 
dispensing facilities, operational facilities, aircraft maintenance facilities, train- 
ing facilities, troop housing facilities, administrative and community facilities, 
utilities, land acquisition, and storage facilities, $4,324,000. 

Ardmore Municipal Airport, Ardmore, Oklahoma: Airfield pavements, liquid- 
fuel storage and dispensing facilities, navigational aids facilities, operational 
facilities, aircraft maintenance facilities, land acquisiton, and storage facilities, 
$4,237,000. 

Blytheville Municipal Airport, Blytheville, Arkansas: Airfield pavements, liquid- 
fuel storage and dispensing facilities, communications, navigational aids and 
airfield lighting facilities, operational facilities, aircraft maintenance facilities, 
troop housing facilities, family housing, administrative and community facilities, 
utilities, land acquisition, medical facilities, storage facilities, and shops, 
$16,203,000. 

Bunker Hill Naval Air Station, Peru, Indiana: Airfield pavements, liquid- 
fuel storage and dispensing facilities, communications, aircraft maintenance fa- 
cilities, troop housing facilities, utilities, land acquisition, medical facilities, and 
storage facilities, $24,777,000. 

Clovis Air Force Base, Clovis, New Mexico: Liquid-fuel storage and dispensing 
facilities, training facilities, troop housing facilities, utilities, land acquisition, 
and storage facilities, $1,152,000. 

Galveston Muncipal Airport, Galveston, Texas: Airfield pavements, liquid-fuel 
storage and dispensing facilities, navigational aids and airfield lighting facilities, 
operational facilities, aircraft maintenance facilities, training facilities, troop 
housing facilities, administrative and community facilities, utilities, medical fa- 
cilities, storage facilities, and shops, $6,269,000. 

Myrtle Beach Airport, Myrtle Beach, South Carolina: Airfield pavements, 
liquid-fuel sttorage and dispensing facilities,;communications, navigational aids 
and airfield lighting facilities, operational facilities, aircraft maintenance fa- 
cilites, training facilities, troop housing facilities, family housing, administrative 
and community facilities, utilities, land acquisition, and storage facilities, 
$9,243,000. 

Raleigh-Durham Municipal Airport, Raleigh-Durham, North Carolina: Air- 
field pavements, liquid-fuel storage and dispensing facilities, communications, 
navigational aids and airfield lighting facilities, operational facilities, aircraft 
maintenance facilities, troop housing facilities, family housing, administrative 
and community facilities, utilities, land acquisition, medical facilities, storage 
facilities, and shops, $18,895,000. 

Seymour-Johnson Field, Goldsboro, North Carolina: Airfield pavements, liquid- 
fuel storage and dispensing facilities, communications, navigational aids and air- 
field lighting facilities, operational facilities, aircraft maintenance facilities, 
training facilities, troop housing facilities, family housing, administrative and 
community facilities, utilities, land acquisition, storage facilities, and shops, 
$9,726,000, 

AIR TRAINING COMMAND 


sig Spring Air Force Base, Big Spring, Texas: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications and airfield lighting facilities, 
aircraft maintenance facilities, training facilties, troop housing facilities, 
utilities, land acquisition, and storage facilities, $6,270,000. 

Bryan Air Force Base, Bryan, Texas: Airfield pavements, liquid-fuel storage 
and dispensing facilities, airfield lighting facilities, aircraft maintenance facili- 
ties, troop housing facilities, family housing, administrative and community 
facilities, utilities, land acquisition, and shops, $3,791,000. 

Craig Air Force Base, Selma, Alabama: Airfield pavements, liquid-fuel stor- 
age and dispensing facilities, communications and airfield lighting facilities, 
aircraft maintenance facilities, training facilities, utilities, land acquisition, 
and storage facilities, $2,402,000. 

Ellington Air Force Base, Houston, Texas: Airfield pavements, liquid-fuel 
storage and dispensing facilities, aircraft maintenance facilities, training facili- 
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ties, troop housing facilities, administrative and community facilities, utilities, 
and storage facilities, $4,787,000. 

Foster Field, Victoria, Texas: Airfield pavements, liquid-fuel storage and 
dispensing facilities, communications and airfield lighting facilities, aircraft 
maintenance facilities, training facilities, troop housing facilities, utilities, land 
acquisition, and storage facilities, $5,129,000. 

Goodfellow Air Force Base, San Angelo, Texas: Airfield pavements, liquid- 
fuel storage and dispensing facilities, aircraft maintenance facilities, training 
facilities, troop housing facilities, utilities, land acquistion, and storage facili- 
ties, $3,741,000. 

Harlingen-All Valley Municipal Airport, Harlingen, Texas: Airfield pavements, 
training facilities, troop housing facilities, utilities, and land acquisition, 
$11,488,000. 

James Connally Air Force Base, Waco, Texas: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications and airfield lighting facilities, 
aircraft maintenance facilities, training facilities, troop housing facilities, 
utilities, storage facilities, and shops, $7,829,000. 

Laredo Muncipal Airport, Laredo, Texas: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications and airfield lighting facilities, 
operational facilities, aircraft maintenance facilities, training facilities, troop 
housing facilities, administrative and communty facilities, utilities, land acquisi- 
tion, and storage facilities, $4,943,000. 

Laughlin Air Force Auxiliary Field, Del Rio, Texas: Airfield pavements, 
liquid-fuel storage and dispensing facilities, communications and airfield lighting 
facilities, aircraft maintenance facilities, troop housing facilities, utilities, and 
storage facilities, $4,958,000. 

Luke Air Force Base, Phoenix, Arizona: Airfield pavements, liquid-fuel storage 
and dispensing facilities, airfield lighting facilities, operational facilities, aircraft 
maintenance facilities, administrative and community facilities, utilities, land 
acquisition, and storage facilities, $5,174,000. 

Mather Air Force Base, Sacramento, California: Airfield pavements, com- 
munications and airfield lighting facilities, aircraft maintenance facilities, train- 
ing facilities, troop housing facilities, utilities, and land acquisition, $8,372,000. 

Moody Air Force Base, Valdosta, Georgia: Airfield pavements, liquid-fuel stor- 
age and disnensing facilities, airfield lighting facilities, aircraft maintenance 
facilities, utilities, storage facilities, and shops, $2,112,000. 

Moore Field, Mission, Texas: Airfield pavements, liquid-fuel storage and dis- 
pensing facilities, communications and airfield lighting facilities, operational 
facilities, aircraft maintenance facilities, training facilities, troop housing facili- 
ties, family housing, administrative and community facilities, utilities, land 
acquisition, storage facilities, and shops, $10,858,000. 

Nellis Air Force Base, Las Vegas, Nevada: Airfield pavements, liquid-fuel 
storage and dispensing facilities, airfield lighting facilities, operational facilities, 
aircraft maintenance facilities, training facilities, troop housing facilities, ad- 
ministrative and community facilities, utilities, land acquisition, medical facili- 
ties, storage facilities, and shops, $5,560,000. 

Perrin Air Force Base, Sherman, Texas: Airfield pavements, communications, 
navigational aids and airfield lighting facilities, aircraft maintenance facilities, 
training facilities, utilities, land acquisition, and storage facilities, $4,976,000. 

Pinecastle Air Force Base, Orlando, Florida: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications and airfield lighting facilities, 
aircraft maintenance facilities, training facilities, troop housing facilities, 
utilities, land acquisition, and storage facilities, $11,044,000. 

Randolph Air Force Base, San Antonio, Texas: Airfield pavements, communi- 
cations and navigational aids facilities, aircraft maintenance facilities, and 
utilities, $2,693,000. 

Reese Air Force Base, Lubbock, Texas: Airfield pavements, liquid-fuel storage 
and dispensing facilities, airfield lighting facilities, aircraft maintenance facili- 
ties, training facilities, troop housing facilities, utilities, land acquisition, and 
storage facilities, $8,239,000. 

Scott Air Force Base, Belleville, Minois: Airfield lighting facilities, operational 
facilities, aircraft maintenance facilities, training facilities, utilities, land acqui- 
sition, and storage facilities, $1,718,000. 

Tyndall Air Force Base, Panama City, Florida: Liquid-fuel storage and dis- 
pensing facilities, navigational aids facilities, aircraft maintenance facilities, 
training facilities, troop housing facilities, and utilities, $1.835.000. 

Vance Air Force Base, Enid, Oklahoma : Airfield pavements, liquid-fuel storage 
and dispensing facilities, airfield lighting facilities, aircraft maintenance fa- 








MILITARY AND NAVAL CONSTRUCTION 13 


cilities, training facilities, troop housing facilities, administrative and com- 
munity facilities, utilities, land acquisition, and storage facilities, $7,621,000 

Wichita Air Force Base, Wichita, Kansas: Airfield pavements, liquid-fuel 
storage and dispensing facilities, airfield lighting facilities, operational facilities, 
aircraft maintenance facilities, training facilities, utilities, land acquisition, 
storage facilities, and shops, $9,871,000. 

Williams Air Force Base, Chandler, Arizona: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications and airfield lighting facilities, 
aircraft maintenance facilities, training facilities, utilities, and‘land acquisition, 
$1,776,000. 

AIR MATERIAL COMMAND 


Birmingham Modification Center, Birmingham, Alabama: Airfield pavements, 
liquid-fuel storage and dispensing facilities, aircraft maintenance facilities, 
utilities, and storage facilities, $1,603,000. 

Brookley Air Force Base, Mobile, Alabama: Airfield pavements, aircraft main- 
tenance facilities, training facilities, and utilities, $4,935,000 

Hill Air Force Base, Ogden, Utah: Communications facilities, aircraft main- 
tenance facilities, utilities, land acquisition, and research, development and test 
facilities, $1,750,000. 

Kelly Air Force Base, San Antonio, Texas: Airfield pavements, liquid-fuel 
storage and dispensing facilities, aircraft maintenance facilities, administrative 
and community facilities, utilities, and medical facilities, $8,000,000. 

Lynn Haven (petroleum storage area), Panama City, Florida: Utilities, 
$72,000, 

Norton Air Force Base, San Bernardino, California: Airfield pavements, 
aircraft maintenance facilities, utilities, and land acquisition, $4,800,000. 

Tinker Air Force Base, Oklahoma City, Oklahoma: Liquid-fuel storage and 
dispensing facilities, aircraft maintenance facilities, and utilities, $2,642,000. 


MILITARY AIR TRANSPORT SERVICE 


Palm Beach County International Airport, West Palm Beach, Florida: Liquid- 
fuel storage and dispensing facilities, communications facilities, aircraft main- 
tenance facilities, utilities, and shops, $1,200,000. 


CONTINENTAL AIR COMMAND 


Dobbins Air Force Base, Marietta, Georgia: Liquid-fuel storage and dispens- 
ing facilities, aircraft maintenance facilities, administrative and community 
facilities, utilities, medical facilities, and storage facilities, $1,083,000. 

Godman Air Force Base, Fort Knox, Kentucky: Troop housing facilities, util- 
ities, and storage facilities, $1,145,000. 

Long Beach Municipal Airport, Long Beach, California: Liquid-fuel storage 
and dispensing facilities, navigational aids facilities, aircraft maintenance fa- 
cilities, and utilities, $112,000. 


RESEARCH AND DEVELOPMENT COMMAND 


Arnold Engineering Development Center, Tullahoma, Tennessee: Research, 
development and test facilities, $12,000,000. 

3riffiss Air Force Base, Rome, New York: Communications facilities, opera- 
tional facilities, utilities, land acquisition, research, development and test fa- 
cilities, and storage facilities, $1,806,000. 

Hanscom Field (Bedford Research Center), Bedford, Massachusetts: Air- 
field pavements, liquid-fuel storage and dispensing facilities, operational fa- 
cilities, aircraft maintenance facilities, training facilities, troop housing facili- 
ties, administrative and community facilities, utilities, research, development 
and test facilities, medical facilities, and storage facilities, $10,520,000. 

Headquarters, Air Research and Development Command, Baltimore, Mary- 
land: Communications facilities, troop housing facilities, administrative and 
community facilities, utilities, land acquisition, and medical facilities, $1,€46,000. 

Holloman Air Force Base, Alamogordo, New Mexico: Troop housing facili- 
ties, utilities, research, development and test facilities, $1,399,000. 

Lockland Plant, Cincinnati, Ohio: Research, development and test facilities, 
$2,800,000. 


23564—52 





2 











14 MILITARY AND NAVAL CONSTRUCTION 


Patrick Air Force Base, Cocoa, Florida: Airfield pavements, liquid-fuel stor- 
age and dispensing facilities, aircraft maintenance facilities, troop housing 
facilities, utilities, research, development and test facilities, medical facilities, 
storage facilities, design planning, port facilities, and miscellaneous facilities, 
$40,770,000. 


SPECIAL WEAPONS COMMAND 


Kirtland Air Force Base, Albuquerque, New Mexico: Airfield pavements, com- 
munications facilities, aircraft maintenance facilities, troop housing facilities, 
administrative and community facilities utilities, and land acquisition, $10,- 
189,000. 


AIR PROVING GROUND COMMAND 


Elgin Air Force Base, Valparaiso, Florida: Utilities, and research, develop- 
ment, and test facilities, $3,242,000. 


HEADQUARTERS COMMAND 


Bolling Air Force Base, Washington, District of Columbia: Troop housing 
facilities, utilities, and storage facilities, $707,000. 


AIR UNIVERSITY 


Gunter Air Force Base, Montgomery, Alabama: Troop housing facilities, 
and utilities, $1,971,000. 

Maxwell Air Force Base, Montgomery, Alabama: Training facilities, troop 
housing facilities, and utilities, $12,114,000. 


SCHOOL OF AVIATION MEDICINE 


Brooks Air Force Base, San Antonio, Texas: Communications facilities, train- 
ing facilities, utilities, and research, development and test iacilities, $8,000,000. 


COMMUNICATIONS AND NAVIGATIONAL AIDS FACILITIES 


Various locations : - $7,990,000. 


OvuTsIpE CONTINENTAL UNITED STATES 
ALASKAN AIR COMMAND 


Eielson Air Force Base, Fairbanks, Alaska: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications facilities, aircraft maintenance 
facilities, administrative and community facilities, and utilities, $17,179,000. 

Elmendorf Air Force Base, Anchorage, Alaska: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications facilities, administrative and 
community facilities, and utilites, $37,155,000. 

Galena Air Force Auxiliary Field, Galena, Alaska: Utilities, $130,000. 

Ladd Air Force Base, Fairbanks, Alaska: Airfield pavements, liquid-fuel 
storage and dispensing facilities, communications facilities, operational iacilities, 
utilities, medical facilities, and storage facilities, $18,055,000. 

Naknek Air Force Auxiliary Field, Naknek, Alaska: Liquid-fuel storage and 
dispensing facilities, communications and navigational aids facilities, opera- 
tional facilities, utilities, and storage facilities, $4,756,000. 

Various locations, Alaska: Communications facilities, administrative and com- 
munity facilities, and utilities, $1,069,000. 


FAR EAST AIR FORCE 


Various locations, Pacific Area: Airfield pavements, liquid-fuel storage and 
dispensing facilities, communications, navigational aids and airfield lighting 
facilities, operational facilities, aircraft maintenance facilities, troop housing 
facilities, administrative and community facilities, utilities, medcal facilities, 
strogae facilities, shops and miscellaneous facilities, $32,752,000. 


STRATEGIC AIR COMMAND 


Ramey Air Force Base, Aquadilla, Puerto Rico: Land acquisition, $3,000. 
SEC. 302. lhe Secretary of the Air Force, under the direction of the Secretary 
of Defense, is authorized to establish or develop classified military installations 
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and facilities by the construction, conversion, installation, or equipment of 
temporary or permanent public works, including buildings, facilities, appurte- 
nances, family housing, and utilities in the total amount of $1,133,938,000. 

Sec. 308. Public Law 155, Eighty-second Congress, is hereby amended as 
follows: 

(a) Strike so much thereof under the heading “CONTINENTAL UNITED STATES” 
and subheading “Operational Support Facilities” in section 301 as reads as 
follows: 

“Friendship International Airport, Baltimore, Maryland: Airfield pavements, 
fuel storage and dispensing facilities, communications, navigational aids and 
airfield lighting facilities, operational facilities, aircraft maintenance facilities, 
training facilities, troop facilities, family housing, administrative and support- 
ing facilities, utilities, medical facilities, storage facilities, and shops, $43,478,- 
000.” and so much as reads as follows: 

“McGuire Air Force Base, Wrightstown, New Jersey: Airfield pavements, 
fuel storage and dispensing facilities, hazard removal, operational facilities, 
troop facilities, administrative and supporting facilities, utilities, land acquisi- 
tion, medical facilities, storage facilities, and shops, $23,773,000.” 
and insert in lieu thereof the following: 

“McGuire Air Force Base, Wrightstown, New Jersey: Airfield pavements, fuel 
storage and dispensing facilities, hazard removal, communications facilities, 
operational facilities, aircraft maintenance facilities, training facilities, troops 
facilities, administrative and supporting facilities, utilities, land acquisition, 
medical facilities (or medical facilities, at Fort Dix, Wrightstown, New Jersey), 
storage facilities, and shops $74,745,000.” 

(b) Strike so much thereof under the heading ‘““cONTINENTAL UNITED STATES” 
and subheading “Operational Support Facilities” in section 301 as reads as 
follows: 

“Hammer Field, Fresno, California: Airfield pavements, fuel storage and 
dispensing facilities, communication, navigational aids and airfield lighting 
facilities, operational facilities, aircraft maintenance facilities, training facilities, 
troop facilities, family housing, administrative and supporting facilities, utilities, 
land acquisition, medical facilities, storage facilities, and shops, $22,303,000.” 
and so much as reads as follows: 

“Travis Air Force Base, Fairfield, California: Airfield pavements, fuel storage 
and dispensing facilities, communications facilities, operational facilities, air- 
craft maintenance facilities, training facilities, troop facilities, administrative 
and supporting facilities, utilities, storage facilities, storage facilities, and shops, 
$17,561,000.” 
and insert in lieu thereof the following: 

“Travis Air Force Base, Fairfield, California: Airfield pavements, fuel storage 
and dispensing facilities, communication and airfield lighting facilities, opera- 
tional facilities, aircraft maintenance facilities, training facilities, troop facili- 
ties, administrative and supporting facilities, utilities, land acquisition, medical 
facilities, storage facilities and shops, $36,362,000.” 

(c) Strike so much thereof under the heading “CONTINENTAL UNITED STATES” 
and subheading “Operational Support Facilities” in section 301 as reads as 
follows: 

Offutt Air Force Base, Omaha, Nebraska: Airfield pavements, fuel storage and 
dispensing facilities, communications and airfield lighting facilities, operational 
facilities, aircraft maintenance facilities, troop facilities, administrative and sup- 
porting facilities, utilities, land acquisition, medical facilities, and storage 
facilities, $19,063,000.” 
and insert in lieu thereof the following: 

“Offutt Air Force Base, Omaha, Nebraska: Airfield pavements, communications 
and airfield lighting facilities, operational facilities, troop facilities, administra- 
tive and supporting facilities, utilities, land acquisition, medical facilities, and 
storage facilities, $12,708,000. 

“Sioux City Airport, Sioux City, Iowa: Airfield pavements, fuel storage and 
dispensing facilities, communications and navigational aids facilities, operational 
facilities, family housing, administrative and supporting facilities, utilities, and 
medical facilities, $1,746,000.” 

(d) Strike so much thereof under the heading “cONTINENTAL UNITED STATES” 
and subheading “Operational Support Facilities” in section 301 as reads as 
tollows: 

“Hensley Naval Air Station, Dallas, Texas: Airfield pavements, fuel storage 
and dispensing facilities, operational facilities, aircraft maintenance facilities, 
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troop facilities, family housing, administrative and supporting facilities, utilities, 
and storage facilities, $3,022,000.” 

(e) Strike so much thereof under the heading “CONTINENTAL UNITED STATES” 
and subheading “Depots and Logistical Facilities” in section 301 as reads as 
follows: 

“Olmsted Air Force Base, Middletown and Lancaster, Pennsylvania: Airfield 
pavements, fuel storage and dispensing facilities, communications and airfield 
lighting facilities, operational facilities, aircraft maintenance facilities, admin- 
istrative and supporting facilities, utilities, land acquisition, test facilities, stor- 
age facilities, and shops, $74,093,000." and insert in lieu thereof the following: 

“Olmsted Air Force Base, Middletown, Pennsylvania: Utilities, and storage 
facilities, $570,000. 

“Hammonton Air Force Base, Hammonton, New Jersey: Airfield pavements, 
liquid-fuel storage and dispensing facilities, communications and airfield lighting 
facilities, aircraft maintenance facilities, troop housing facilities, administrative 
and community facilities, utilities, land acquisition, medical facilities, storage 
facilities, and shops, $73,523,000.” 

(f) In clause (3) of section 502 thereof delete the amounts “$1,993,6038,800"" 
and “$3,480,661,800" and insert in lieu thereof the amounts “$1,989,964,800” and 
“$3,477,022,800", respectively. 

Sec. 304. In the prosecution of military public works projects authorized by 
this title, the Department of the Air Force may utilize the services of either 
the Corps of Engineers, Department of the Army, or the Bureau of Yards and 
Docks, Department of the Navy, in such manner and to such extent as will 
promote efficiency in operation. 

TITLE IV 


GENERAL PROVISIONS 


Sec. 401. (a) The Secretary of the Army, the Secretary of the Navy. and the 
Secretary of the Air Force, under the direction of the Secretary of Defense, are 
respectively authorized, in order to establish or develop the installations and 
facilities authorized by titles I, II, and III of this Act, to acquire lands and rights 
pertaining thereto, or other interests therein, including the temporary use there- 
of, by donation, purchase, exchange of Government-owned lands, or otherwise, 
without regard to section 3648, Revised Statutes, as amended. When necessary, 
construction of a public works project authorized by this Act may be commenced 
prior to approval of title to the underlying land by the Attorney General as 
required by section 355, Revised Statutes, as amended. 

(b) The Secretary of the Army, the Secretary of the Navy, and the Secretary 
of the Air Force are respectively authorized, to the extent administratively de- 
termined by each to be fair and reasonable, under regulations approved by the 
Secretary of Defense, to reimbuse the owners and tenants of land to be acquired 
for any public works project of the military department concerned for expenses 
and other losses and damages ineurred by such owners and tenants, respectively, 
in the process and as a direct result of the moving of themselves and their fami- 
lies and possession because of such acquisition of land, which reimbursement 
shall be in addition to, but not in duplication of, any payments in respect of such 
acquisition as may otherwise be authorized by law: Provided, That the total 
of such reimbursement to the owners and tenants of any parcel of land shall in 
no event exceed 25 per centum of the fair value of such parcel of land as deter- 
mined by the Secretary of the military department concerned. No payment in 
reimbursement shall be made unless application therefor, supported by an item- 
ized statement of the expenses, losses, and damages so incurred, shall have been 
submitted to the Secretary of the military department concerned within one 
year following the date of such acquisition. The authority conferred by this 
subsection shall be delegable by the Secretary of the military department con- 
cerned to such responsible officers or employees as he may determine. All func- 
tions performed under this subsection shall be exempt from the operation of 
the Administrative Procedure Act of June 11, 1946 (ch. 324, 60 Stat. 237), as 
amended (5 U. 8. C. 1001-1011), except as to the requirements of section 3 of 
such Act (60 Stat. 288;5 U.S.C. 1002). Any funds appropriated pursuant to any 
Act authorizing civil or military public works projects for any military depart- 
ment, to the extent available, may be used to reimburse the owners and tenants 
of such acquired lands for such incurred expenses, losses, and damages. The 
authority for reimbursement of owners and tenants for moving costs conferred 
by this subsection shall be in addition to but not in duplication of authority con- 
tained in subsection 501 (b) of the Act of September 28, 1951 (65 Stat. 365) 
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for the reimbursement to owners and tenants of land acquired pursuant to au- 
thorization contained in said Act. Any reimbursement made by the Secretary of 
the Army, the Secretary of the Navy, or the Secretary of the Air Force, or their 
designees, under the authority of this subsection or subsection 501 (b) of the 
Act of September 28, 1951 (65 Stat. 365) shall be final and conclusive upon the 
necounting officers of the Government, notwithstanding any other provisions 
of law to the contrary. 

Sec. 402. There are hereby authorized to be appropriated such sums of money 
as may be necessary to accomplish the purposes of this Act, but not to exceed— 

(1) for public works authorized by title I: Inside continental United 
States, $171,664,000 ; outside continental United States, $68,617,000; classified 
facilities, $143,010,000 ; or a total of $883,291,000. 

2) for public works authorized by title II: Inside continent il United 
States, $164,514,000; outside continental United States, $84,839,000 ; classified 
facilities, $86,397,000: or a total of $285.750,000. 

(3) for public works authorized by title III: Inside continental United 
States, $844,240,000; outside continental United States, $111,099,000; classi- 
fied facilities, $1,133,938,000 ; or a total of $2,089,277,000. 

Sec. 408. Any of the approximate costs enum erated in titles I, II, and III of 
this Act may, in the discretion of the Secretary concerned, be varied upward 10 
per centum and, with the concurrence of the Director of the Bureau of the 
Budget, by such further amounts as may be necessary to meet unusual cost 
variations, but the total cost of all work so enumerated under each of such 
titles shall not exceed the total appropriations authorized in respect of such 
title by section 402 of this Act. 

Sec. 404. No family quarters shall be constructed under the authority of this 
Act with a net floor area in excess of one thousand two hundred and fifty square 
feet, and the average net floor area of all such family quarters shall not exceed 
one thousand and eighty square feet. 

Sec. 405. Appropriations made to carry out the purposes of this Act shall be 
available with respect to public works projects authorized by law for expenses 
incident to construction, including administration, overhead, planning, and 
supervision. 

Sec, 406. Any public works project authorized by this Act may be prosecuted 
under direct appropriations or authority to enter into contracts in lieu of such 
appropriations. 

Sec. 407. The limitation on total aggregate net expenditures set forth in 
section 688 of the Department of Defense Appropriations Act, 1953, is hereby 
increased by the amount of appropriations heretofore or hereafter made available 
for expenditure during the fiscal year ending June 30, 1953, pursuant to this 
or any other Act authorizing the establishment or development of installations 
and faciliites. 

Passed the House of Representatives June 12, 1952 

Attest: 

Rauteu Roserts, Clerk. 


Senator Lone. While I have not had an opportunity to make a 
review of the House bill, | am advised that the total authorization is 
decreased from approximately $3 billion to $2.75 billion. It has been 
accomplished by striking $250 cadiion from title V intended for the 
construction of NATO facilities, on the basis that these funds have 
hitherto been provided through Mutual Security funds. 

Less than a year ago the Congress authorized nearly $6 billion for 
military construction. I was under the impression that short of a 
major war that authorization was intended to fulfill the major facil- 
ities requirements of the Armed Forces. I have recently reread the 
hearings on that bill and my impression is confirmed at least in part 
by the ‘following testimony of the then Deputy Secretary, Mr. Lovett. 

On pages 42 ‘and 43 of the hearings, Chairman Russell asked Mr. 
Lovett if these facilities involving the Army at that stage was only an 
increment or if that was what the armed services felt that they needed. 
The testimony of Mr. Lovett was to the effect that based on 314 million 
armed strength, that this was in effect what they need, except for some 
small increment in the future. 
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For example, here is Chairman Russell saying to Mr, Lovett: 


I am not talking about that at this time, I am talking about based on 344 million 
armed strength. Is this the first installment on this program or this the 
program? 

Mr. Lovett. This’is the program, sir. 

Chairman Russety. It embraces all? 

Mr. Lovetr. Yes, sir, with the exception of certain items deferred by the House. 

At that time the House had only deferred a very small amount, a few 
millions. 

Mr. Gatusna. About $250 million. 

Senator Lona. About’ $250 million had been deferred, and Mr. 
Lovett was testifying that this is the program, this $6 billion. 

Senator Stennis. When was that testimony now ¢ 

Senator Lone. Last year, August 2 

Last year the committee considered the construction bill in the clos- : 
ing days of the Congress and we find ourselves in the same position this 
year. In my opinion‘it is a physical impossibility for the committee 
to give the proper consideration to such a bill in such a short time, 
partic ularly when it involves such a great amount of money. 

This situation was discussed by the members of the committee and I 
was directed to write to the Secretary of Defense suggesting that the 
Department designate those projects of the highest priority. It was 
my hope that we would be able to consider only those projects which 
must be started at once and that the remaining projects would be 
available for consideration early next session—when time would be 
available. 

The Secretary replied to me to the effect that all projects submitted 
are in the highest priority and asked that all be considered on the same 
basis. Frankly, there are some projects included in the justifications 
that I do not consider absolutely necessary in the national defense. 

I will place in the record at this point my letter to Secretary Lovett 
and his reply to me. 

(The letters referred to are as follows:) 

May 22, 1952. ~ 
The honorable the SecRETARY OF DEFENSE, 
Washington, D. CO. 

My Dear Mr. Secretary: The Committee on Armed Services today adopted 
a resolution with reference to the military public-works program recently sub- 
mitted to the Congress, which provided, among other things, for a request upon 
the Defense Establishment to designate those projects which it considered of 
the highest priority and of the most urgent nature. 

Following the adoption of the resolution a subcommittee to carry out its intent 
was appointed by the acting chairman. I was designated as chairman of that 


subcommittee. which has the additional membership of Senator Stennis and 
Senator Morse. 

The Armed Services Committee is of the opinion that the program submitted, 
coming as late as it is, is in such large volume that it is physically impossible 
for the committee to give it the full consideration which it requires. The com- 
mittee therefore proposes to consider at this session those projects of the highest 
priority, with the expectation that the remaining projects can be resubmitted at 
the next session of Congress for action at that time. A preliminary examination 
of the data submitted to the committee would indicate that probably one-half by 
dollar volume of the projects submitted might very well go over at this time. 

Insofar as the subcommittee is concerned, the Defense Establishment may 
adopt a priority system for application to all of the projects, or it might elect 
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to submit only those which it deems emperative to have acted on at the present 
time. 

Because of the short time remaining, it is suggested that the departments 
expedite their submissions to the fullest extent practicable. If any clarification 
is needed, I will be glad to discuss it with you or your representative. 

Sincerely yours, 
RusseEitt B. Lona, 
United States Senator. 


THE SECRETARY OF DEFENSE, 
Washington, May 29, 1952 
Hon. Russe.y B. Lone, 
United States Senate. 

Deak SeEnatToR Lone: In your letter of May 22, 1952, with reference to the 
current military public works bill (S. 3213 and H. R. 7694) you state that 
the Senate Armed Services Committee proposes to consider only those projects 
that are of the highest priority. You further state that probably one-half of the 
dollar value of that bill might very well go over at this time and that the re- 
maining projects can be resubmitted at the next session of the Congress for 
action at that time. 

Paragraph 4 of your letter suggests that the Defense Establishment submit 
only those projects which it deems imperative to have acted on at the present 
time. As stated by Deputy Secretary of Defense, Mr. Foster, in his presenta- 
tion of the program to the House Armed Services Committee, the current sub- 
mission (S. 3213) now pending before the Senate Armed Services Committee, 
is predicated upon that premise. The original programs proposed totaled $8,128 
billion, exceeding in dollar value the present version of the authorization bill 
by $5.101 billion. Conscientious reviews and screening of the individual projects 
included in the service submissions, by the Department of Defense and the Bu- 
reau of the Budget, have resulted in deletion of those portions of the proposals 
which, although necessary and desirable, can be temporarily deferred with a 
minimum adverse effect on the over-all program. These deletions represent a 
reduction of more than 60 percent of dollar volume of the projects first submitted. 
The ultimate submission (S. 8213) represents the three services and Department 
of Defense minimum requirements at this time, 

As a result of these extensive reviews, each of the projects remaining in 
the military public works submitted to the Congress is, subject to the limita- 
tions of human judgment, of the greatest importance to the Department of De- 
fense and bear the highest priority. 

In view of this exhaustive screening of the program by the respective serv- 
ices and the reviewing agencies, it is considered that the program as now sub- 
mitted represents the minimum required in the interests of national defense. 
The services and the Department of Defense are prepared to testify in support 
of their submissions and to present justification for this program of high- 
priority projects. It is requested, therefore, that the Senate Armed Services 
Committee consider all of the projects contained in S. 3213, the companion bill 
to H. R. 7694, now being considered in detail by the House Committee on 
Armed Services. 

Sincerely yours, 
Ropert A, Lovett. 

Senator Lone. We have several very important witnesses today 
representing the Department of Defense. Unless other members of 
the subcommittee have remarks at this time, we will proceed. 

Senator Stennis ? 

Senator Stennis. No; nothing further. 

Senator Lone. Senator Morse ? 

Senator Morse. No questions. 

Senator Lone. First we will call Hon. William C. Foster, the 
Deputy Secretary of Defense. Mr. Foster, we have your prepared 
statement and we will be pleased to hear from you. 
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STATEMENT OF WILLIAM C. FOSTER, DEPUTY SECRETARY OF 
DEFENSE, ACCOMPANIED BY FRANK NASH, ASSISTANT TO THE 
SECRETARY OF DEFENSE FOR INTERNATIONAL SECURITY 
AFFAIRS, AND LYLE GARLOCK, DEPUTY CONTROLLER, DEPART- 
MENT OF DEFENSE 


Mr. Fosrrr. Thank you, Mr. Chairman. I would like to read this 
statement first, and then I would be very happy to attempt to answer 
any questions and to comment, pe rhaps. on one or two of the com- 
ments that you have just made, sir. 

The defense program is essentially composed of three elements 
Personnel, equipment and supplies, and military facilities. The nec- 
essary state of readiness can be obtained only by achieving a proper 
balance between these major elements of the defense program. 

The first of these elements, military personnel, was discussed in de- 
tail with the Armed Services Committee in hearings during the past 
year on selective service, universal military training, and the Reserve 
program. The second element, equipment and supplies, i is being dealt 
with by the Congress in connection with the appropr iation request for 
fiseal year 1953 now pending. The Military Public Works Authoriza- 
tion Act now before the Armed Services Committee deals with the third 
major element, namely, the provision of adequate airfields, signal 
facilities, posts, camps, stations, depots, bases, and other facilities 
needed to meet the operational requirements of the approved forces. 
With these facilities and only with them can the traming of troops 
and allocation of equipment go forward properly. 

All three of these areas are mentioned because of the interdepend- 
ency of each upon the other. Manpower without adequate arms and 
equipment would be of limited value, and even if fully equipped would 
not be fully effective and could not be used unless adequate training 
facilities and operational bases are provided. 

Action to develop the military public works program now before 
this committee was initiated shortly after the submission of the fiscal 
vear 1952 pub jlic-works program to Congress. Initial estimates by 
the three military departments of current requirements for additional 
public works projects totaled in excess of $6 billion. 

The initial program as submitted by the services represented those 
items of construction which, taken with the public-works program 
authorized by the Congress during fiscal years 1951 and. 1952, are 
considered ultimately essential to meet the operational, logistical, and 
administrative needs of the approved Armed Forces. 

The requirements of the military departments were subjected to a 
long and searching analysis and screening. This was undertaken be- 
cause of the potential impact of continued large military construction 
programs, not only on the national economy, but also on the economies 
of many local areas. 

Special consideration was given to construction at major military 
establishments where relatively large programs had been provided for 
by fiseal year 1951 and 1952 funds. In those instances, the unex- 
pended balances were rigorously examined, and, as a general rule, no 
further authorization was retained in this program unless failure to 
provide for the new requirements would jeopardize the defense effort. 
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Although the programs as developed and submitted by the services 
are considered the minimum essential for the approved Armed Forces, 
construction items were eliminated throughout this program when- 
ever detailed examination revealed that the individual construction 
item could be deferred to the next session of Congress. No further 
reduction can be made by the Department of Defense without jeopard- 
izing the agreed United States force build-up. 

The service titles of this act reflect the minimum authorization 
required to supplement existing authorizations and still permit our 
construction programs to proceed in an orderly fashion. These sup- 
plemental requirements result from increases in military vena 
changes in deployment of personnel to improve training conditions, 
and the development of new and improved items of equipment requir- 
ing specialized facilities. 

Insofar as the Air Force title is concerned, previous construction 
programs submitted to the Congress for Air Force facilities were 
restricted to the 95-wing program. This program is the first military 
public works program submitted in support of the approved 143-wing 
structure. 

The authorization requests for the three services include items for 
construction in foreign areas. These foreign requirements can be 
broken down into three general categories. The first relates to the 
operational requirements of our forces stationed in Germany and 
Japan and on occupational duty in Austria. The second element 
covers additional military installations required for the support of 
the approval over-all strategic concept; that is, bases from which 
United States forces may carry an offensive to the enemy through the 
application of strategic air and naval power. The third category 
covers facilities for our and other NATO forces under the comand of 
General Ridgway in Europe. These are principally tactical airfields 
and communications facilities and support structures. 

Let us discuss these categories individually. 

With the cessation of hostilities of World War II, the supply lines 
which support the United States occupation forces in Germany and 
Austria were established based on the German ports of Bremen and 
Bremerhaven. This kept the entire problem of supply of occupation 
troops within the occupied zone. The change in mission of our forces 
in Central Europe from occupation to defense has required the estab- 
lishment of alternate lines of communication—lines so located as to 
permit effective support of our forces in the event of hostilities. Ne- 
gotiations were, therefore, entered into with the French and Italian 
Governments to permit the establishment of supply lines through those 
countries in support of the United States forces in Germany and 
Austria. These negotiations were concluded successfully and authori- 
zation for the first increment of facilities for these lines of communi- 
“ations through France and Italy were included in previous Army 
titles of the Public Works Act. 

In framing the security treaty and the administrative agreement 
with the Japanese Government, it was agreed that American forces in 
Japan would be redeployed as swiftly as the Japanese developed their 
sapabilities to defend their homeland. During the occupation the 
bulk of American troops had been assigned to the centers of popula- 
tion. With the signing of the Japanese peace treaty, the security 
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treaty, and the administrative agreement, it is necessary to provide 
new facilities at locations which are related to the tactical missions 
of the United States forces. While the total contribution of the 
Japanese Government in support of the security treaty has been 
determined, that portion of Japanese currency which will be applied 
to construction is still under discussion. We intend, however, to use 
Japanese yen to the maximum extent they are available for this 
purpose. ; 

The situation in Germany is such that no authorization is being re- 
quested for construction in Germany in this act, although the program 
there is large. It is our hope that the funds to be made available by 
the Government of the Federal Republic of Germany for support of 
Allied forces will be adequate to meet the expenditures for such con- 
struction during the forthcoming fiscal year. 

The second category of foreign requirements covers the establish- 
ment of bases or facilities positioned largely outside of the continent 
of Europe which are necessary to our basic military security. These 
requirements when achieved will provide the United States with the 
flexibility inherent in our basic military planning. They include 
installations for the use of the Strategic Air Eiemannasty with necessary 
support from the Army and the Navy. They also include naval 
facilities required to secure the sea passages and approaches vital to 
the prosecution of naval operations should hostilities oecur. The 
authorization requested for these items must be viewed as a down 
payment which will secure the absolute minimum in operational facil- 
ities even when all of the current negotiations are completed. This 
element of the program has been constdered and approved by the 
highest levels of the executive branch of the Government. 

The third element of the foreign construction consists of tactical 
airfields, communication facilities and other installations required for 
the effective function of the United States and other forces under the 
supreme allied commander in Europe. The United States through 
the North Atlantic Treaty Organization will secure the airfields and 
other facilities required for the stationing and effective operation of 
the United States forces committed to NATO. These requirements 
are part of a general NATO military construction program which will 
satisfy the bedrock requirements for facilities for the NATO forces. 
These requirements are based on austere SHAPE standards, which do 
not include all of the structures or operational capacities needed. 

These NATO programs, reflecting the views of the United States 
Joint Chiefs of Staff, are developed by the responsible authority in 
Europe—heretofore General Eisenhower and now General Ridgway. 
They are screened rigorously by the Military Committee of NATO 
and final consideration is given by the North Atlantic Council. Agree- 
ments have been reached within NATO covering requirements through 
the current calendar year. Against this agreement the United States 
is committed to contribute its fair and proportionate share of the costs. 
Funds to honor this vital need are not included in this act. I strongly 
recommend that $250 million be added to title III for this purpose. 
Appropriate language to this end will be submitted later in the hearing. 

The act before the committee also includes authorization for United 
States logistical requirements in Europe which are not eligible for in- 
clusion in General Ridgway’s bedrock common program. Additional 
to the lowest common denominator facilities, items such as depots, 
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warehousing, troop housing and the like are needed and are clearly « 
United States responsibility. They are integral to the basic opera- 
tional facilities from which our forces will operate in Europe. Funds 
for this purpose are included in titles I, IT, and III. 

There is one further element which I desire to mention. Authoriza- 
tion is requested in this act for a program designed to encourage the 
provision of housing for dependents of Army, Nav y,and Air Force per- 
sonnel by creating an incentive to private capital investment. This 
housing is highly relevant to the needs and morale of our forces. The 
indications are extremely favorable that should the Congress grant this 
authorization, it will be possible to negotiate with private investors, 
to provide the required family housing i in ‘oversea areas without the 
use of appropriated funds. The authorization would be used to guar- 
antee utilization by United States forces of housing provided through 
private investment for a period of 5 years. During such time the cost 
of this housing would be sufficiently amortized through United States 
rentals to permit rental by indigenous personnel in the event of the 
redeployment of United States forces from the area concerned. United 
States funds would be required only in the event of our redeployment 
prior to the expiration of the 5-year period. 

In sum I would like to stress that the facilities for which authoriza- 
tion is requested, both within the United States and abroad, represent 
only the most urgent and minimum requirements needed to support 
and base the approved United States force build-up. 

The program contained in the act under consideration requests au- 
thorization in the amount of $2,758,318,000 distributed as follows: 





Title I. Department of the Army--—-_--- ees eae $383, 2 291, 000 
Title IT. Department of the Navy_. ao ies oid 85, 750, 000 
Title III. Department of the Air Force- é pies tet ae oa , 277, 000 

Total___- int lnaaiet I Aloisi ids ihiguen dy Rat 2, 758, 318, 000 


I recommended this program Si your approval with the addition of 
$250 million for NATO facilities, bringing the total authorization re- 
quested to $3,008,318,000. 

I have atempted to outline this construction program and its devel- 
opment in only a broad general way; I will leave the further presenta- 
tion of the program to Mr. McNeil and Mr. Nash of the Department 
of Defense and to the representatives of the three military depart- 
ments. 

That is the end of my prepared statement, sir. 

Senator Lone. Do you care to comment on my statement ? 

Mr. Fosrer. I was simply going to make a brief comment. First, 
I am sorry Mr. Lovett is not here. He is out of town today and I 
have not been familiar with this testimony, but it is my belief that 
the statements he made at that time were correct, and that in this bill 
we are really asking for the Army and the Navy particularly for only 
the continuation of the items which were iuoroved as you recall, in the 
1952 act. 

In the Air Force, as I indicated in my testimony, this is the first 
time in which the facilities necessary for the 143-wing set-up have been 
requested, and therefore as Mr. Finletter will tell you in detail I am 
sure later, there are a number of new items which the Air Force and 
we believe are essential to car ry on what is a new program, so that Mr. 
Lovett’s testimony did not cover that in August, since the 143 wings 
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were not approved until the fall, but for that reason what he said may 
look inconsistent with our present request, but I do not think it is 
quite as inconsistent as it looks on the surface, sir. 

Senator Lone. Senator Stennis / 

Senator Stennis. Mr. Chairman, I think this is a very fine state- 
ment indeed as far as it goes, but how much time do we have here now 
to examine the Secretary on various phases of it ¢ 

I see Secretary Finletter and others are here. It is 11 o’clock. I 
don’t want to be precluded from asking some questions, but I don’t 
want to take up the time of these gentlemen. 

Mr. Fosrer. We are at your disposal, Mr. Chairman. This is very 
important to us. 

Senator Lone. Senator Stennis, this bill involves $3 billion, and I 
would not want you to be deprived of the opportunity of asking any 
questions you wish. Wecan come back this afternoon or even tonight 

Senator Stennis. I will be very brief. 

Senator Morse. May I make this suggestion to my friend from 
Mississippi’ I will follow him through any procedure he proposes, 
but 1 wondered if we couldn't hear from these other Secretaries in 
support of the specific items in the bill, and then ask our questions 
after they have made their case in chief. 

Senator Stennis. That will suit me all right. 

Senator Lone. There are certain general questions that I would care 
to ask myself after you and Senator ‘Stennis have asked whatever ques- 
tions you have in mind that should be answered, and I doubt that Mr. 
Ioster would have the answer to all of them, and the services them- 
selves would be called upon to answer the same questions again, so, 
insofar as I am concerned, I would want to ask a few questions at 
this point, and perhaps Senator Stennis might want to ask some of 
a general nature. 

I feel that general questions directed to the entire service could be 
specifically answered later on by other witnesses. Otherwise they 
might not be alerted to have the information that we might want. 

Mr. Fosrer. May I just suggest, Mr. Chairman, I will ‘be happy 
to answer any general questions on the specific service questions or 
on the NATO area I think the on could be more satisfactorily 
answered by the Secretary or Mr. Nash or Mr. Garlock. 

Senator Lone. Suppose you ask the questions vou have in mind at 
this time and you might reserve the questions for later on in the event 
you want to get more specific information. 

Senator Stennis. Most of mine relate to the specific titles and all, 
but I will ask the Secretary briefly with reference to this. I notice 
here on page 6 you say: 

Agreements have been reached within NATO covering requirements through 
the calendar year. 

The statement I was getting to here was that it has been agreed 

is to what our fair share of these costs are. That is the point that I 
ete to ask you about. I don’t see the sentence right here now, 
but it is in here. 

Mr. Foster. “Against this agreement the United States is committed 
to contribute its fair and proportionate share of the cost.’ 

Senator Stennis. That's right. Who negotiated that? Who agreed 
upon that, and what is our fair share roughly over all—50 percent 
or 20 percent or 80 percent or what ? 
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Mr. Fosrer. Those were negotiated at the Lisbon meeting of the 
NATO Council; Mr. Lovett, Secretary of State Acheson, Secretary 
Snyder were there representing the United States in those negotiations. 

Mr. Nash participated in those negotiations, Senator Stennis, and 
he can give you the exact details of the negotiations, if you wish. 

Senator Srennis. He will testify later, then, on this 

Mr. Fosrer. He will, or he can answer that question now as to the 
amount. It’s 43 percent which was negotiated out on these NATO 
bases. As I said elsewhere in this same paragraph, I believe, the 
requirements are based on the austere SHAPE standards. In other 
words, the European standards for bases are more austere than the 
United States standards. 

Senator Srennis. I heard the proof here about those African bases, 
and I don’t think that was the austere standard. That is what I am 
coming to now. 

Mr. Foster. That was a United States base, Senator, and that is 
not the type of base to which I refer here. 

Senator Stennis. Who is going to build these bases / 

Mr. Foster. Well, they are going to be built in a number of dif- 
ferent ways. Secretar y Finletter will comment on that, but in France 
they are presently being constructed pretty largely by French con- 
tractors under the supervision, of course, of the United States and 
other nations. The SHAPE standards were set by all of the military 
people connected with SHAPE and agreed to by the military com- 
mittee, by the standing group, by our own C hiefs of Staff and the 
chiefs of staff of the NATO countries. They are being built to those 
standards and where, of course, they are United States : bases, we have 
additional requirements. 

Senator Stennis. Mr. Chairman, if I could just request here then 
a statement to be filed by the proper person showing the percentage 
of contribution the United States is to make, and a statement about 
how they are to be constructed and where we are going to come in, 
how much supervision we will have. Could we get a ruling on that? 
I think that will save time. 

Senator Lone. Yes; that statement will be requested. 

Mr. Foster. We will be happy to provide that statement. 

Senator Stennis. That will save time. 

Mr. Fosrer. I simply wanted to clarify there are two types of bases. 
One is the NATO base which is a base common to the use of the NATO 
forces. The other is a United States base which is a strategic base 
for our purposes as identified in- 

Senator Srennis. Do you think SHAPE can do a better job in 
building those bases than the United States? 

Mr. Fosrer. Not necessarily, but we are going to have both types, 
Senator Stennis. We are going to have common facilities. We are 
going to also have United States facilities. 

Senator Srennis. But I am talking about the cost of building, 
whether or not this taxpayers’ money that we are going to send over 
there is going to be judicially spent. That is the question. Do you 
think SHAPE can do a better job than we did ? 

Mr. Foster. You must remember they are spending their own 
money too, sir. 
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Senator Srennis. That is beside the point. This inquiry here is 
how you are going to spend the money, and I think that is a legitimate 
inquiry. 

r. Sank: It is very legitimate. We will be happy to provide the 
answer. Mr. Huggins has been over on this base situation, Mr. Chair- 
man, if you want to hear about it. 

Senator Stennis. We can come back to that and get the statements. 

You mentioned here about this housing now. Do you think that we 
can get aes States capital to finance housing in Europe? Is that 
the idea ? 

Mr. Fosrer. A lot of that capital, Senator, will be indigenous cap- 
ital. Some of it is American investors who happen to have funds in 
those countries and can use the funds now in those countries as an 
appropriate investment there. It will be both types, in other words. 

Senator Stennis. Do you have any assurances though of that or is 
this just a hope? 

Mr. Foster. With this authorization we are firmly convinced that 
we can get a very substantial amount of private funds, and of course 
what we will do, as you understand from my very brief reference to 
it, is to give them a guaranty that the rent will be paid up to 5 years. 

If we are there for 5 years, there will be no necessity of any capital 
advance from United States funds. After that, they will pick it up 
themselves. 

Senator Stennis. It will be a very good plan if you could work that 
out. 

Mr. Foster. We think we can, sir. 

Senator Morse. Senator, will you ask him a question for me? 

Senator Stennis. No; you goahead. I yield to you. 

Senator Morse. On the point that Senator Stennis is asking you, 
do I understand that these private funds are funds that are in these 
countries that the owners of the funds cannot get out? 

Mr. Foster. Some of it is that, Senator Morse, yes, some of it is 
blocked funds. 

Senator Morse. But some of the funds are funds that go from the 
United States to those countries from private investors ? 

Mr. Foster. Some of it; yes. I would think that actually you are 
going to get a good deal of money from French bankers or other 
bankers, Swiss bankers and others who are actually European 
financiers. 

There will be some money from American investors, from the United 
States to Europe, but I would think quite frankly that that would be 
the smallest part of the available funds. 

Senator Morse. For my satisfaction, I will want a rather detailed 
memorandum on that, Mr. Chairman, to satisfy myself that this is not 
a case where they are building military installations where we are 
starting a precedent, which I think would be a precedent, whereby we 
would supply to private investors a guaranty that they can go ahead 
and invest their money and we will help them make a profit on that 
money so they can’t lose. That would be a rather novel departure, 
it seems to me, for the building of American military installations. 

If they can build these for military purposes and make a profit out 


of - ga I think we had better build them and save the taxpayers that 
pront. 
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Senator Lona. As a matter of procedure, I think it would be best for 
each witness to answer the questions asked him, because there are 
several questions that are going to be asked here that all three services 
should advert to when they testify, and the only way I believe we can 
get to them in an orderly fashion is for each witness to take care of the 
questions asked him and then the others can supplement that informa- 
tion, because I am sure that each witness won’t have all the information 
available. 

Senator Stennis. There is just one more question, Mr. Chairman, 
that I would ask. The Secretary said something in here some place 
that this was a down payment. At least on some part of the program 
here he said that this was the down payment. I will find that point 
that I want to take up. 

Mr. Rice. The second paragraph, bottom of page 5, Senator Stennis. 

Senator Stennis. Yes. With reference to these matters, would you 
file a showing here of some kind as to an estimate of the over-all pay- 
ment ? 

In other words, if this is a down payment, you have some idea of 
what the total payment will be. Of course you could not be held 
to any figures particularly, I know. 

Mr. Fosrer. I believe Mr. Finletter has a very detailed statement 
on that. I know he answered that before the House committee. 

Senator Stennis. Thank you. 

Senator Lone. Senator Morse ? 

Senator Morse. No questions. 

Senator Lone. I do want to ask several questions which you may 
not have the answers to readily available, but if you don’t, the serv- 
ices can get the statement up. 

Incidentally, if this committee hasn’t formally requested it, we 
would like a statement relative to that housing proposal as requested 
by Senator Morse. 

Mr. Foster. Yes, sir, we will have that for you. 

Senator Lona. I would like to know how much authorization the 
services have from previous years for which no appropriations have 
been made as yet. This is an authorization bill and I think before we 
authorize more, it would be well for us to know how much authoriza- 
tion is currently outstanding. 

Mr. Foster. I will provide the exact amount for the record. We 
don’t have it, but will provide it for the record. 

Senator Lone. The individual services might have that available. 

Mr. Benpersen. We have it, yes. 

Senator Lone. Fine. Then I would like to know how much au- 
thorization has been granted for which appropriations have been made 
and how much authorization has been granted where appropriations 
have been made where there is an amount unexpended remaining. 
We would like to know that. I doubt that you have this readily avail- 
able. 

Mr. Foster. I don’t, but I will provide these for the record, sir. 

Senator Lone, Then we would like to know how much of the ap- 
propriation is obligated, that is how much of the present apropria- 
tion is already under contract. 

Then we would like to know the current rate of expenditure on cur- 
rent construction contracts. I doubt that you have that at present, but 
we would like for the services to get up when they testify. 
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Then I would like to know this on these authorizations. After 
we authorize this money and the appropriation is made, when the 
cost of the project is less than the estimate or less than the authoriza- 
tion and less than the appropriation, what becomes of the unexpended 


funds? 

I would like to know also what becomes of the unused authoriza- 
tion when the project is found not to be needed by some change of 
policy. Perhaps you might have the answer to that. 

(The information requested i is as follows:) 


Obligations and expenditures of available funds for military public works, 
fiscal years 1951-22 


| 
| Total Army Navy Air Force 


j 
(1) Available for obligations | | | | 


Unobligated balances carried into fiscal year | 
1951 -| $332,841,335 | $117,491,641 | $70,844,458 | 
New obligational author ity, fiscal ye: ar 1951. 2, 425, 402, 585 | 499, 970, 585 469, 784, 000° 





$144, 505, 036 
1, 455, 68, 000 


T otal available for obligations, fiscal | 
ar 1951 F | 2, 758, 243, 920 617, 462,226 | 540,428,658 | 1, 600, 153, 036 
Deduct obligs utions incurred, fiscal year 1951_| 1, 592, 770, 275 | 309, 286, 855 | 360, 416, 499 923, 086, 921 








Unoblizated balances carried into fiscal | [> 
year 1952_. sities , 165, 473, 645 308, 195, 371 180, 212, 159 677, (AH, 115 
New obligational authority, fiscal year 1952__| 3, 74.7 743, 000 | 1,000,000,000 | 801, 243, 000 | 2, 173, 500, 000 


_ 











Total available for obligations, fiscal wad 
year 1952 5, 140, 216,645 | 1, 308,195,371 | 981,455,159 | 2, 850, 566,115 
Deduct obligations incurred, fiscal year 1952 | | } 
(estimated) __.__- weocecececa----e---| 2,415, 220,961 | 625, 637,854 | 504, 016, 992 | 1, 285, 566, 115 
\|-—_—-- — | —— ——— | ——— — __ } ——== 
Unobligated balances to be carried into | | | 
fiscal year 1953 (estimated) ......._.- | 2,7 24, 995, 684 | 682, 557,517 | 477, 438,167 | 1, , 565, 000, 000 


(2) Availabie for erpenditure | 


Unexpended balances carried into fiscal year 


1951____- 519, 501; 131 157,082,111 | 171,041, 381 191, 377, 639 
New oblig ational : authority, fiscal year 1951 | 2, 425, 402, 585 | 499, 970, 585 469, 784, 000 | 1, 455, 648, 000 
j ae imei exe pete, hoes — = a - | ~ = EE 
Total available for expenditures, fiscal | i | 
year 1951 wd is ..-| 2,944,903,716 | 657, 052, 696 640, 825, 381 1, 647, 025, 639 
Deduct expenditures | incurred, “fiseal year | j 
BBR io cactieniens audwes Siiinginnnscilceijininiiaalii j 447, 862, 958 | 7, 450, 169 116, 666, 759 L 243, 746, 030 
Unexpended balances earried into | i er 
fiseal year 1952 2, 497,040,758 | 569, 602, 527 524, 158, 622 | 1, 403, 279, 609 
New obligational authority, fiscal 3 year 1952 3, 974, 743, 000 | 1,.000,000,000 | 801, 243,000 | 2, 173, 590, 000 
Total available for expenditures, fiscal cee es TET 
year 1952. ._.. : | 6, 471, 783, 758 | 1, 569, 602, 527 | 1,325, 401,622 | 4, 576, 779, 609 
Deduct expenditures “incurred, fiscal year | | | | 
1952 (estimated) nanan iia a | 2,064,223,110 | 499,631,942 | 395,811,559 | 1,170, 779, 609 


Unexpended balances to be carried into } | 
fiscal rear 1953 (estimated) __._....._| 4, 407, 560,648 | 1,089,970, 585 | 931, 590, 063 | 2, 406, 000, 000 
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Funding of authorization for military public works, fiseal years 1951-52 














Total Army Navy Air Force 
Unfinanced authorizations carried into fiscal | | | | 
DOSE Feaiidsdntan dink Dodie deter anes =, 561, 1, 266 30, 715, 732 82, 435, 300 , 410, 234 
New authorizations fiseal year 1951: | | | 
Public Law 564, June 17, 1950--. ‘ } 596, 093, 024 143, 363, 968 | 227, 253, 301 225, 475, 755 
Public Law 759, Sept. 6, 1950____._- 832, 200 |. .- ; 832,200 |....._. 
Public Law 799, Sept. 21, 1950___- 57, 500, 000 }......-- ES Cee 57, 500, 000 
Publie Law 838, Sept. 26, 1950 a 3, 114, 500 |. _- 3" 114, 500 
Public Law 8438, Sept. 27, 1950__.--- | 215, 533, 140 49, 539, 740 | 7, 151, 400 158, 842, 000 
Public Law 910, Jan. 6, 1951 | 1, 658, 156, 210 390, 896, 900 381,655,310 | 885, 604, 000 
Public Law 911, Jan. 6, 1951 910, 000 ‘ 910, 000 . 
Public Law 43, May 31, 1951 F 
2, 532, 139, 074 583, 800, 608 617, 802, 211 | 1,330, 536, 255 
Total unfinanced authorizations, fiscal | 
year 1951 | 2,812, 700, 340 614, 516, 340 700, 237, 511 | 1, 497, 946, 489 


Deduct financed authorizations (new | 
obligations authorized): | 
Public Law 564, June 17, 1950. $SeatF ‘ =e 
Public Law 759, Sept. 6, 1950 | 298, 030, 585 95, 318, 585 62, 928, 000 139, 784, 000 
Public Law 799, Sept. 21, 1950 
Public Law 838, Sept. 26, 1950 ‘ } 








Public Law 843, Sept. 27, 1950 | 398, 130, 000 84, 952, 000 | 85, 978, 000 | 227, 200, 000 
Public Law 910, Jan. 6, 1951 | ; | il. 
Public Law 911, Jan. 6, 1951 ...---| 1, 430, 078, 000 319, 700, 000 303, 878,000 | 807, 000, 000 
Public Law 43, May 31, 1951_-__-- | 299, 164, 000 17, 500, 000 281, 664, 000 
| 2, 425, 402, 585 499, 970, 585 469, 784. 000 648. 000 
Unfinaced authorizations earried into | a 
fiscal year 1952 | 387, 207, 755 114, 545, 755 230, 453, 511 42 298, 189 
New authorizations, fiscal year 1952 
Public Law 155, Sept. 28, 1951 5, 864, 301,178 | 1, 473,791, 528 846, 847,850 | 3, 543, 661, 800 
Public Law 179, Oct. 18, 1951 a ai 
Public Law 254, Nov. 1, 1951. _- 8, 412, 800 |_- 8, 412, 800 ae 
| 5,872, 713,978 | 1, 473, 791, 528 855, 260,650 | 3, 543, 661, 800 
Total unfinanced authorizations, fiscal 
year 1952 we ; 6, 260, 011, 733 | 1, 588, 337, 283 | 1,085, 714,161 | 3, 585, 960, 289 
Deduct financed authorizations (new | | 
obligations authorized): | | 
Public Law 155, Sept. 28, 1951_- ° | é as alt cas 
Public Law 17 9, Oct. 1B, 1951_...........| 1038, 843, 000 | ‘ 1, 243, 000 102, 300, 000 
Public Law 254, Nov. es beiicaiine tt 3, 871, 200,000 | 1, 000, 000, 000 800, 000, 000 | 2, 071, 200, 000 


| 3, 74, 743, 000 1, 000, 000, 000 801, 243, 000 2,17 3, 500, 000 


Unfinanced authorizations carried into | 43 | 
I | 2, 285, 268,733 | 588,337,283 | 284,471,161 | 1, 412, 460, 289 


Mr. Benvetsen. Unless you can commit it to the specific project, it 
cannot thereafter be obligated unless it is reprogramed. The author- 
ization is by project, isn’t it? 

Mr. Gartock. The financing is by total bill. Senator, to come back 
to your first question, we very r arely have funds over and above the 
cost of the project because the authorization usually exceeds the 
amount appropriated. 

Therefore if there is any savings, it tends to bring it down to the 
uppropriation, and the regular procedure then is to cancel the balance 

of the unused authorization. 
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Because the appropriation is made to a whole authorization bill or 
a series of authorization bills, with usually a provision in them, the 
transfers can be made to take care of overruns by savings on some 
projects, it isa rare case where those savings aren’t needed. 

Technically if when the whole bill was used up, there still remained 
funds that were not obligated, they would revert to the Treasury. 

Senator Lone. Will you identify yourself for the record? 

Mr. Garxocx. I have already given my name to the reporter. 

The practice over the period years where there is always a gap, 
the authorization being larger than the appropriation, has always used 
up any of the savings. 

Senator Lone. I have in mind some situations where we are told a 
saving has been made and the services proposed to spend that saving 
on some other measure. 

Now I have questioned quite a few land acquisitions where I 
wouldn’t have any knowledge at all that the funds were going to be 
spent for something that Congress did not authorize if some land 
wasn’t required. 

There was an authorization but the justification for the authoriza- 
tion did not show this particular item, and later on the services said 
that they made a savings on that base, didn’t expend the entire 
amount, and they wanted to use this appropriation, this authorization, 
for a different purpose. 

For example, where it had been appropriated for expenditure upon 
a base, then they decided they did not need a warehouse or they con- 
structed something more cheaply than they expected and applied the 
funds to some other item. Can that be done? 

Mr. Gartock. Well, sir, the authorization bills generally take the 
form of authorizing for specific bases, camps, posts, or stations. 

In the past 2 years there have been one or two bills put through by 
the Congress which provide a much broader authorization so that the 
program was subject to change within totals, but the bill that is before 
you and the one that we had last year was by stations, so that unless 
it says lands, unless the authorizing bill includes land as an item, you 
eannot buy any land no matter how much money you have left over. 

Senator Lone. What I had in mind, suppose we authorize the con- 
struction of runways at $12 a square yard and you are able to construct 
them at $10 a square yard. What happens to the additional appro- 
pre ‘ Does that come back to the Treasury or can that be used to 
vuild guard towers around the base, assuming that we hadn’t author- 
ized that amount of money to be spent on guard towers? 

Mr. Gartock. Then it can be spent on the other authorized projects, 
authorized items at that station. 

Senator Lone. I take it but not on unauthorized items? 

Mr. Gartock. Not on unauthorized items. 

Senator Lone. Suppose we authorize an item for $1,000,000 on that 
base and you save $1,000,000 on runways. Could you use that million- 
dollar saving to build $2,000,000 worth of something where a mil- 
lion had been authorized or had been justified ? 

_ Mr. Garrocx. You go back to the authorization, Senator. It lists 
in broad language—land, buildings. Now what we normally do is 
follow the justification. , 

Even though the language may be broad enough so we can spend all 

the money on runways, or all the money on land or all the money 
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on buildings, we follow the justifications presented, and if we get to 
where there is a substantial variation, where it appears if we go ahead 
there should be, in interests of proper construction, a substantial vari- 
ation from that program as originally presented, the practice is to: 
come back to the committees and explain the reasons for the changes 
and either get formal or informal concurrence from all committees, 
both appropriations and authorizing committees, so that the com- 
mittee, except on minor items, is kept currently advised, and when 
necessary their approval is received of changes of any substance. 

Senator Lone. Fou fee] that you should, you feel that you are le- 
gally required to do that? 

Mr. Gartock. No, sir; we are not legally required to. 

Mr. Frxterrer. Practically we are and practically we do. 

Mr. Gartock. The Congress has the responsibility in this, and over 
a period of time we find that the whole program and everything moves 
much better if the Congress is kept currently informed. 

We don’t want to just run off and use the maximum of our legal 
rights on it and come back next year and explain it. We would rather 
keep you currently informed. 

Senator Lone. What do you do if the cost is over the authorized 
estimate / 

Mr. Gartock. The bill itself provides 10 percent with the approval 
of the Director of the Bureau of the Budget. Anything beyond that 
you have to go back and get the authorization. 

Senator Lone. You can transfer 10 percent from one base to an- 
other. If you save 10 percent on one base 

Mr. Gariock. You can increase any base by 10 percent with the 
approval of 

Mr. Fosrrer. But you wouldn’t transfer it, Mr. Chairman. That is 
an approval in the bill itself to go 10 percent beyond these authori- 
zation amounts. 

Mr. Gartock. That means it must be decreased some place else. 
The total of the title doesn’t change. 

Senator Lona. I would like to ask this question, Mr. Foster. I 
notice that we have different figures based on housing a man, for the 
same number of men we have different figures and different standards 
for barracks, for example, in the three services. Why are they not the 
same or why are they not standardized ? 

Mr. Foster. Do you mean per man? 

Senator Lone. Yes. That is my understanding, that we have one 
cost for housing a soldier and one cost for housing a sailor and another 
cost for barracks for an airman. Do you know why the cost is differ- 
ent for the three services ¢ 

Mr. Foster. Well, in general terms—and I will let the Secretaries 
explain the specifics—it is stated by the Air Force for instance that the 
type of buildings which they are now putting up are for technical 
troops of one kind or another, and therefore the cost is somewhat 
higher than it is for the other two services which are an expansion of 
either training centers or in the case of the Navy of shore facilities. 
The specifics of why the technical needs are somewhat different I will 
have to leave to Secretary Finletter. 

Senator Lone. Generally speaking, they are all the same kind of 
men, aren’t they? They are all American boys. 
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Mr. Foster. The same kind of men, but the duties they perform are 
somewhat different as to time. They are on duty different times and a 
different sharing of housing facilities so that Ido not know the exact 
details, but Secretary Finletter I know has made that plea before, and 
I am sure he can explain it again. 

Senator Lone. We have different costs for cold- storage facilities 
for the three different services. Do you know why the cold- storage 
costs would vary ? 

Mr. Foster. No, sir; I can’t explain. I would think that would be 
pretty much the same kind of equipment, but there may be a very good 
reason, and I will have to refer that to the services. 

Senator Lone. You also have different costs for warehousing. Do 
you know why it would cost more per square foot for w arehousing for 
one service than it would for the other / 

Mr. Foster. I don’t know, sir. The only explanation I would have 
would be a different type of equipment that required different condi- 
tions of storage, but there are again things I shall have to defer to 
the Secretary. 

Senator Lone. Do you know who specifically in the Department of 
Defense reviewed these projects item by item as to the cost of these 
different items? 

Mr. Foster. Yes, sir. First, of course, it comes up through the 
services to the Secretary and to the controllers of the three services, 
and that in turn is reviewed by Mr. McNeil and Mr. Garlock in the 
Office of the Assistant Secretary of Defense, controller, and it is re- 
viewed in general terms, of course, by Mr. Lovett and myself. 

Senator Lone. Of course speaking of different costs, we also have 
different costs on airfields control towers. The Navy has one price and 
the Air Force has another price. Do you know why they have different 
costs for the two? 

Mr. Fosrer. No, sir; I do not. I shall have to defer that to the Sec- 
retary. Mr. Garlock may have the answer. 

Mr. Garvocs. To the best of my ability, Senator, I believe the price 
for each is correct. I believe you will have to address yourself as to 
why the difference in the towers. 

Senator Lone. There is a temptation on the part of the committee, 
you know, to take the lower figure, and if it is adequate for one, ask 
the other to get by on the same thing. 

Mr. Gartock. We have the same temptation in reviewing the 
budget, sir, but on the storage facilities, on the barracks, and on the 
other things in our opinion there was justifiable reason for the differ- 
ence in price. I don’t recall the details. 

Senator Lone. I have heard that the Navy has employed a system of 
sending out so-called austerity teams on naval construction projects 
to see if items were there that could be reduced, and that in many cases 
they have recommended considerable savings. Do you have any 
knowledge of that procedure being used ? 

Mr. Foster. Yes, sir, but I don’t think it is only the Navy. I think 
all three services have attempted to put new emphasis on cost control, 
and I think while they may call it by different names, the effect is the 

same and real results have been achieved in the Army, the Navy, and 
the Air Force. 

Senator Lone. Do you know whether all these items involved have 
been screened in that fashion or is that a post-auditing procedure ? 
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Mr. Foster. All of the specific items in this bill have been subjected 
to the most rigorous screening that it was possible to give in the serv- 
ices and by the Bureau of the ‘Budget as well, Mr. Chairman. 

Senator Lone. Have you sent a so-called austerity team to these 
bases to see if there were items there that could possibly be eliminated 
in the interest of economy ¢ 

Mr. Foster. No, sir; I don’t think we can say that, but I think that 

each item has been scrutinized with a view to how the total is arrived 

at and whether based on the specification as to numbers and as to type 
it is within the general limits which we have felt were economical 
for the purpose. 

Senator Morse. Mr. Chairman, may I interrupt just to announce 
that at 11:30 the Subcommittee on Labor is going to vote on my labor 
bill. We have been trying to get some steel for the military, and 
I therefore must excuse myself, with the understanding, however, 
that I shall read very carefully this transcript, and I assume that these 
hearings will go on at a later hour. 

Senator Lone. Well, as one who voted for your proposal on the 
floor, Senator Morse, I wish you luck. 

Senator Stennis, do you have any further questions 

Senator Srennis. Well, you were questioning the Secretary along 
the line of thought there that I think is very important. 

Just how far do you go, the Department of Defense, in screening 
these matters? There is a great deal of loyalty to departments up 
here and loyalty to services and so forth within the de partments and 
services. Perhaps it is a good thing in a way, but we want to know 
how far you have been in really going down and screening this on the 
ground level; the Department of Defer nse, I mean. 

Do you have your own engineers and architects and all that really 
go over these matters independent of the other branches of the service / 

Mr. Foster. Perhaps some of the services would speak more feel- 
ingly on that, Senator, because they think we perhaps go too far, but 
I will say that we consider that that is very definitely a responsibility 
we have under the statutes. 

Mr. McNeil’s office is concerned with every item that is requested of 
the Congress and screens it very carefully and rigidly. We have engi- 
neers and experts who are competent to pass on the general approach 
to these various items. We do not attempt to do the job for the 
services. 

That under the statute is theirs, but we do have the responsibility 
to make sure that it is within the requirements they have and is as 
economical as it can possibly be, and as I say, sometimes we are accused 
of going a little too far. We don’t think so because we accept it as 
a real responsibility. I think Mr. McNeil and Mr. Garlock and their 
associates have done a very excellent job in that regard. 

Senator Srennis. There is one thing further, Mr. “Chairman, I want 
to ask. I have been impressed since becoming a member of this com- 
mittee with the enormous expense of travel and travel of families and 
transportation back and forth from one continent to another, and 
I want to ask this: 

You are a businessman. Do you think that the United States can 
carry on a program of having hundreds and hundreds of thousands 
of armed service men all over the world and carry with them the Amer- 











34 MILITARY AND NAVAL CONSTRUCTION 


ican standard of living, their families, no matter how much that may 
be desirable from a morale standpoint—the wishes of the parents? 
Do you think that we can launch out on a program like that where we 
have such extended commitments, so many in the service, and continue 
to carry it on? 

Mr. Foster. Well, I think that, too, is a perfectly fair question, and 
I would like to talk to that in some detail. I happen to have been 
in a prior capacity charged with running a number of activities 
around the world as well as this present one, and I think that unless 
we do accept those responsibilities, Senator, we will be unable to do 
the job we have got to do in the world. 

I think that part of the reason that we can be successful is that 
we maintain the morale of our people who are charged with these 
jobs. They do not live on the American standards around the world. 
It is impossible in certain of the stations we send our people to to 
possibly have an American standard at that post. 

Senator Stennis. Of course, it is a relative term. I don’t mean 
you can approach that every time. 

Mr. Foster. I understand the approach and I think it is a subject 
which we should analyze and look at, and if it is not appropriate, 
we should cut it out, but my opinion is it is not only appropriate, it 
is absolutely essential, and I think if we are to maintain the morale 
of our youngsters and our forces, we have got wherever it is possible 
to do it to see that their families go with them. 

I think it is one of the cheapest things we do in terms of the results 
we get. I believe, sir, that it is a damn good investment for the 
United States. 

I think without it we would soon have a breakdown of morale, we 
would have many increases in crime and all the things that go with 
youngsters who are away from home and away from the influence of 
their families. 

I think that the morale of our fighting force and of all our people 
around the world would be seriously reduced, so that my own opinion, 
sir—and it may be a prejudiced opinion, but my own opinion—is that 
that is one of the best investments we make, and I would hate very 
much to see it cut. back too much. I do not mean to encourage waste 
in any sense, but I think a well-run program of that sort is a good 
investment for our country. 

Senator Lone. Of course, if I might comment on that, sir, I can’t 
quite agree with your statement that certainly as a result American 
personnel is at a lower standard elsewhere. And the reports I get 
from those coming back from Germany is that their money goes much 
further and that they have lived on a much higher standard there than 
ever before. 

For example, enlisted men who are not used to having help in their 
homes in the United States find that help is available at a very small 
price overseas and that they live, many of them tell me, much better 
on the average than they lived here in the United States. 

Of course, that may not be the case in all instances, but certainly 
there are bound to be exceptions to it if that would be true. Many 
of them say that they live very well in Japan, also. a 

Mr. Foster. Mr. Chairman, that is quite right. I think you have 
to take a look at the whole standard of living, though. You have got 
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to take a look at the schools, you have got to take a look at the enter- 
tainment, the transportation, and many other things. 

You have picked two places where the standard is pretty good, but 
you take certain of the places in southeast Asia and the Per Kast, I 

‘an assure you they are not that good. You take it in Alaska; I can 
assure you it is not that good. 

That is in our own country, but it is still not such that the standard 
is what you and I would like to have for our families, and I think 
that you must, like all general statements, you have to take in a look 
at my statement and appraise it against specific stations, but by and 
large those who live abroad in many of the countries of course have 
a standard of living which is very good indeed, and they can have serv- 
ants and other things which are very hard for us to get here, but 
there are sacrifices in many of these places, and I think by and large 
personally I would prefer to live in the United States. 7 am re- 
minded of one fact too, Mr. Chairman, that the cost of the Japanese 
and the German living standards is pretty largely borne by the coun- 
tries to which our occupation forces have been assigned. 

Senator Srennis. That won't be true now. 

Mr. Foster. It won’t be true, but they won’t have the same stand- 
ards either. 

Mr. BenpetseNn. It will be true in Germany until the end of fiscal 
1953 if the forces remain at approximately the same level and all the 
agreements which have been made are carried out. 

Senator Stennis. Of course, that is the occupational troops, 
though, not the SHAPE. 

Mr. Nasu. And on that point, Karl, the forces in Germany have 
gone on what we call the dollar appropriation basis as of the present 
time, even though the cost of our forces in Germany, we expect, will 
continue to be borne during this next fiscal year by the Federal Repub- 
lic of Germany. 

Mr. Benvetsen. That is right. 

Mr. Nasu. Nevertheless our forces have gone on the basis that we 
feel when the time comes we have to come to C ongress for appropria- 
tions we will be able to justify every dollar of appropriation request. 
They have already gone off the standards of an occupation power. 

Senator Lona. Senator Stennis? 

Senator STENNIS. That is all, thank you. 

Senator Lone. I have no further questions. Thank you very much 
for your testimony, Mr. Foster. Of course, we do hope to obtain these 
figures on the amounts that are presently authorized. It is my im- 
pression that there is a great amount of work left to be done based on 
previous authorizations. Perhaps you might get that figure for us. 

Mr. Foster. We will make sure you have » that, Mr. Chair man, very 
promptly. May I be excused, sir? 

Senator Lone. Surely. Thank you very much. 

Is Mr. McNeil here? 

Mr. Foster. Mr. McNeil, unfortunately, is in another senatorial 
hearing. Mr. Garlock, his deputy, is here. 

Senator Lona. Will you testify for him? 

Mr. Garvocx. I think we have covered all the points we planned to 
cover. 
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Senator Lone. Very well, then I will call Mr. Frank Nash, Assist- 
ant to the Secretary of Defense for International Security Affairs. 
Do you have a prepared statement, Mr. Nash ? 


STATEMENT OF FRANK NASH, ASSISTANT TO THE SECRETARY 
OF DEFENSE FOR INTERNATIONAL SECURITY AFFAIRS 


Mr. Nasu. I don’t have a prepared statement, Mr. Chairman, but 
I will be brief. I think I can cover this point, which is a ver y impor- 

tant point, but I think it is succinctly put before the committee. 

The only point to which I wish to speak is the point Senator Stennis 
raised a question on with Mr. Foster, and that is just how is this 
United States contribution determined for these NATO facilities, and 
, think probably if I could take just one minute to explain what these 

facilities are and how our share of their cost is determined, it might be 
helpful. 

The common-use facilities, as we call them—we call them common 
use because they are intended for use under the direction and command 
of the supreme allied commander by all the NATO forces under his 
command—consist principally of airfields and of communications fa- 
cilities, singals. 

The total system of these facilities is developed by SHAPE, rig- 
orously screened by the military committee of the ‘North Atlantic 
Council, and put before the North Atlantic Council in terms of the 
estimated cost to see how the cost of the facilities can be raised. 

These facilities are extensive. There is a large number of airfields 
involved. They try to take it step by step as they go along and not do 
the whole job at once, and so we have this concept that is called the 
slice. You take a chunk at a time. 


We have gone through—by going through I mean we have negotiat- - 


ed—agreements for the first three slices of this total program. The 
first slice of the program was one to which the United States was not 
called upon to contribute at all. 

The reason for that, sir, was that it was developed in 1950 by what 
is called the Brussels agreement whereby the United Kingdom, France, 
Italy and the Benelux countries agreed to get going on the develop- 
ment of these airfields and signals facilities. It came to about 
$100,000,000. 

The United States was not called upon to contribute at that time, 
sir, because the North Atlantic Treaty Organization had not yet be- 
come an operating mechanism. It really did not become operating 
until General Eisenhower went to SHAPE in April a year ago. 

The second slice, the second chunk of these facilities, came along 
by negotiation at the North Atlantic Council meeting in Ottawa last 
October or late September. 

That slice was negotiated, the participation in the cost of it was 
negotiated for the United States, by Mr. Pace, Secretary of the Army 
and myself representing the Secretary of Defense at Ottawa, and in 
determining the share of the cost of the f: cilities, certain basic prin- 
ciples were agreed to at Ottawa. 

Number one, the country where the facility was to be built would 
be called upon to contribute the land and the supporting utilities. 
That would not be borne, the cost of that—I should say the cost of 
that would be borne, completely by the country where the facility 
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is going to be built, and I think that is very important to bear in mind 
when you assess the fairness of these percentages. 

These percentages do not reflect the very considerable cost of the 
land and the utilities that go with the land. That cost is borne com- 
pletely by the country where the airfield or the signal facility is being 
built. 

The second point, principle, that is important is that in the event 
of the discontinuance of the use of the facilities, the residual value is 
to be paid back to the contributing countries in their proportionate 
shares by the country that has the facility and has the use of it from 
the time that it ceases to be under SHAPE, if that time ever comes. 

Senator STENNIs. Would you state that second one again ? 

Mr. Nasu. That second one, sir, relates to the situation where if, 
for example, the time comes when the situation, world conditions, im- 
prove to where forces can be removed from Europe, say the United 
States is able to withdraw its troops or its air forces, there will be 
facilities left behind that will have a civilian usefulness, and that 
residual value which will belong to the country where the facility has 
been erected will be paid by that country, back to the various countries 
that have contributed to the initial cost in the same proportions that 
they contributed. 

Senator Lone. Let me get a specific illustration of that. If we build 
an airfield in France, do I understand that France would supply the 
land if it isa NATO airfield? 

Mr. Nasu. Yes, sir. 

Senator Lone. If we discontinued the use and withdrew our air 
forces from that area, feeling that it was not necessary for the NATO 
forces, would France then get the land back or would we simply sell 
off all the land and everybody’s share in the use of it? If France had 
pat up the land, would she be entitled to look upon the land as being 
1ers ¢ 

Mr. Nasu. France could draw down out of the cutting up of the 
residual value what she contributed in relation to the cost of the land, 
because this property has to be taken by eminent domain or the equiva- 
lent of it. 

Senator Lone. What I have in mind is undoubtedly the land per- 
centagewise would retain its value more than any other one item, more 
than any improvement upon the land. 

Mr. Nasu. Yes. 

Senator Lone. Now would France be entitled to ask for the land 
back or would you simply take the entire project ? 

Suppose we contributed one-quarter of the total cost of the project, 
the land included, would we get one-quarter back or would France 
get the land back and then would we look for our share of what we 
contributed toward the improvements? 

Mr. Nasw#. You would get one-quarter of the residual value of the 
improvements. France would get the land back because France would 
pay entirely for the land and it would revert to France. 

Senator Lone. Upon that basis the improvements we might put 
there would be control towers, fencing, barracks, housing located upon 
land that the French had supplied. How would you go about adjust- 
ing that, the improvements, as distinguished from the land? 

Mr. Nasu. The residual value of the improvements would be a diffi- 
cult thing to estimate the value of, if it is true. 
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I think that the airfield is probably not as good an illustration of 
the proble m as these telecommunications facilities, the signals facil- 
ities. ‘The problem is the same, but I think the determination of the 
residual value is easier in the case of these communication facilities 
than in the case of an airfield. 

Senator Lone. Aren’t we putting a lot more money in the airfield 
than communication facilities? . 

Mr. Nasu. Proportionately, yes, sir, but a sizable amount is going 
into this signals business, and there they do have a commercial or a 
civilian use, and they would have a residual value of great importance 
if the North Atlantic Treaty Organization no longer needed them. 

That pipeline carrying petroleum and gasoline and so on would have 
a very important civilian use if the need ‘for it by the Army were ever 
to cease. It would require a careful engineering estimate. It would 
probably have to be a negotiated proposition, to determine what is the 
residual value. 

Once that residual value is determined, it is a simple matter of arith- 
metic as to who gets what cut because of these percentages of contribu- 
tion. 

Senator Lone. Here is the question I have in mind, Mr. Nash. I 
just wonder how far you have pursued this thing to see if that ever 
occurred that the facilities are not needed that we would get some 
money back out of it. 

Now I don’t find that there is too much value to improvements on 
land that you don’t own. If the land goes back, why the improve- 
ments may be of somewhat dubious value. 

The State of Louisiana has been negotiating with the Federal Gov- 
ernment for a long time on a housing project that informally and 
verbally was understood that the State of Louisiana was to own after 
the war. 

The Federal Government did not understand it that way, at least 
all those who made that agreement have since gone back to private 
industry, and private enterprise, and there is no written notation to 
that effect in the record, and the situation has been such that you 
have Federal improvements on State-owned lands, and of course ‘the 
negotiations are still going on, but the State of Louisiana is in a 
position to make the occupancy of that property almost unbearable if 
it desired to do so, and therefore the State feels that it perhaps will 
wet a better deal than it would if the Federal Government owned that 
land. 

Mr. Nasu. It is a tough problem, sir. We discussed it at great 
length i in Ottawa to see if we could find some formula to get rid of 
this tough valuation problem. We found the best we could agree 
on, When that time comes—with respect to airfields it is going to be a 
long time coming—the only thing we could do was to negotiate it. 

If I could just conclude on that, Senator, those prince iples were laid 
down there to govern this entire common-use program, that the land 
and utilities would be contributed by the country where the facility 
is being built, the residual value would be paid back in proportion to 
their initial contributions, and, if there is any civilian application of 
these facilities such as in the case of telecommunications, such as in the 

case of the use of the pipeline or any by the civilian economy of France, 
that that would be a part of the share that the country getting that 
civilian use would have to bear unilaterally. 
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In other words, they would have to pay more because they would 
be getting a special use from that facility. So that at Ottawa when 
it came to determine the amount that the United States would bear of 
the total cost of the so-called second slice, the second slice came to a 
total cost of $221,000,000, and the United States’ share of that was com- 
puted in the light of the fact that the United States had contributed 
nothing to the first phase, and in determining our share, therefore we 
took the cost of the first and second slices together, and on that total 
cost we computed our original percentage at 34 percent. 

The United States cost of the second slice alone was 48 percent. 
Have I made that point clear, sir, 48 percent of the second slice but 
computing the cost of the first slice toward which we have made no 
contribution, considering the cost of the first slice and the second slice, 
the United States contribution came out at 34 percent. 

Senator Lone. You feel that a fair contribution would be 34 percent 
of the entire thing? 

Mr. Nasu. ‘That is correct, sir. 

Senator Lone. And did we have that agreement or that under- 
standing at the time that the first slice was paid for by these coun- 
tries, that we were to contribute to that in the future 4 

Mr. Nasu. Senator, we had in mind that this was to be a common 
NATO program, yes, sir, but there was no predetermined percentage. 
The first time that was negotiated out was in Ottawa last Septem- 
ber as to what the United States share of the cost would be. It came 
out to 34 percent, but again I say that does not take into account the 
cost of the land and utilities. 

If you threw that in there also as France, for example, would in- 
sist that it be thrown in to compute her share, it would come down 
quite a good deal. 

Now the third slice, which is the one that we are really before 
this committee for, because the financing of that second slice which 
came in dollars—the United States share was $106,000,000, it is 
being financed out of the Mutual Security Act for 1951, and I will 
explain why the same thing isn’t true of the third and fourth slices 
in just a moment, sir. 

The third slice, which is the current program, as put together by 
SHAPE and laid before the North Atlantic Council at Lisbon, that 
third share was negotiated, the total cost of it $425,000,000, of which 
the United States share is $182,000,000. That represents 42.8 per- 
cent. 

That negotiation was conducted at Lisbon by Mr. Lovett personally. 
It was a negotiation of the Ministers, the Defense Ministers of all the 
participating NATO countries. 

Senator Lone. What is our share of that ? 

Mr. Nasu. Our share of the $425,000,000 total cost of the third 
slice is $182,000,000, which percentagewise is 42.8 percent. 

You may well say why isn’t it the same percentage as the percent- 
age at Ottawa. I want to refer again to the fact that computing the 
United States percentage on the cost of the second slice, the total cost 
being $221,000,000, our share being $106,000,000, it was 48 percent. 

When you take into account the fact that we contributed nothing 
toward the cost of the first slice, $96,000,000 total cost, then you add 
the $96,000,000 to the $221,000,000, you have a $317,000,000 total as 
against which our contribution of $106,000,000 represents 34 percent. 
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I think it is best to take the total cost of these three slices to date, 
tell you what they are going to provide and then show you what it is 
that we are paying. 

The total cost of those three slices to date, $739,000,000. The United 
States contribution to that $739,000,000 total is $288,000,000. That 
represents an over-all percentage of 38.9, which we will round off for 
purposes of discussion at 40 percent. That is the United States con- 
tribution to the cost of this NATO facilities program to date. 

Senator Lone. Does that $739,000,000 include the cost of the land? 

Mr. Nasu. No, sir, none of the figures that I am quoting here in- 
cludes the cost of the land or the cost of the supporting utilities, the 
water, the light, the electricity, and so on. That is all contributed by 
the country where the facility is being built. 

That $739,000,000 is expected, it is planned to construct many 
airfields. 

(Ott the record.) 

In addition to airtields, signals projects, signals facilities. That is 
what the $739,000,000 is supposed to buy. Of that we are contributing 
$288,000,000. 

The point that I want to emphasize in this, sir, is that these facili- 
ties—this is a point Mr. Foster touched on in his initial statement— 
speaking particularly of the airfields, are designed for use by any- 
body that the Supreme Allied Commander wants to designate in 
time of combat. 

He has to be able to say that this unit of the French Air Force can 
use this field and the United Kingdom this field, but in the time that 
we are now existing, which can hardly be called a time of peace, 
wie atever you want to call it, a time of cold war which we hope will 
be a long time, rather than to have a hot war break out on us, we would 
rather have it be real peace, but during this time of so-called, if T can 
use the expression, peacetime deployment of the United States forces, 
certain fields are allocated to the United States for use by United 
States forces. 

Now those fields for use by United States forces in peacetime have 
got to come up to the standards required by the United States Air 
Force. 

Just to make one illustration of it, the United States, because we are 
3,000 miles away from Europe, has to have handy for our forces’ 
use over there—a point that will be developed in more detail if you 
are interested in the details by the Air Force spokesman—they have 
to be able to have the maintenance facilities, they have to be able to 
have the troop housing facilities and everything else right there. 

Now the airfields that have a cost that I have been speaking of 
here are airfields that Mr. Foster said have been built to austere 
SHAPE standards. They have to have a common SHAPE standard 
so we can talk to the Norwegians, the Belgians, and the rest of them as 
to their share of the cost. 

Therefore, the cost of these fields up to a certain point is borne com- 
pletely out of this NATO common funded operation. 

The additional facilities that the United States needs for the main- 
tenance of its planes on the other side, for the carrying out of its sup- 
ply, supply depots, warehouses, for the housing ‘of its troops, that 
has to be borne by the United States in ack lition to the contribution 
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that we make to this common fund. I think it is a very important 
point. [Off the record. | 

We can't have it built with a limited fuel tank for the SHAPE 
standards and then all of a sudden put on top of it the larger fuel 
tank for the United States Air Force requirements, and therefore 
the United States Air Force has worked out a plan for these fields, 
as Mr. Huggins can go into in more detail, because this point you 
raised with Mr. Foster, Senator, with respect to what control do we 
have over the blueprint of the field, over the construction, over what 
we are getting for our dollar of contribution, and I think that Mr. 
Huggins will be able to explain to your satisfaction that from the 
very ‘beginning of the development of the blueprint all the way out 
we have completely adequate control to protect the United States 
dollar interest. 

I will leave that, because it is a technical subject beyond my purview, 
and just use that to make the point that was of great interest in the 
House Armed Services Committee as to why we are before the Armed 
Services Committee this year to ask for the und for the contribution 
to these NATO facilities, a total of $250 million, rather than to get 
it where we got it last year, which was out of the mutual security bill, 
the Mutual Security Act, where it was lumped in together with the 
military end item assistance and the so-called economic assistance. 

The reason for it, sir, is that in the past year, trying to do what 
I have just been explaining here, develop an integrated facility, part 
of the cost of which is borne out of this NATO common fund, and an- 
other part of which is borne out of the service appropriation, the 
United States Air Force appropriation, has proved to be a very 
complicated thing. You are dealing not only with two different acts, 
but you are dealing with two different agencies of the Government 
really three. 

It is the Department of Defense, it is the Mutual Security Admin- 
istration under Mr. Harriman, and it is the Bureau of the Budget. 
We have gotten along. I don’t mean to imply there has been any fric- 
tion or any difficulty. It has just complicated the picture to get a part 
of the funds from Mutual Security Act and another part of the funds 
from the public works of the United States Air Force. 

Therefore, the decision was taken by these interested agencies of 
the Government last December—it was not an afterthought but was 
taken last December—before the President submitted his budget mes- 
sage to Congress to ask for the facilities money, the NATO facilities 
money from the armed services. 

These are facilities for our own military forces. These are facilities 
that are an integral part of the operation of our Army, Navy, and Air 
in Europe. 

If you leave this chunk of it out, you are going to have an incom- 
plete operation, and therefore we thought—all agencies of the Gov- 
ernment thought—that it would be better to have in one public works 
bill all the money that you needed or wanted, wanted to ask of Con- 
gress for foreign construction, including the amount of money that 
we expected the United States a be called upon during fiscal 1953 
to contr ibute to these common use facilities of NATO. 

Senator Stennis. Excuse me just a minute. This is the complete 
program then you have been talking about for SHAPE. This is not 
a down payment. 
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Mr. Nasu. It is a progressive program, sir. There are more facili- 
ties that will come on after the ones I have been discussing. It is an 
annual program. 

SHAPE has put together and laid before the North Atlantic Council 
three slices of it. I can’t tell you with assurance how many more bites 
or slices there are going to be. : 

I can tell you this, sir: That there is, there will be before the North 
Atlantic Council for finalization this fall, the so-called fourth slice. 
[ Off the record. | 

Now there is where the $250 million comes from. We have financed 
$106 million of the United States cost of the second slice—that has 
been fully financed—and $62 million of the cost of the second slice, for 
a total of $168 million, has been financed out of the Mutual Security 
Act of 1951. 

Senator Srennis. And you are asking for how much here now ? 

Mr. Nasu. We are asking at this time, sir, for the balance of the 
United States share of the third slice, the balance being $62 million 
from $182. 

The United States share of the third slice is $182 million. We have 
already financed $62 million of it, leaving a balance of $120 million. 
$120 million is the part of this 250 we are requesting. 

The other $130 million represents our estimate of what the United 
States will be called upon to contribute in the North Atlantic Council 
meeting this fall to the cost of the fourth slice. 

Senator Stennis. What figure is that on the fourth slice? I did not 
get that down. 

Mr. Nasu. $130 million, sir. 

Senator Srennis. For the fourth slice? 

Mr. Nasu. It represents in terms of 40 percent of the total cost, repre- 
sents the amount of money that the United States will be called upon 
to pay in the next fiseal period toward the cost of this fourth slice. 

Senator Stennis. That is estimated. 

Mr. Nasu. That is estimated; yes, sir. 

Senator Stennis. And you don't go beyond that fourth slice in your 
estimates ? 

Mr. Nasu. In our projections ; no. sir. The House Armed Services 
Committee—and perhaps the quickest way to say what they thought 
about it is simply to give this sentence from their report: 

The committee agreed that the military requirements for air bases and signal 
facilities in Europe for the United States and the other NATO forces under 
General Ridgway were valid. The committee also agreed that it was essential 
for the United States to contribute to the financing of these facilities. 

The report further notes that the testimony before the Senate For- 
eion Relations and the House Foreign Affairs Committees made ‘it 
perfectly plain to the members of that committee that the Mutual 
Security Act for 1952, the authorizing act of which was passed by the 
Congress last week and the appropriation legislation is now before 
the Appropriations Committee, had in it no money whatever for the 
United States contribution to these NATO facilities. The committee 
report notes that, saying: 

The committee noted that Mr. Lovett and Mr. Harriman in their testimony 
before the Foreign Relations Committee and the Foreign Affairs Committee on 
the Mutual Security Act have stated that all additional authorizations and 
appropriations needed this year for infrastructure facilities in Europe would 
be sought in the military construction bill— 
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namely, the bill that is before this committee. 

The House Armed Services Committee, after noting those two 
points—the essentiality of these facilities and the United States con- 
tributing to them and the fact that part of the cost was included in 
the Mutual Security Act for 1952—nevertheless concluded : 

The committee felt it would be more appropriate to seek the necessary au- 
thorizations as part of the over-all mutual security program. The committee 
therefore declined to include any authorizations in the military construction bill 
for NATO-financed air base constructions. 

That leaves us in this dilemma, sir, that the Mutual Security Act 
has passed the Congress. ‘There is no possibility of our getting in it 
any part of the amount that we need for their contribution. 

To make the picture complete, the Mutual Security Act of this year, 
1952, carries forward section 521 that was in the act last year. Sec- 
tion 521 authorizes the use of the money authorized in that legislation 
for the construction of facilities. 

I want to be very frank with you, sir, on this point, that if we cannot 
get. the money, the $250 million that I am asking for this morning, 
if we cannot oot it as a part of our public works bill, since these facil- 
ities must be provided—there is no point in building planes without 
having the fields to put them down—since that money has got to be 
found somewhere, the only place where it can be taken from is the 
military end item program of the Mutual Security Act of 1952 or the 
defense support money authorized by Congress. 

Now I lay this before you, sir, as the crux of the problem. The 
administration asked from Congress $7.9 billion for military assist- 
ance and defense support assistance. The Congress passed an act last 
week that makes available $6.4 billion, a cut of a billion and a half. 

It has been testified, sir, by General Eisenhower, General Bradley, 
Mr. Lovett, and all these other witnesses that what was laid before 
Congress in terms of a $7.9 billion program was a tight program as 
we saw it. We hadn't sent up to Congress a program with water or 
fat in it. Nevertheless if Congress decided that 6.4 was the proper 
line, that’s it. 

The point is, however, sir, that you have at 6.4 in the view of Gen- 
eral Ridgway and his predecessor, General Eisenhower, and all the 
folks in the Pentagon, Mr. Lovett, General Bradley and on down the 
line, you are at the real danger point. 

If you cut below that, it is going to be an exceedingly difficult propo- 
sition to provide at the end of 1952 and at the end of 1953 the forces 
that our military advisers tell us are the minimum. They tell us right 
now that we have gone beyond the calculated risk stage, that we are 
right on what they call the thin razor edge, and therefore, sir, I simply 
lay it before you in these terms: That the Congress in reducing 
the foreign aid bill from 7.9 to 6.4 took its best judgment as to what 
could be taken in the way of this caleulated risk. 

If we are forced to draw on that 6.4 to absorb this $250 million cost 
of these facilities, then in effect we are going beyond the considered 
judgment of Congress as to what should be the proper limits of the 
foreign aid bill. That is the crux of the problem as we lay it before 
you here, sir, and that is where we need your help and ask for your 
help. 


Thank you, sir. 
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Senator Stennis. I just wanted to ask, Mr. Chairman, if the Con- 
gress was advised, the Senate was advised, when this bill was before 
us, that it did not contain these essential military items. I did not 
know it myself. 

Mr. Nasu. Well, sir, I quote now—I will just take one quote al- 
though I have got pages of the quote, but just to take one from the 
Senate, I am quoting now from the Senate Foreign Relations Com- 
mittee. 

Senator Smith pressed Mr. Harriman as to whether or not there 
were any funds in the foreign aid bill for the cost of construction of 
facilities : 

Mr. HArrRIMAN. The request for funds for our share for infrastructure— 
that is what they call it—a fancy word— 
will be in the military requests. They will be in the public works construction 
budget. 

Mr. Lovett’s statement : 


In the current year mutual security program funds have been used to meet 
the United States share of the cost of the program— 


that is during the present fiscal year 1952— 


in the forthcoming year authorization and appropriations will be sought within 
the military construction bill to encompass the United States share of the 
common facilities program. 

I could repeat those, sir. I have got several pages of them here, but 
it was laid before the committees by the witnesses for the administra- 
tion that no part of the cost of these facilities was included in the 
foreign aid bill. It was made clear also in the President’s budget 
message. I can’t say, sir, as to whether anybody spoke to it on the 
floor of the Senate. 

Senator Lone. Of course it is our feeling in asking that this bill be 
referred, speaking of the mutual assistance program, that it be an 
to the Armed Services Committee, that this committee should take 
look at the appropriations that were being made. 

Now I know of no such point that was brought at the time this bill 

was before us, but it is my impression that ‘these NATO facilities 
would be the kind of thing that we were paying part of that 6.4 billion 
to obtain, feeling that we should see how much this Nation could 
afford to spend for a program to defend Europe and to assist in the 
building of a force there that could adequately defend Europe, and 
that this type thing, particularly such as these signal facilities and 
the air bases that we would jointly use, would be ‘the kind of thing 
we were paying for. 

Mr. Nasu. Mr. Chairman, I speak only personally now, but I think 
a poor job has been done in trying to make plain to Congress what 
part of this total program was in one bill and what part was in the 
other, and I simply say that we just have to throw ourselves on your 
mercy at this late date to ask you to help us out of this dilemma. 

It is a complicated business anyway when you have a bill that has 
so much military concern in it as the foreign aid bill, trying to have 
it before two committees, having to have the Armed Services Com- 
mittee brought into the picture, not ne: arly as much, I think, as they 
deserve to have been and should be because this foreign aid bill as 
it now stands is to the tune of about 5 billion out of 6.4 a military bill. 
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The items being provided under that bill are items that are coming 
off the same production lines over here as the items of military fac ili- 
ties or weapons for our own forces, and it is a complicated business 
trying to get the whole picture clearly before Congress where you have 
a part of it here and a part of it there. I think that it has not been as 
good a job as we should have done, sir. 

Senator Stennis. Mr. Chairman, just to be sure, I took a few notes 
here and I want to be sure they tie in. Page 6 here Mr. Foster asks 
that 250 million be added to title III. Now that is the same 250 
million that vou have talked about with reference to slice 2, slice 3, 
and projected slice 4 

Mr. Nasu. That is correct, sir. 

Senator Stennis. All right, I wanted to be sure of that. 

Mr. Nasu. The breakdown of it is 120 million for the third slice 
and 130 million for the fourth. The second slice has been fully 
financed. 

Senator Lone. Can you show us, give us some résumé of the stand- 
ards—I would rather get it in detail if possible—what these austere 
standards for these NATO bases would be and how those differ from 
our Air Force bases. 

Mr. Nasu. Senator Long, I would like to leave that to the Air 
Force people, sir, because that is their business. It is not mine, and 
I think that they are ready and can speak to it now if you care to 
hear it. Itis just not my purview. 

Mr. Hveerns. Would you like for us to speak to that now, Senator? 

Senator Lone. If you have no further questions we might proceed. 

Senator Srennis. No; thank you. 

Senator Lone. We might proceed to the next witness then. 

Thank you very much, Mr. Nash, for your testimony here. We 
might want some more from you later on. If so, we will send for 
you. 

Mr. Nasu. I will be happy to come back. 

Senator Lone. Could I ask you just this one question, Mr. Nash? 
IT am not on the committee investigating these North African air 
bases, but that was a matter of international negotiation at that time. 
It looks as though a considerable amount of our difficulty occurred 
in these foreign negotiations for the sites for the bases and various 
rights and things of that sort, and also this matter of the foreign 
governments taxing us for bringing our equipment in and things of 
that sort. 

Do you have any assurance that that is not going to happen on 
these NATO bases ¢ 

Mr. Nasn. One point first, sir. The North African bases are not 
NATO bases, as I am sure you understand. They are not involved 
in this common-contribution business that I have been talking about 
this morning. 

With respect to the question on taxes, this same section 521 that 
I referred to a little while ago carried in it a prohibition against 
the use of any of those funds for the payment of rents for real estate 
or for the payment of taxes, and negotiations are carried from Decem- 
ber through February with all of these NATO countries with respect 
to taxes, and were very well carried on, if I may say so. I had nothing 
to do with it 
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They came out with a completely satisfactory exemption from all 
of the NATO countries with respect to taxes. I think we are over 
that hump,sir. It did take some time. 

It is one of the factors that has resulted in the delay of construction 
of these airfields, but it is a good job well done. 

Now with respect to the control over the dollars going into these 
NATO bases, I have a page and a half of a prepared statement that 
cutlines in detail just how we control each dollar that we contribute 
to this common fund, how we inspect—and I think Mr. Huggins will 
want to speak in more detail on that. 

With your permission, sir, if I could leave that page and a half 
statement as to the control the United States has, I think it is the best 
answer I can give. 

Senator Lone. Will you submit that for the record ? 

Mr. Nasu. Yes, sir. 

(The document above referred to is as follows :) 


At this point I believe it will be useful if I indicate briefly the major elements 
of the payments and construction procedures which govern the building of the 
common-use facilities. Following approval of a particular program and an 
arrangement for sharing the costs of the common facilities, the host governments 
initiate steps leading to construction. They develop the master plans and speci- 
fications for the installations in cooperation with representatives of the nation 
which will use the facilities concerned. In the case of France, which is the 
principal area for construction of interest to the United States, a general plan is 
established by the United States military service involved. This is coordinated 
with the French engineers, to assure that the United States requirements are 
satisfactorily related to the over-all French construction program. The exact 
details of construction are worked out by the United States military services in 
conjunction with the French, who at the appropriate time, prepare a contract 
which takes account of any special provisions required by the United States 
Government and which is subject to the approval of the United States. In most 
instances the host government lets the necessary contracts and secures reim- 
bursement in accordance with the financing arrangements which the North 
Atlantic Council has approved. Supervision of construction involving the 
United States is effected jointly by the French and United States project engi- 
neers and any changes in the plans require prior approval by the United States 
representatives. Requests for payment are submitted quarterly by the host 
nation to a payments committee of the North Atlantic Council. These submittals 
cover expenditures actually incurred during the previous quarter and anticipated 
commitments for the following quarter. These submittals are supported by 
justification, and, after detailed review by the payments committee, the govern- 
ments participating are presented with a request for a specific payment in accord- 
ance with the agreed cost-sharing formula. In the case of the United States, 
upon approval of the payment by the Office of the Secretary of Defense, the 
funds are forwarded from the Defense Department to the Army District Re- 
gional Disbursing Otflice in Paris for disbursement under the usual Army pro- 
cedures. 

The United States investment is fully protected at all stages. United States 
personnel participate in the formulation of requirements, which reflect the views 
of the United States Joint Chiefs of Staff. United States service engineers 
prepare the construction plans or collaborate closely with the engineers of the 
host country in preparation of them. Agreement has been reached specifically 
providing for the right of the potential user to continuously inspect the progress 
at any particular facility under construction. Again, the United States is 
represented on the NATO Payments Committee, which reviews the host govern- 
ment’s request for payment under the agreed formula, In the case of France, 
payment to the construction firm concerned is made by the French only after 
the United States has certified that it accepts the construction involved. Finally, 
under the principles agreed to at Ottawa, at such time as the facilities commonly 
financed may no longer be required by NATO, the nations which have contributed 
to their creation will negotiate a fair and equitable settlement as to the disposi- 
tion of the residual value, reflecting fully any economic benefit which the host 
nation may gain from the facilities. 
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Senator Lone. One other question. With relation to bases con- 
structed in France, for example, what percentage of the cost of the 
improvements does the French Government pay? Do they pay a 
higher percentage in France, for example, than they pay on bases in 
Germany ¢ 

Mr. Nasu. No,sir. With respect to these NATO facilities, this slice 
business that I have been talking about, the share is a share of the over- 
all cost. Whether the field is going to be in Germany, Denmark, 
Norway, Belgium, France, France contributes her determined per- 
centage. 

Senator Lone. What is that percentage, do you know / 

Mr. Nasu. I can give for the committee, sir, the percentage of all 
the countries. 

Senator Lone. Yes, would you please do that. 

Mr. Nasu. I can look up France here in a minute if you want it 
right now. 

Senator Lone. I would like to have that. Could you give me that 
figure now for France and then you might give me the rest later. I 
would just be curious to see what it is. 

Mr. Nasu. France’s percentage is 20 percent exclusive of the cost 
that she bears for land and utilities. It is 20 percent exclusive of that 
cost. 

Now it is estimated that an additional 15 percent would represent the 
cost of land and utilities, so that with respect to the facilities built in 
France, which is the only place where she has to bear the cost of the 
land and utilities, her share would come at about 35 percent. 

Senator Lone. Will you submit the other list to the committee ? 

Mr. Nasu. Yes, sir: I will be glad to. 

Senator Lone. Thank you very much, Mr. Nash. Now we will hear 
from the Honorable Thomas K. Finletter, Secretary of the Air Force. 
We are very happy to have you with us, Mr. Finletter. Suppose you 
proceed with your statement, Mr. Secretary, if you please. 


STATEMENT OF HON. THOMAS K. FINLETTER, SECRETARY OF THE 
AIR FORCE, ACCOMPANIED BY EDWIN V. HUGGINS, ASSISTANT 
SECRETARY OF THE AIR FORCE 


Secretary Finierrer. Mr. Chairman, before proceeding with my 
statement I would like to talk for a moment about a procedural as pect 
of the Air Force presentation. This is a very important matter for 
the Air Force because it involves the public-works program to take 

care of the build-up from 95 to 143 wings, and our whole ability to 
reach and handle 143 wings depends upon what we are asking you 
here. 

I am aware of the fact that the committee’s time is limited and that 
we are late in the year and that I have been trying to find some way 
in which I could combine these two apparentiy inconsistent things, 
and that is present our case fully and aé the same time not take too 
much of the committee’s time. 

I understand that the chairman has been thinking of having a refer- 
ence of the detailed consideration of the programs of the services to 
a group of:experts, but I would like to make this suggestion: That 
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before that reference is made, that the committee hear a general run- 
through of an Air Force presentation. 

I have asked that that be squeezed from the time that it took before 
the very long hearings before the House Armed Services Committee, 
and I am told that we can give you that total presentation, including 
some few quick introductory remarks from me, in 2 hours, but I think 
it is so important and it is the only way in which I can think of that 
we can get before the members of the committee themselves the urgency 
and the major problems involved in this program, that I recommend 
that to you for your consideration. 

Senator Lone. I thought that that is what we were going to receive 
this morning, Mr. Secretary. 

Secretary FINLErrer. We are ready to do it. 

Senator Lone. Sometime ago I was invited to attend some hearing 
that I understood was a very secret affair about bases and things of 
that nature. I attended that. In fact the same week I picked up a 
magazine that had, I am sure, practically everything, I was told, in it 
available. 

Perhaps it was U. S. News and World Report, but one of those had 

2 lay-out, or perhaps it was the magazine section of the New York 
Post, I can’t recall, but it had all this matter laid out, practically 
everything that had been discussed with me. Of course, I thought it 
was somewhat of general knowledge at the time. 

I believe that we fairly well know what the Air Force has in mind 
as far as their program is concerned, although we would be pleased to 
have any additional information that they can give to us. 

Secretary Finterrer. Well, sir, as I understand it what you saw 
Was a presentation by General Armstrong of the SAC’s strike plan. 
Now the SAC’s strike plan is known in broad terms by everybody who 

can read a newspaper, namely, if the United States is attacked by 
Itussia or anybody else proposes to attack, to strike back and to at- 
tempt to knock out the enemy’s sources of pow er, but if there has ever 
been published in any newspaper the details of the strike plan of the 

Strategic Air Command, I would like to see it because that is extremely 
classified and would be invaluable to any potential enemy. 

I will get hold of the U. S. News and World Report or the Evening 
Post or whatever itis. That disturbs me very much. 

Mr. Hucerns. Was that the Sunday Weekly news section of the 
New York Times, Senator ? 

Senator Lone. Perhaps so. Anyway, I have seen in some of these 
magazine articles indicating how in their judgment these air bases 
could be used to attack Russia in the event we found ourselves at war 
with Russia, and I have also seen a more or less comprehensive indi- 
cation of the proposed bases that we propose to improve and maintain 
around the world, and then the next thing I know I am told that this is 
very, very secret. 

It seems to me that anyone could take a look at where those bases 
are, any military man, and see what the possibilities are for the use 
of them. 

Secretary Finuerrer. Well, sir, if it is just the general idea that 
bombers fly from one place to another and drop a bomb and go some- 
where else, that I agree is a matter of general knowledge, “put the 
exact route that is taken with or without refueling, with all the other 
complexities is a matter of the highest possible secrecy and could not 
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possibly be known to anyone without a breech of security in violation 
of the laws of the country. 

But it wasn’t that presentation that I was talking of, Mr. Chair- 
man. I am talking of a presentation which attempts to show why we 
want these bases, not in terms of our end operating result, because that 
we assume you are familiar with, but rather in terms of why these 
bases are needed, what they are supposed to accommodate in terms 
of forces, how those forces relate to the 145-wing force both quantita- 
tively and timewise, what the criteria were that we used to see how we 
could get these bases as cheaply as possible and to maintain them as 
cheaply as possible, what the criteria were for the housing of people 
and for the ope1 cnn of the planes and all that sort of thing. 

Now this took 214 weeks in exhaustive hearings before the House 
Armed Services Committee in which we discussed this base by base 
with all these things, but I have asked Mr. Huggins and General 
Timberlake to squeeze it, and they tell me they can give that to you 
gentlemen in 2 hours even including about 3 minutes from me. 

Senator Lone. I think it would be appropriate that we have this 
information, and I don’t see how we are going to understand all we 
are working on unless we do. It might take more than 2 hours, 
but I would be pleased to hear that testimony and have that presenta- 
tion, Mr. Secretary. 

Secretary Finterrer. Well, sir, we are at your disposal. Do you 
want us to start now or do you want to designate some other time ? 

Senator Lone. Would you care to present your statement first and 
then take up the rest of it? 

Secretary Finuerrer. I will be very glad to present my general 
statement. Would the chairman be good enough to indicate to me 
some time as of which the chairman would like to hear the full presen- 
tation, because [ will send for the charts if you want it before lunch. 
If not, I will bring them back. 

Senator Lone. Could you come back this afternoon, Senator 
Stennis / 

Senator Stennis. I think so. I want to be here when it is heard. 

Senator Long. 2:30 would be all right with me. 

Senator Srennis. [ll be here. 

Secretary Frxiterrer. Do you want to hear my general remarks ? 

Senator Lone. Let’s make it at 2 o'clock. That will give us a little 
more time. 

Secretary Fincverrer. I will now proceed with the general remarks. 
With the chairman’s permission, I would like to file a statement, but 
instead of reading it I would like to make a brief summary of it. 

Senator Lone. Do you have any objection to this statement being 
released? I notice it is unclassified. 

Secretary Frxuerrer. It is unclassified ; yes, sir. 

(The prepared statement submitted by Secretary Finletter is as 
follows :) 


Mr. Chairman and members of the committee, in opening the Air Force pre- 
sentation of its 1953 request for new public works authorizations, I shall not go 
into any breakdown of the program or how it was prepared. That will be done 
by Assistant Secretary Huggins and the members of the Air staff who are here 
with me. I would like to say, though, that the House Armed Services Committee 
spent, 2% weeks reviewing very carefully and in great detail the Air Force 
public works program. They reduced the Air Force program by about $27 
million to a total of $1.489 billion. In addition, a portion of the Air Force pro- 
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gram ($728 million) was originally contained in title V; when title V was 
deleted, $600 million was added to title III. H. R. 8120 was approved almost 
unanimously by the House of Representatives on June 12, 1952, and authorized 
additional public works for the Air Force totaling $2,089,277,000. 

What I do wish to convey to the committee is the vital nature of the base pro- 
gram covered by the bill. The base program carries with it the operating and 
support facilities that have to be there if the Air Force is going to look ahead 
a few years and be prepared for the conditions of that time. This requested 
construction base is vital to the future power and retaliatory capacity of the 
Air Force, for the defense of our country, at a time when possible enemies will 
be stronger than they are now, especially in atomic weapons. 

The Air Force presented to the Senate Appropriations Committee, for their 
consideration, a new obligating authority for fiscal year 1953 of $20,666,455,000. 
A new obligating authority of $19,022,034.142 was passed by the House of Rep- 
resentatives on April 9, 1952. These funds will be used primarily for the 
training and maintenance of personnel, and for the procurement and mainte- 
nance of equipment (mainly aircraft) for a 143-wing air force. Parenthetically, 
| feel very strongly that the cuts made by the House presents a situation of con- 
siderable gravity to the Nation, but that is not the problem before us. 

The problem before us is the construction of a system of bases and installa- 
tions which is adequate to support the men and the equipment that will be 
developed and maintained with the funds contemplated by the general ap- 
propriations bill. The bill befere you is intended for that purpose and only 
for that purpose. 

As may be implied from what I have already said, and as I have frequently 
stated before, the Air Force is made up of three basic elements—men, equip- 
ment, and bases. The entire Air Force is no stronger than the weakest of these 
three basic elements. 

Unfortunately, our bases and installations program has consistently lagged 
far behind our personnel and procurement programs. I should like to use one 
chart to assist me at this point. 

As a preliminary to the chart, I should like to point out that our effort 1s 
to phase our men, cur equipment, and our bases so that each will come into 
being at approximately the same time. In other words, our men will be avau- 
able to use the equipment when it becomes available and our bases and in- 
stallations will be ready for both men and machines as they come into being. 
This is not always successfully accomplished, due to the great complexity of 
our program and the slippages which occur in different degrees in its many 
phases. But it is certainly our goal—toward which we devote very consider- 
able effort. 

Since the inception of the Korean incident the Air Force has been called upon 
to undertake one of the largest, if not the largest, construction program in 
military history. Prior to Korea, all efforts in connection with air installations 
were devoted to a reduction in the number of installations; and to the improve- 
ment of those which were retained. The buildup in connection with the increase 
in the size of the Air Force has been slow and difficult. Airports used in 
World War II were obsolete, due to the introduction of jet aircraft and the 
requirements for heavier runways and more highly complicated equipment. 
Except for the small number of bases that were maintained by the Air Force 
when it numbered 48 wings, the Air Force has had no base structure which it 
could fall back on. A great deal of the problem has involved building from 
scratch. We have gone through a difficult period and the future will continue to 
be difficult. But our operation is shaking down. The Air Force is moving toward 
the high degree of efficiency with which it must operate to carry out its mission. 

Secause of our past lag in bases, it is evident that we must build up our base 
structure more rapidly than our presently planned growth in men and equipment. 
We are revising our organization and procedures to give us a greater capability in 
building the kind of base structure we need, but I ask the committee to recognize 
the very serious problem with which we are faced and to take no action which 
may impair our base program. 

The other basic aspect of the program which I stress for your particular 
attention—and it is really a part of the broad problem I have discussed—is the 
overseas base program upon which so much of the power and defense of this 
country depends. This overseas program, aside from the logistical support 
factors that are involved, is intended primarily for the support of the Strategic 
Air Command of the Air Force. 

I should like to speak off the record for a moment if I may. 

(Off the record.) 
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It is this command, with its heavy and nedium bombers, prepared to take off on 
short notice for any destination on the face of the globe, which is considered by 
the Department of Defense and by the entire NATO organization as the No. 1 
deterrent to aggression by any possible foe. While this command now has its “at 
home” bases in the United States, and while additional bases within the United 
States will be necessary as the Aig Force grows, it is also essential that some of 
the wings of this command be based abroad and that we have additional bases 
abroad for the use of fighter planes to protect the bombers and for the use of 
bombers in landing after a raid for refueling and repair, as well as for landing and 
refueling on the way to a raid. It is essential to avoid a lengthy and disastrous 
atomic campaign of attrition that this command be in a position to saturate any 
enemy Within the space of a few days with any of the weapons which we have at 
our command. 

sasically, the foreign installations program of the Air Force is designed to 
enable the Strategic Air Command to carry out this vital mission. While the 
cost of foreign bases is high, their value can be incalculable. Because of the 
cost, however, we have reduced the construction of a given base to bare essen- 
tials which include minimum operational and support facilities. 

In considering the foreign base structure—and in fact in considering the entire 
base structure of the Air Force—it must be recognized that the investment which 
Iam convinced must be made in these bases is part and parcel of the investment 
which has and is being made in our atomic weapons programs. No purpose will 
be served if we develop the best and largest quantity of atomic weapons but lack 
the capability of delivering them to the targets. Basically, the Strategic Air 
Command is this country’s principal distribution system for atomic weapons. 
They are of no value in storage and, if we lack the capability of delivering them, 
the threat of retaliation as a means of preserving peace is seriously impaired. 

As you will appreciate, and as the explanation of the program will show, our 
foreign-base program for the use of the Strategic Air Command is spread across 
the world from the Far East across the southern part of Asia, across north 
Africa, across the west of Europe and back through the northeast approaches to 
the United States. 

We must have this overseas base structure. It has received careful and ex 
tensive review in all departments of the Department of Defense, has the approval 
of the VCS, Joint Secretary, and Secretary of Defense as being in consonance 
with and part of the war plan, and ranks with the highest priority of any de- 
partment or segment of the Air Force that you have been called upon to consider. 

As the committee knows, I am seriously concerned with the stretch-out of the 
Air Force build-up, and with the effect of the amendments in the general appro 
priations bill for the Air Force which the House of Representatives saw fit to 
impose. Of equal concern and importance in defense of the country would be 
any restriction upon the construction of the necessary bases. Such restrictions 
could seriously affect the striking power of the Air Force as could, and as will if 
permitted to remain, restrictions upon planes to fly and pilots to fly them. 

This program will, I know, receive your careful study. If it can be improved 
and made less costly, T ask you to improve it: but I also ask that nothing be 
done which will impair the striking power of the Air Force as reflected in the 
Air Foree base program. I am thinking now of the chairman’s letter to the 
Secretary of Defense, May 22, 1952, asking that only the highest priority pro- 
jects be submitted for consideration at this time. The program now before you 
of $2.08) billion represents the minimum Air Force program: a result of over 
S months reviewing, screening, and reducing by Air Force, Department of De- 
fense, and Bureau of the Budget. By dividing it into a basic and a supplemental 
program, we have reduced the current impact appreciably but with a risk on 
timely completion. Any further reductions will require the consideration of an 
unbalanced program; there will he two alternatives—one, to delete complete 
bases, or two, to delete categories of projects. 

If we take the first, deletion of complete bases, we must rate the commands 
and their operations in priority and start deleting complete bases in the lower 
priority commands until the directed total is reached. It is interesting to note 
that of the $2.089 billion included in the program, $860 million is in the United 
States, with all but $300 million assigned to SAC, ADC, and TAC. 

Then, if we take the second alternative, deletion of categories of projects, 
we must assign the various types of facilities in priority and start deleting. 
But again we run into difficulties when we consider that payments, POL, facili- 
ties, communications, navaids, and troop housing make up about 50 percent of 
the program. Any substitution of utilities, maintenance facilities, storage facili- 
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ties, shops or medical facilities would require reductions in the basic elements 
required for flying activities. 

We keep coming back to the fact that the construction program that is being 
considered has been geared very closely to the availability of aireraft and per- 
sonnel. Reviews by the Air Force, the Office of the Secretary of Defense, and 
the Bureau of the Budget have reduced this program to the bare essentials, In 
fact, they have reduced the construction program to a point below that ac- 
ceptable to the Air Force. In the event funds are not forthcoming to implement 
the program, the direct effect will be that the Air Force will not have installations 
to accept aircraft and personnel from procurement. This will mean aircraft 
and equipment in storage that the United States has paid a premium to obtain 
and personnel that has been trained at a great expense, subjected to substandard 
living conditions and not utilized to the maximum extent compatible with good 
personnel management. 

Secretary Finuerrer. Mr. Chairman and Senator Stennis, the Air 
Force has appeared on this public works program for 1953 before the 
House Armed Services Committee, and has there obtained the ap- 
prov: al by the committee of a figure, an authorized figure, of $2,089,- 
277,000 for the first slice of the fiscal year 1953 Air Force public works 
program. 

I want to emphasize those words “first slice,” because I will come 
back to a second slice which is contemplated in a moment. 

Now, the $2,069,000,000 figure itself has to be broken down into 
two subdivisions. One is $1,489,000,000 which was the amount which 
the Air Force asked for in title 3, which was the Air Force segment 
of the bill. 

Now, Mr. Nash has explained that the amounts in title 5 were trans- 
ferred out. In the transfer the Air Force received $600 million, so 
that makes up the total of the $2,082,277,000 which was authorized 
by the House. This bill, the appropriation bill, is now up before the 
House Appropriations Committee, but the House authorization bill 
has been passed by the House. 

Now, I said something about a slice. TI said that the $1.489,000,000 
figure that I mentioned was the first slice in the Air Force’s 1953 pro- 
gram, and that connotes that there is a second slice which we have in 
mind. While we are not asking for any action with respect to it, 
T want to put the whole program before the committee at this time. 

The Air Force is going to ask for about $1,600,000,000 in the begin- 
ning of the calendar year 1953, so that we have roughly speaking the 
first slice which was originally one-billion-four- hundred-million-odd 
dollars and then this one billion six is to come on to which now has 
been added the $600 million transferred from title 5. 

Now first of all what do we want this money for and why have we 
divided it into slices? I have a chart here which I am going to have 
put up here. I am not going to introduce it into the record but I 
can speak from it because I think it is rather helpful. I want to get 
the whole program that we have in mind before the committee. 

Now, this chart is a schematic chart. It is not a mathematically 
demonstrable chart but it represents our philosophy so clearly that 
I think it may be of some use to the committee. 

You see, the chart is divided in three parts. On the left-hand side 
are the aircraft in the terms of the authorized wings, and on the 
extreme right side is the number of personnel to which we have at- 
tached no figures. 

The bottom black line is merely our basic starting point where we 
were when we had the 48 wings at the start of the build-up, which 
has now reached the point of 148 total wings. 
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Now, obviously we have to keep those three things in balance. It 
doesn’t do any good to have airplanes if we haven't got the men to 
fly them, so we “must keep our personnel going along. evenly, and I 
think it is worth while digressing for just half a moment to remind 
the committee that we have been in a very austere program on per- 
sonnel. 

We have made a build-up here from 95 to 143 wings, which is a 
53 percent increase, with an increase of less than 13 percent in military 
personnel, but nevertheless we are keeping our competence in those 
two fields even. 

Senator Lone. How many wings do you have at the present time? 

Secretary Fixuerrer. We have at the moment 90. 

(Discussion off the record.) 

Secretary Finterrer. The whole 143-wing force and the kind of air- 
planes that we want to have in it are calculated with respect to a 
possible enemy capability as of July 1, 1954. 

In other words, the bomber is calculated with respect to defenses 
and our defenses are calculated with respect - voce bombers and so 
forth as of intelligent estimi ites as of July 1, 1954; so to bring that 
force into being in 1957 is the same thing as saying that the force is 
not going to be at all related to the task that it has to perform. 

Senator Lona. In other words, you estimate that if the House cuts 
remain, that in 1957 you would have an air force able to meet what you 
estimate the enemy would have in 

Secretary Finuerrer. July 1, 1954. 

Senator Lone. In 1954? 

Secretary Finuerrer. That’s right, 

Senator Lone. So you would have the first 3 years too late in effect. 

Secretary Frxuerrer. Yes, sir. You would have an inadequate 
force. I have expressed myself rather strongly on the subject. You 
would be playing with the national security. I think you are encour 
aging a possible enemy to attack. 

Senator Lone. It has always seemed to me that you ought to close in 
on any potential advantage a potential enemy might have over this 
Nation as rapidly as possible. He should not have a superiority any 
longer than necessary, particularly so far as air power 1s concerned, 

Secretary Frxierrer. Yes, sir. 

Now this chart bears on just what you have said, Mr. Chairman, 
because it shows what we need in our total public works program, not 
only what we are asking you for now but for what we are going to 
need in the future, because I aa these figures are somewhat 
disturbing, and I want to put them before you even though they 
may possibly shock you a bit, because I want to have the whole bill 
that we are asking for clearly before you. 

I believe it was Senator Stennis asking some questions of Mr. Foster 
or Mr. Nash, is this the total program or is this only part of the 
program. My answer is that what we are asking for, which is the 
one billion five figure. that is what we are asking you for, is not the 
total program. The figures vary slightly because this is appropria- 
tion and the authorizations are slightly different, but it makes no 
difference. 

So we are going to ask for further sums in appropriation in this 
fiscal year of 1.4, and we are going to ask for 2.9 in fiscal year 1954. 
Why?’ Because if you will notice when we had 68 w ings authorized in 
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fiscal year 1951, our base program wasn’t up to our personnel and our 
equipment. 

You will notice that the base program is down lower, 1.4, and when 
we jump to 95 wings in fiscal 1952, we find ourselves with a base pro- 
gram again down below where it should be, and in order to catch up 
we need to spend a total for bases for the increase in air power from 
its 48 wings to its 143 wings of 9.5 billion. 

This is a very serious sum of money, but I want this committee to 
have that figure before it. We have already gotten 3.6 of it. We have 
that already appropriated. We are now —- for authorizations and 
appropriations of 1.5, and that is the subject matter of this bill. 

Senator Lone. How much of that 3.6 has b een expended ¢ 

Secretary Frnvetrer. The current lag in expenditures is about 1.5 
billion estimated as of July 1 next. 

Mr. Hucerns. That is the unobligated funds. I don’t have the figure 
in my mind on expenditure. 

Senator Lone. 1.5 billion as yet unobligs wer 

Mr. Hvcarns. W ill be as of June 30 this yea 

Senator Lone. Yes. 

Secretary Finterrer. That is one of the things, Senator, that we 
go into in considerable detail in this 2-hour presentation. We have, 
as it were, a time lag in there, a working capital lag which we think 
can be improved but which is nevertheless normal. _ 

Senator Lone. How much of that has been appropriated of that 3.6? 

Mr. Hvuaerns. The 3.6 is all appropriated; 4.8 has been authorized. 

Senator Srennts. Going back just a minute on the chart, fiscal year 
1953, 1.4, and then under that 1.5. You are asking for the 1.5 now in 
this bill? 

Secretary Finterrer. Yes, sir. 

Mr. Hvucerns. The 1.5 is the appropriations bill. 

Senator Srennis. What is the 1. a 

Secretary Finterrer. Let me explain that, Senator. The 1.5 is the 
basic Air Force appropriation that we are asking for in this fiscal year. 
To that has been added the figures transferred from title 5, making the 
total of 2 billion plus, but the extra 600,000,000 that we got from ‘title 
5 is not included in that chart. That is a transfer between title 5 and 
title 3. 

Now if I may give you some more—as you see, the way we stand at 
the moment is that we have got to pull up to the top green line. 

We have got to get that whole 9.4 billion if we are going to have air 
bases which are going to be able to do the job of the 143 wings and the 
corresponding number of personnel which happens to be 1,210,000. 

Senator Lone. You are now asking for which figure in authori- 
zation ¢ 

Secretary Frxierrer. We are asking for the 1.5 plus the approxi- 
mately $600,000,000 transferred from title 5 as described by Mr. Nash 
to title 3, which is the Air Force title. 

Now what are we going to get with this? First of all in specific 
bases I think the committee might like to know how big the program is 
in number of bases. Within the zone of the interior we are going to 
improve 97 existing installations. We are going to reactivate 18 exist- 
ing bases, and we are going to build 1 new base. 

I think this 1 new base, Senator, is important, for a total of 116 zone 
of interior bases affected by this program. 


Sabian ieee 
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I call your attention to the fact that the one new base—this demon- 
strates our policy to use existing installations where possible and not 
to build where we can avoid it, but we haven't been able to avoid ie to 
the same extent abroad because our overseas program consists of : 
bases of which 42 are of improvement of existing facilities and there- 
fore less costly, 5 are new minor bases, and 6 are new major bases. 

Now just a word if I may on the broad purposes of what this is for. 
This is in general of course to take care of the greatest increase in the 
Air Force “striking power that it ever has had except World War IT. 
We are jumping our striking power by 50 percent. We are moving 
from the housing of 95 wings to the housing of 143 wings. 

Why is the base structure so important in this regard’? Well, I 
think that we will have to first consider this in two respects. First of 
all, roughly speaking the billion five that we had originally in title 3, 
that billion five has to do almost entirely with two of the end products 
of the Air Force, namely the Air Defense Command and the Strategic 
Air Command, and we project ourselves here forward to the middle 
of the calendar vear 1955, to July 1, jp because that is the date as to 
which we are working and to which, for which, I hope we will be pre- 
pared because I am hoping these House cuts are going to be restored 
if we can ever manage to make the case clear. 

We have to visualize the situation as of that date, and this centers 
mainly on atomic capability insofar as these two end products are 
concerned, the Air Defense and the Strategic Air Command. 

Now you may say why are the bases so important for this. Well, 
in the first place in terms of the Air Defense Command [off the 
record |. 

But it isn’t so much in the air defense that the main cost comes. The 
real cost in this billion five is in the strategic air operation and in the 
back-up for it. 

(Discussion off the record.) 

Senator Lone. One thing that always occurs to me, Mr. Secretary, 
we have various capabilities that I sometimes wonder whether we are 
using. 

For example, the Navy, of course, wants larger carriers, but they do 
have a substantial number of carriers which could be used to aid in 
refueling planes where bases would not otherwise be available in those 
areas even if the plane that was being refueled was not capable of 
landing on the carrier, that would not prevent other planes from stop- 
ping the attack plane on its way through. 

I am sure our enemies according to the best information I have at 
this time are not planning on round-tr ip bombing, perhaps feeling if 
the plane gets through and strikes at its target, that the loss of the 
plane would be insignific ant and that they could train enough pilots to 
permit the — to be captured or be pic ‘ked up by submarine or other 
devices or else land in neutral countries. 

I sometimes have my doubts whether we are planning to perhaps 
alter our methods in order to get through. One thing you have to 
judge is if a plane does get through, that it is capable of doing enor- 
mous damage. I know we have had submarine patrols which picked 
up a great number of American pilots I understand during our bomb- 
ing of Japan during the last war, so it would seem if our methods are 
altered to allow for increasing enemy capabilities, that we could still 
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be reasonably sure of getting through to bomb enemy targets if we 
allow for what they are doing. 

Secretary Finuterrer. May I go off the record? 

(Discussion off the record.) 

Senator Lone. Just an example, I know that the Germans used for 
some time a bomb that was radio controlled that they would fly over 
and use against our naval forces. The plane would take it into posi- 
tion and control it on its way down, and it was very effective at Salerno. 

It is possible that a plane having to carry the atom bomb as well as 
carrying the fuel, that you might have one plane controlling another 
or even in cable contact with another where you would sacrifice the 
one plane in order that the other plane might have enough fuel to get 
back. 

Secretary Finverrer. That is really what a guided missile is. It is 
an uninhabited plane. 

(Discussion off the record.) 

Senator Lone. We will recess at this time, Mr. Secretary, until 2: 15. 

(Whereupon, at 12:50 p. m. the subcommittee recessed to recon- 
vene at 2:15 p. m.) 

AFTERNOON SESSION 


Present: Senators Long (presiding), Stennis, and Morse. 

Also present: William H. Darden, chief clerk, and Mark H. Galusha, 
staff assistant. 

Col. Arthur G. Salisbury, assistant for programing, Department of 
the Air Force, and John Gibbens, Director of Installations, Program- 
ing Branch, Department of the Air Force. 

Senator Lone. The committee will come to order. 


STATEMENT OF EDWIN V. HUGGINS, ASSISTANT SECRETARY OF 
THE AIR FORCE, ACCOMPANIED BY MAJ. GEN. PATRICK W. 
TIMBERLAKE, ASSISTANT DEPUTY CHIEF OF STAFF OPERATIONS, 
DEPARTMENT OF THE AIR FORCE 


Senator Lone. I believe vou were going to give us what this plan is 
for the Air Force. I believe I had asked one or two questions that 
might be answered before we get to that. 

One thing is about the barracks. Why should it cost different costs 
for Army barracks, the Air Force barracks, and the Naval barracks? 
Is there some reason why they would be different ¢ 

Mr. Huaerins. They are different types. I will ask the general to 
speak as to the costs for the Air Force. 

General TrmpertaAke. Mr. Chairman, our barrakes that the Army 
and Navy has, we pay about the same amount per square foot. 

The unit cost per man, I believe, is a little less in our barracks 
than in the other two. Iam not sure of that, but our barracks run at 
$2,000. 

Senator Lone. $2,000 per man, sir? 

General TimpBerLake. Per man; including the mess facilities and 
everything needed for them to live. 

Senator Lone. How many square feet is that per man ¢ 

General TimBerLake. About 120 square feet gross. It is 72 square 
feet of living space or sleeping space. 

Senator Stennis. That is permanent ? 
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Mr. Hueains. That is the permanent type. 

General TimpertaKke. We do have a different functional lay-out 
than the other two services based upon a peculiarity of our service, 
and that is the cubie type of dormitory where there are three men 
in a room generally, in some rooms two men in a room, and that is 
based on our opel! rational necessity. 

We are working around the clock. Our communications people— 
our people g go out on night missions or interception—I mean the Air 
Defense Command, things of that sort—and this permits our people 
to work around the clock and have a place to sleep in the daytime, 
the noise is cut down and they are secluded. 

However, speaking typically, L would still say our barracks are com- 
parable with other services, and I think that is based on 

Senator Lona. Is there a higher percentage of Air Force personnel 
working around the clock than in the Navy or Army ? 

General TrmperLake. Yes, sir. Not so much in the Naval Air Serv- 
ice but I believe in our shore establishments we have more people work- 
ing around the clock. I think the Army has a different situation 
entirely. 

Senator Stennis. You are talking about working around the clock 
and you justify the cost on that ground, I understand. Well, how 
many men do you have that work around the clock, say, in a wing ? 

General TrmpertaKke. I don’t have those exact figures, Senator. 
The combat crews, as you know, some of our missions run 18 to 20 hours 
ina large aircraft. 

Senator Stennis. What percentage of your men in a wing go up 
in the air on a mission ¢ 

General Trupertake. Colonel Salisbury, have you any idea? Is it 
about 25 percent / 

Colonel Sautssury. It depends on the type wing we are considering. 
In our fighter organizations there are 25 airplanes in a squadron and 
in our normal squadron there is only one pilot per aircraft, and of 
course they are flying every time the airplane flies. Some other units 
have two pilots and radar observers for each plane. And, of course, 
the bomber organization, where you have 30 to 45 airplanes per wing, 
they are m: anned by a crew anywhere from 3 up to 15. So it depends 
entirely on the type of tactical unit you are speaking of. 

Senator Lone. Of course, you know, in a fighter group you do not 
have any enlisted men involved there, as far as flying the airplanes, 
do you? It is all officers? 

Colonel Sauispury. That is right. They are required, of course, to 
be on the line to service those : airpl: mes and refuel them around the 
clock, but they don’t go in the air, that is correct. 

Senator Lone. Well, now, is there any reason in those instances why 
the enlisted men’s barracks should be any different from the Army, 
where the enlisted men are not flyi ing personnel ? ; 

General Timpertake. Yes, sir, | think there is the same reason. 
Whether the man is on the ground or in the air if he has to work half 
of the night, he has to have a place to sleep in during the daytime and 
he has to have undisturbed sleeping accommodations. 

Once you do it for part of your men you must have it for all of 
them, and you can have privacy, and they ean kee p themselves clothed 
a little neater where you have a separate room. But I wasn’t justify- 
ing increased cost—I said our cost was comparable to the other services. 
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Senator Lone. Could you give plans and specifications of the usual 
type of accommodations which you build ¢ 

General TroaperLake. Yes, sir. 

Senator Lone. I would like to have that available from all the 
services, for that matter, so we can see what we are authorizing. 

Senator Lone. Now, is there any reason why the cold-storage fa- 
cilities ought to cost more per square foot for the Air Force than they 
do for the other services or vice versa ? ; 

General TimperLake. No, sir; I don’t know of any reason why they 
should cost more, or if they do. I am not sure of those figures. 

Senator Lone. Or warehouse space ? 

Mr. Hueerns. The only one factor might be local construction cost, 
but facilities in the same area ought to be the same. 

Senator Lone. Is there any reason why there should be any differ- 
ence in fuel storage cost ? 

General TrmBerLake. Yes, sir. 

Senator Long. Would you explain that to us? 

General TrmBerLake. On our modern bases, we have what we call 
the high-speed refueling distribution system, where airplanes are 
backed up to a hydrant in the pavement and the fuel is pumped into 
the airplane. 

A large airplane like a medium bomber or heavy bomber, at the rate 
of [off record] gallons per minute—that requires operational tanks, as 
we call them, underground, right at the pits. 

Now, besides that, we have the normal bulk storage which is further 
back in the air field and the tankage, aviation fuels or lubricants, stored 
anywhere—but I think our increased cost is because of the high speed 
fueling system, the filters and pumps and such that go on into the 
system. 

Senator Lone. Do you propose to use trucks to refuel bombers, re- 
fueling trucks that go up along the planes? 

Mr. Hucerns. To some extent. 

General TrmpertaKe. To some extent. We have in our program 
both high-speed refueling and the truck refueling. 

Now, it is not duplicating. The only duplication is in the two or 
three truck units that we keep on a base in case the high-speed refuel- 
ing goes out or a conventional aircraft which is not equipped to take 
gasoline at the speed put out by the pumps, they are fueled from the 
fueling truck. 

Senator Lone. Those planes receive fuel at [off record] gallons per 
minute ? 

General Trwperiake. [off record] gallons per minute for the me- 
dium and heavy; for the fighter [ off record] gallons. 

Senator Lona. And they are designed to receive fuel at that rate of 
delivery ? 

General TrmpertAKe. That is right, and the whole system is tied in 
with this refueling in the air also. That is why they have such rapid 
intake, because you have to transfer very quickly. ; 

Senator Long. Do you have those types of pumps in operation now ? 

General TrmperRLAKE. Yes, sir. 

Senator Lone. Where? 

General Trwpertake. [Off record.] There are many under con- 
struction. 
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Senator Lone. 1 wonder why there was not more uniformity in some 
items. For example, at Kirkland, the Air Force guard towers are 
$2,500 each, but at the SAC bases, the guard towers there are for 
$10,000 each. LI wonder why there wasn’t more uniformity in that. 

General Myers. Guard towers ? 

Senator Lona. Yes, guard towers. 

General Myers. Of course, we have the requirements for the pro- 
tection and security of our Stratgic Air Command bases and the system 
is a little more elaborate; but I was not aware there was a difference 
between guard towers at one place or another. 

Senator Lone, Well, at Kirtland we have guard towers at $2,500 
and at some of the SAC bases the requirement for guard towers is 
$10,000 each, and the difference is about 4 to 1. I wondered why 

General Myers. You want to check that ? 

Senator Lona. Yes: I was curious why SAC towers should be 
$10,000 and $2,500 at Kirtland base. 

General TimpBerLtake. Senator Long, we will have to get you the 
details on that, sir. I think it is a matter of how the towers are 
equipped rather than the tower construction itself. There are sucl 
things as lights, warning devices, and things of that sort. 

General Myers. Kirtland is a special base, as you know, and under 
the security measures there—there are for the security of special 
weapons there. 

Senator Lona. Why, if the guard towers there are adequate, why 
would not the same guard towers be adequate on a SAC base? 

Mr. Huaerns. I think we will have to check the answer to that. I 
remember answering a similar question some months ago, but I cannot 
for the life of me remember the answer. 

Senator Lone. You will get that information ? 

Mr. Huaarns. Yes, sir. 


(The information requested is as follows :) 





GUARD TOWERS 


The guard towers at Kirtland Air Force Base are to be constructed in con- 
nection with a 10-foot high chain link fence and electronie security devices for 
protection of the centralized industrial area. The floor of the 6-foot by 6-foot 
cab will be 16 feet above the ground level. Towers will be steel construction 
and be used for fence surveillance. They are estimated to cost $2,500 each and 
there are four in the basic fiscal year 1953 authorization requested in H. R. 8120. 
Guard towers at Strategic Air Command stations are distributed around a fence 
onclosing the whole airfield proper and the operational portion of the base. 
These towers must be unusually high (40 to 60 feet) to permit full coverage of 
the airfield over obstacles including parked aircraft. The increased height and 
dispersion of the SAC towers is reflected in a higher cost, estimated at $10,000. 
Dispersion of the towers about the airfield requires long underground electric 
and communication lines. 

There are no guard towers for the Stratgic Air Command in the United States 
included in the H. R. 8120, now being considered. 

A description of a Stratgic Air Command tower and an estimate of cost was 
provided for the committee. 


Senator Lone. I have a general question about the hangars that 
you have here. Do you need those hangars—do you have to have 
hangars for work other than maintenance work? Do you propose to 


have hangars for all the planes or have all planes in hangars, or what 
do you propose ? 
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General TrmpertaKke. Most of them are stored in weather, sir. The 
percentage changes, it is never 1 to 1, the percentage is considerably 
higher. “In cold weather in the Northeast and even up in Limestone it 
is higher than it would be in Lake Charles or warmer places, the 
maintenance work is done in the hangar, you cannot do it outside in 
the cold. 

Senator Lone. Of course, the maintenance would inevitably have 
to be done in the hangar? 

General TrwpertaKe. Yes, sir; it would have to be done in the 
hangar. But, there is some that you can do outside. With reference 
to raising the landing gear and things of that sort, you have to have 
it inside. 

Senator Lone. Do you have to have hangars for storage, other than 
for maintenance work ? 

General Trmeertake. No, sir, not a hangar for storage. It might 
be a building that resembles a hangar, and we do store—in some of our 
overseas bases, we construct hangars and if it is an inactive base that 
we are not going to use until war comes, we store in that the war kit 
which consists of the housing. It is a housekeeping kit, prefabs and 
that sort of thing, which is ‘stored in hangar pending the time they 
are erected. That is the only specific instance where we use our hang- 
ars for storage that I know of. 

Senator Lone. I know of surplus Army war planes of canvas that 
I recall took about 4 years of standing out in the weather, but I 
would not recommend it. However, practically all of yours are metal 
body, are they not ? 

General TrpertaKke. Yes. 

Senator Lone. Do you have any fabric-covered planes now? I 
didn’t have any knowledge that you had. 

General Trrerrtake. I think the control service is fabric in some 
cases. 

Colonel Satissury. The controls on some of the liaison aircraft are 
fabric, and on some of the older fighter aircraft. 

Senator Lona. Then you have very little need, for your modern 
planes, for hangars for storage purposes ? 

General TIMBERL akkE. No, sir. There are no hangars in here for 
storage purposes. 

Senator Lone. Those hangars are for maintenance? 

General TrmpertAKke. That is correct. 

Senator Lone. Thank you. 

Senator Stennis, do you have any other general questions ! 

Senator Srennis. I want to go into page 7 of Mr. Foster's state- 
ment where at the bottom of that page it shows for title III, for the 
Department of the Air Force, it is $2 billion plus. At the proper time 
I want to go into that and ask someone some questions about it. I 
don’t know whether it is Mr. Huggins or 

Mr. Hucarns. I might say now that if you would like to have an- 
swers to some of the questions, particularly relating to France which 
were asked this morning, we would be glad to prov ide them. 

Senator Stennis. You are going to have Mr. Huggins for the next 
witness ? 

Senator Lone. Yes. 

Mr. Hueerns. I would like to introduce the Air Force program any- 
way. 
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Senator Lone. Yes. 

Now, inasmuch as we were disc ussing those pumps, how many planes 
do you visualize refueling at one time with these pumps that you 
have? I notice that you “have quite a number of pumps with each 
installation. 

General TimpBerLaKke. | Off record.| In this provision, however, in 
the zone of interior, we are only providing—the criteria calls for pro- 
viding 50 percent of those figures I just gave you, sir, so you would 
expect on a fighter air defense base, where one squadron is stationed, 
three hydrants, and all the way down the line, and we are not provid- 
ing hydrants for the tactical Air Force in this program. 

Senator Lone. Have you ever run any operation where you used 
this type of hydrant set-up that you have requested here, full operation 
for an operational unit? 

General TrmperLtake. We have operated through Limestone and 
used the hydrants up there, the limited number up there now. 

Senator Lone. How many? 

Colonel Savispury. Six. 

General TrmperLake. Six, I think, in the first bite. 

Senator Lone. Have you ever used those six to full capacity at any 
one time? 

General TroBerLAKe. Not continuously, sir. We have used each of 
them to its full rated capacity—but I mean having just airplanes to 
refuel and refuel and refuel. The first test we ran up there [off rec- 
ord], whereas by conventional methods it would have taken up to 8 
hours. 

Senator Srennts. Eight hours to refuel a plane on the ground? 

General Trwpertake. Yes, sir; from normal trucks. 

Senator Lone. Now, of course, you would not plan to be caught with 
your tank empty, in the event you needed to use your force, would 
you—that is a refueling operation rather than a fueling operation, I 
take it? 

Mr. Huearns. Yes, sir. Planes in readiness on the ground would 
have full tanks, but a base like Limestone is a station base, so they 
drop in to refuel and carry on. 

Senator Lone. Of course, the B-36 bombers, you would not pl: in to 
have them come in empty; it would be a topping-up operation / 

General Trmpertake. It would be topping up, but it would be a 
considerable amount of gasoline due to the fact that you do not want 
to land them at excessive loads. 

Senator Stennis. How many gallons does a B-36 carry full? 

General Trvper.ake. Colonel Bacon ? 

(Off the record.) 

Senator Lone. Now, I was curious to know whether these hydrants 
that you have in mind use a great amount of valves and other critical 
equipment. 

General Timpervake. Yes, sir; they do use valves and filters. 

Mr. Hvueeins. Also pipe, and gages. 

General Trwmernake. And from the pump onto the airplane you 
have to have some sort of noncorrosive material. 

Senator Lone. It seems to me that those fittings might be in short 
supply. I was curious to know as to availability. Of course, you 
would get a military first priority if you felt you needed Chane things. 
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General Myers. Those meters and filters are normal commercial 
items and as far as we are concerned they are so-called class B items, 
which are now in adequate supply, we have no trouble getting those 
types of fittings. 

Senator Lone. What type of pump is that, a general commercial 
pump? 

General Myers. Yes, sir. They are normal commercial pumps. 

Mr. Hucerns. The commercial airports are going into the use of 
that type of hydrant. 

Senator Lone. That is manufactured by severel manufacturers ? 

General Myers. Yes, sir; they are. 

Senator Lona. I see. Suppose we see what this plan is now. You 
are going to give us a 2-hour rundown on what the Air Force has in 
mind, I believe. Is this 2-week information compacted into 2 hours ! 

( Laughter.) 

Mr. Hueerns. Well, before we get into that, I thought I might re- 
spond to a couple of questions ‘that were put to Mr. Foster this 
morning. 

You asked about the difference between the NATO airfields and the 
United States Air Force airfields in France. 

The NATO airfield represents the least common denominator of all 
the NATO nations to their requirements. The British have their 
home bases in England, and they use the NATO field assigned to them 
as forward deploy: ment bases, and they do not need crew housing, they 
do not need much for maintenance and they don’t need much for fuel, 
so their airfield gets down to just about the least common denominator. 

Senator Lone. They don’t even use crew housing? 

Mr. Huearns. No, sir, not on their NATO fields, because their 
home bases are in England and they fly from England for exercises, 
and they use the NA’ lO fields simply for operations and not as a home 
base for their plane. 

Senator Lone. They fly back the same day ? 

Mr. Hueerns. They fly back that night to England, so that they 
stay at their barracks in England, so they don’t need barracks, mess 
halls and that sort of thing as we do, and they don’t require much by 
way of storage. 

Senator Lone. Do I understand these NATO fields have no housing 
at all? 

Mr. Hucerns. The NATO fields have no crew housing at all. The 
United States airfield does. 

Senator Lone. I am amazed to hear that. I would imagine they 
would have some crew housing. 

Mr. Hueerns. Well, they don’t. 

Senator Lone. Suppose they are assigned to us and American troops 
have to use them ?/ 

Mr. Hucerns. Well, the fields will be assigned to us, we know. In 
other words, those will be the fields over which we will have responsi- 
bility and supervision of construction, so that we know where our 
people will be located. 
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Senator Lone. You propose to go there and build the housing ? 

Mr. Huearns. Yes, sir. That is the difference between the NATO 
and United States. 

Senator Lone. Well, if the British are assigned to use some of 
those fields in France, and they have men assigned to them, how are 
they going to live in those? 

Mr. Hueerns. You mean in wartime? 

Senator Lona. Yes. 

Mr. Hvcerns. In wartime they would have to put up housing, but 
during this period of cold war, however long it will be, the squadrons 
will be based in the United Kingdom and simply fly over to the fields 
assigned to them. 

Senator Lona. And that is one difference, then—no housing. 

Mr. Hueerns. No housing and there is less by way of maintenance 
facilities. Their wings include 48 planes and ours include 75, so we 
need more; we need larger fuel facilities, because our fields will be 
our only storage points and there will be more warehousing for spare 
parts and supplies and that type of thing, all of which we pay for out 
of United States funds and not out of NATO funds. 

So, basically speaking, across the board, it is estimated that a NATO 
airfield will average $10 million in costs and a United States airport 
field $18 million in costs—I don’t know whether we can meet that 
cost yet or not, but it is based on a cost factor of 8 to 10 as against a 
United States cost factor of 1. So we are hoping to build our facili- 
ties in France for less than we can construct them in the United States. 

Senator Lone. Can you furnish us some typical plans to show what 
we propose to have at one of our bases and what is proposed for the 
NATO bases? 

Mr. Huearns. Yes. 

Senator Lone. So that we can see what the difference may be as 
applied to a given situation. 

Mr. Huaains. Yes; we can do that. 

(The information requested is as follows :) 

Station: Typical. 

Location ; Overseas. 

Date occ. : 1FY53. 

Principal mission: NATO Tactical Main Airfd Troop Carrier Wing M? Aerial 
Port Sq Combat Cargo Command -" TC Aslt Fw Gp. 


| Officers Airmen | Civilians 


——__—_——— ,-—--- —~—~——| Total 
| military Toad 
Base | Trans. | Base Trans. Native oo d 
‘ ales 
Permanent... ..-- oeyecs bul CE Padiscnns ONE Tounncaie 3, 123 | 404 15 
Proposed....... cits dbs tall Gs iene ieee’ 2, 684 3, 123 404 15 
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Total requirements SHAPE standards Hog poner tao 
Item description Unit ee RAP oie Vo 2 eee ————— 
te Unit cost Amount 5 oa Amount i: Amount 


Airfield pavements: 





Apron 

Alert SY 15, 000 7.20x1.2 $130,000 | 15,000 $130, 000 |__| 

Maintenance.| SY | 40,000 7.20x 1.2 346, 000 | 20, 000 173,000 | 20,000 | $173, 000 
Hardstand- -- SY 151, 556 7.20x 1.2 | 1,310,000 80, 555 696,000 | 71,001 614. 000 
Runway .| SY 133, 333 7.20% 1.2 | 1,152,000 |133, 333 | 1,142, 000 ; 
Taxiway SY |298, 960 7.20 x 1.2 | 2,583,000 (194, 444 | 1,680,000 |104,516 | 903, 000 
Washrack EA 1 20, 000. 00 x 1.2 24, 000 1 | 24. OND 
Airfield grading. CY (500,000 50x 1.2 300, 000 -|500,000 | — 300, 000 

Liquid fuel storage | 

Bulk fuel storage.| GAL 850, 000 .10x%1.2 102, 000 50, 000 66,000 (300,000 | 36, 000 
Diesel fuel stor- 

age () ; 2,000 |__.. 2, 000 
Mogas storage | 

AG GAL | 20,000 .25x1.2 6,000 | 20,000 6, 000 | ba 5 
LubeOil storage | 

AG GAL) 40,000 .25x1.2 12, 000 ---| 40,000 12, 000 

Comm.and Navaids | 
Alert warning | 

system (! a 2, 000 (') 2, 000 | | 
Airfield lighting (i ’ 180, 000 (1) 180, 000 | . 
Communication 

building SF 4, 800 15.00 x 1.2 86,000 | 2,000 36,000 | 2, 300 | 50, 000 
Navaids facility ()) 260, 000 (@) 151, 000 109, 000 
Telephone sys- 

tem : (4) 383, 000 (4) 256, 000 127, 000 

Ops facilities 
Demolitions (‘) 18, 000 () 18, 000 . 
Dispersal huts 10, 000 (‘) 10, 000 | | 
Ops, C. tower, | 

OC and F st (‘) ' 540, 000 () 228,000 | __. | 312,000 
Parachute and | 

dinghy SF 6, 430 14.00 x 1.2 108, 000 (*) 6,430 | 108, 000 

Ac maint. facilities: 
Base maint. | | 

hangar SF (135,000 18.00 x 1.2 | 2,916,000 | 60,000 | 1,296,000 | 75,000 | 1.620, 000 
Base maint. | 

shop-..--, SF | 80,000 15.00x 1.2 | 1,449,000 | 27,000 185,000 | 53,000 955, 000 
Eng. buildup | | 

bidg SF 14, 800 14.00x 1.2 265, 000 a -| 15,800 | 265,000 

Troop housing 
Am, dorm. and 

mess AM 2, 319 1,940.00 x 1.2 | 5,399, 000 ae _..! 2,319 | 5,399,000 
Off. mess_. SF 8, 700 16.00 x 1.2 167, 000 ; 8, 700 167, 000 
BOQ ; Of 189 6, 100.00 x 1.2 | 1,383, 000 |__- ipsate 189 | 1,383, 000 

Admin. and com- 
munity 
Admin. Bldg. 

AIO SF 4,158 10.00 x 1.2 50, 000 -| 4,158 50, 000 
Chapel Si 7, 340 18.00 x 1.2 159, 000 7, 340 159, 000 
Ha. bidg., base SF 7, 000 12.00 x 1,2 101, 000 7, 000 101, 000 
Hq. bldg., squad- 

ron SF | 33, 600 11.00 x 1.2 444, 000 33, 600 444, 000 
Laundry and 

dryclean SF 43, 250 22.00 x 1.2 | 1, 142, 000 43,250 | 1, 142, 000 
Security fence LF | 45,454 55x 1.2 30,000 | 45, 454 30, 000 
Gatehouse (1) 13, 000 (1) 13, 000 
AP ha. bidg SF 2,112 11.00x 1,2 28, 000 2.112 28, 000 
Service club SF 8, 100 13.00 x 1,2 126, 000 8, 100 126, 000 

Utilities: 
Elect. emerg. 

plant : (‘) 108, 000 ( 108, 000 
Electric supply KW 2, 500 190.00 x 1,2 570,000 2, 147 490, 000 353 80, 000 
Heating plant HP 2, 200 180.00 x 1,2 475, 000 2, 200 475, 000 
Road, access SY 5 4.80x1.2 518, 000 , 89, 895 518, 000 
Roads SY 4 4.80x1.2 1,056,000 183,333 | 1,056,000 
Railroad spur MI 4, 875 56, 400.00 x 1.2 330, 000 4,875 330, 000 
Sewage treat. 

plant MEN 3, 200 45.00 x 1.2 73, 000 2, 666 144, 000 534 29, 000 
Water supply GP D 480, 000 60x 1.2 346,000 400, 000 288, 000 = 80, 000 58, 000 
Utilities (i 919, 000 (*) 151, 000 768, 000 

Medical facilities: 
Hosp. 50 bed SF = 45, 500 16.00 x 1.2 874, 000 45, 500 874, 000 
1 Lump sum. 
° 
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Additional to 


rotal requirements SHAPE standards USAF standards 
Item description Unit 
Quan- ' om Quan- Quan- 
tity Unit cost Amounnt tity Amount tity Amount 
Storage facilities: 
Cold storage SF 6, 700 20.00 x 1.2 $161, 000 6, 700 $161, 000 
Warehousing SF |160,000 8.00 x 1.2 | 1, 586,000 | 20,000 $192, 000 {140,000 | 1, 344, 000 
Motor pool | 
paved A SF |170, 000 50x 1.2 102, 000 | 50,000 30,000 |120,000 | 72, 000 
Ord. storage | 
igloo (‘) 34, 000 1) 34, 000 
Ord. storage | } 
revet j (1) 10, 000 (') 10,000 {..-- 
Shops | 
A1O shop SF 10, 000 9.50 x 1.2 114, 000 .-} 10,000 | 114, 000 
Shops, technical SF 10, 000 11.00 x 1.2 132,000 | 10,000 132, 000 | 
Vehicle maint. | } 
shop SF 20, 000 12.50x% 1.2 300, 000 10, 000 150,000 | 10, 000 150, 000 
Total = 28, 975, 000 110, 342, 000 8, 633, 000 
| | | | 
Lump sum. 
Mr. Hueains. Now, I think that Senator Stennis asked this morn- 


ing how we are going to see that these bases are properly constructed. 
An agreement ha as been entered into with the French on construction 
proc edure. 

Senator STenNis. Pardon me, are you talking about the NATO or 
the $25 million special fund or are you talking about our bases over 
there— 

Senator Lone. Well, I was asking about the austere NATO stand- 
ards. 

Mr. Hugarns. Yes, sir, and that is what I was addressing myself to, 
to the NATO and the United States and why there is a difference. 

I might add that we don’t intend to build in France to the construc- 
tion standards which prevail in the United States. There will be a 
great deal of construction which will be of cement because that is the 
cheapest type of construction over there, permanent—the cheapest 
type of construction to last for 5 to 10 years rather than following our 
normal criteria for semipermanent. 

Senator Lone. Do I understand that the same base for our purposes 
would require $18 million whereas it would require $10 million for the 
British ¢ 

Mr. Hvueains. That is right, and on our $18 million base, $10 million 
of those funds would come from NATO and $8 million would come 
out of our own funds. 

Senator Lona. I see. ° 

Mr. Hueains. Our construction agreement with the French and this 
would apply, Senator, to both the construction to NATO standards 
and the balance of it to United States Air Force standards, the French 
have a State-owned construction agency which they have insisted 
handled the letting of the contracts and the supervision of the work— 
being socialized as they are, that seems to be a part of it. 

Now, it has a number of advantages for us, in that we won't have to 
deal with French labor and get into all the problems that arise there. 

On the other hand, as we get into our construction program the 
bases will be designed by American architect-engineers who have al 
ready been retained. We will have our people at the construction 
sites supervising the construction. 
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Senator Stennis. What you say “our people,” just whom do you 
mean, just who are they specifically? Is that United States Air Force 
or whom ? 

Mr. Huaerns. Because of the scope of our program we are expecting 
to retain American consultant engineers, private industry, to super- 
vise and direct this work for us. They will be experienced field con- 
struction men of recognized capabilities. 

They will be loc: ated right over there. They will supervise the work 
and see that it meets specifications. While they have to act eee 
this French construction agency, they will have the power to stop the 
work and they will have the power to see that the work is not paid 
for if it is not up to proper standards. 

Senator Srennis. Let me follow that just a little further. Will 
these civilian engineers from civilian life be handled by you and the 
Secretary of the ‘Air Force, or how? 

Mr. Hvearns. They will be handled by the United States Air Force 
in Europe. That is the organization under General Norstad and 
General Landon. They will be integrated into the Air Force struc- 
ture over there. 

Senator Stennis. To whom will they report? Will they report to 
you or to Mr. Finletter or to whom? 

Mr. Hucerns. They will report to General Landon and General 
Norstad. 

Senator Stennis. So it is all going to come through these military 
channels, after all. You will have no direct connection. 

Mr. Huearns. They will have no direct connection, but the discus- 
sions to date have taken place through my office, so there has been a 
very close civilian tie-in. 

Senator Stennis. The reason I was asking that is that in the Afri- 
can air-base investigations we got down to the proposition where the 
Air Force thought that the United States Engineers were at fault, and 
the United States Engineers said that they had done no wrong—that 
the Air Force was at fault. Well, of course, somebody was at fault. 
I like the idea of civilian engineers; but if you have to channel them 
through the Department, well, it is mor» of the same thing. 

Mr. Huearns. I don’t think it is, Senator. I might say on that 
situation that the Air Force never claimed this was the best job in 
the world and they have not tried to point the finger of blame on 
anybody; but I think that was quite a different problem and proposi- 
tion than here; this is different from what existed in Morocco. You 
don’t have the pressure. The program of building these bases has 
been under consideration for a long time and is moving forward in 
a more orderly way than at Morocco. The Moroccan construction, as 
you know, was a crash program generated because of our concern 
after Korea. We feel that the concerns that will be running the work 
for us are the best we can find in the business, and they fully recog- 
nize that we expect them to have top-grade men on the work. 

Senator Stennis. Well, why not let them be there as your personal 
representatives ? 

Mr. Hucerns. Well, in the normal course of operation the Secre- 
taries are not supposed to get in and assume responsibility for run- 
ning programs and seeing that work was actually done. There is no 
doubt that we have the responsibility to take an interest in it and 
follow it, which we certainly would do: but in the normal command 
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channels, and this would be normally a job for military personnel to 
handle, it would be in the command channels, and the reason we are 
going to civilians here is just the fact we don’t have enough peo- 
ple to do it. 

Senator Srennis. All right; that is all, Mr. Chairman. Thank 
you. 

Senator Lone. Could you furnish us a list of these various archi- 
tect-engineers—who they would be? 

Mr. Hucarns. We would be happy to. It is the Overseas Con- 
sultants, Inc., which is a group of 11 firms. 

Senator Lona. I would like to have a list of them. 

Mr. Hucerns. Yes; we would be happy to furnish it, Senator. 

(The list referred to is as follows:) 

The following is a list of 11 firms in Overseas Consultants, Ine. (OCT): 

Stone & Webster Engineering Corp. 
Sanderson & Porter 

Ford, Bacon & Davis, Inc. 

J.G. White Engineering Corp. 
Ebasco Services, Inc. 

American Appraisal Co. 

Standard Research Consultants, Ine. 
F. H. McGraw & Co. 

Madigan & Hyland 

Coverdale & Colpitts 

Jackson & Moreland 

Mr. Hucerns. Now, the other question I wanted to refer to was the 
one that Senator Morse mentioned about the proposed public housing 
in France. 

Senator Lona. First, might I ask you this question: Would you 
have any objection to the committee during this time that these bases 
are being undertaken, sending somebody over there? 

Mr. Hvaarns. Oh, no. 

Senator Lone. To consult with these architect-engineers and see 
how the job is getting along. 

Mr. Hucarns. We would be hi appy to do so. 

Senator Lone. I think that everybody would feel better about it 
if this committee, if it so desired, could take a look at it. 

Mr. Hueerns. Any of our foreign installations, or local installations, 
for that matter, are always open for inspection to anyone that this 
committee wants to send over to look at, 

On the problem of family housing in France which Senator Morse 
was particularly interested in, title V of the bill as presented initially 
included $100,000,000 for that by the way of authorization. It was 
not contemplated that any funds will be asked against that. 

Negotiations had been going on for some time with French capital 
and Swiss capital to see if we could not finance family housing over 
there without cost to the United States. 

The great problem in France, and this is not necessarily limited 
to France, is that they now have a very serious housing shortage for 
their own people, and in France the *y put in a rent-control law imme- 
diately after the First World War and they never increased the rents 
and the costs went up and as the result no houses were built, so they 
just aren’t there. 

At the Air Force depot at Chateauroux, we have people banded 
together and going 50 or 60 miles, and they are rehabilitating old man- 
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sions or chateaux, putting in the plumbing and the lighting and divid- 
ing them up into apartments so they could have their families with 
them—al] of that at their own expense. 

The situation is going to get worse as we deploy more people over 
there. 

However, because of the French rent control, local capital cannot put 
money into housing without finding some means of amortizing costs of 
construction down to a point where Frenchmen can afford to pay the 
rent under the rent ceiling. 

Accordingly the proposal is that in this family housing the United 
States would guarantee 5 to 10 years’ occupancy at rentals corre- 
sponding to American levels of rent, which would be the rental allow- 
ance given to any members of the Armed Forces, at no higher amount 
than allowed in the United States. 

Over the period of guaranteed occupancy it is anticipated that 40 
percent of the cost of the housing will be amortized and that there- 
after the owners of the housing will be able to rent those at French 
levels and move along. 

So, we are not guaranteeing a profit. We are giving to our men a 
normal family housing allowance which in France will we believe 
enable us to get housing without actual dollar outlay by the United 
States Government if we stay there 5 years. If we go beyond 5 years, 
of course, we may be able to negotiate lower rentals or find some other 
means of avoiding giving to the owners more of an income than we 
presently anticipate—but we are talking about a 5- to 10-year period 
of American occupancy at normal enlisted man or officer level, which 
will enable us to get housing without cost to the United States Govern- 
ment. So, that is what we anticipate in this requested authorization 
for family housing. 

When the House Armed Services Committee wrote up title V and 
wrote the funds back to the authorization, titles I, IT, and IIT, the 
entire housing authorization was written back into the Air Force por- 
tion of the bill, although the housing is for all three services. That is 
because the Air Force will have the largest requirement for family 
houses—but it is agreed among the three services that the Air Force 
will administer that on behalf of all the services. 

Senator Lone. Overseas capital, then, is to erect this housing with 
an American guaranty that we will assure that the housing will be 
filled for a certain period of time? 

Mr. Hvcarns. Five to ten years. 

Senator Lone. What portion of the capital would be amortized over 
there? 

Mr. Hueerns. Forty percent. 

Senator Lone. Forty percent would be amortized ? 

Mr. Hucarns. Yes: so we would base our French rentals on 60 per- 
cent of the initial investment. 

Senator Lone. The theory being upon that basis the project would 
pay out? 

Mr. Huearns. That is right. 

Senator Lona. In the event they were turned over to the French, 
based on their current rent ceiling? 

Mr. Hvueerns. That is right, and unless we pull our troops out of 
there before the 5-vear period expires they will not cost the United 
States a dollar to effect this housing. 
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There is a possibility that in some isolated areas we may want to 
use some of this authorization for actual construction by the United 
States but we agreed with the House Armed Services Committee and 
would also agree with you that would not be done without coming 
back to the committee—and of course it could not be done without 
appropriation, which we are not asking for at this time. 

Senator Srennis Mr. Chairman, let me ask this, right on this point 
while we are on it. 

You say from 5 to 10 years’ occupancy ¢ 

Mr. Hveains. That may vary by locality, Senator. We anticipate 
generally it will be a 5-year period. 

Senator Srennis. Well, you are building up over there to stay 5 
years anyway 5 is that your antic ipation ? 

Mr. Hucets. We would build our bases and other structures for 
a minimum of 5 years, hoping we can get out before. 

Senator Srennis. What is your plan—in other words, about getting 
our manpower out of Europe—that is something our people will 
demand, [ think. I say, is there any plan? 

Mr. Huagarns. There is no definite period I know of. 

Senator Srennis. No one knows now 4 

Mr. Hugeins. No, we just can’t see it now, Senator, as far as we 
know. 

Senator Lone, Do I understand you will amortize 40 percent of the 
cost in 5 years in some instances or most instances 4 

Mr. Hueers. The plan would be, amortized 40 percent during the 
period which we agreed to occupy; the French will then be able to rent 
at French levels and make out. 

Senator Lona. Is there any better deal than that, where you have 
to pay off 40 percent in 5 years—that includes the interest charge in 
5 years 

Mr. Huaains. Well, we don’t have to pay anything. It will sim- 
ply be that our men will be paying rentals at the same rates our men 
here in the United States will be paying—the Wherry housing, for 
exumple, so that insofar as the United States Treasury is concerned 
they will be paying the same whether the man is located in a Wherry 
housing development in the United States or whether he is living in 
quarters overe there. 

Senator Lone. Will the housing be comparable ? 

Mr. Huceins. We think it will be; yes. 

Senator Lone. Have you inquired to see whether American capital 
might be interested in the same arrangement ? 

Mr. Hvueetns. We have in Morocco, Senator: we have not in France. 
The currency-control restrictions there have been very severe, I know 
from my limited background, and it is pretty difficult to get American 
capital in France, with the frane gyrating violently up and down. 

Senator Lone. Well, I believe you are going to give us what this 
over-all Air Force program is going to be. 

Mr. Hucerns. Yes. I would like to give you a few preliminary re- 
marks first, Senator. 

IT will start by saving that when this program was first prepared 
it totaled $3.500.000 authorization hased upon a normal 2-vear con 
struction time. 

In other words, we would try to obligvate enoush ahead how 





everything we planned to build over the next 2 vears. 
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It went through very considerable review, first in the Air staff, then 
my office, then the Office of the Secret ary of Defense, and then 8 weeks 
in the Bureau of the Budget. 

During the course of that time we tried a priority system on bases 
to try to : see what bases we could cut out. We tried a priority system 
of different types of facilities like—categories we iid them—like 
pavements and barracks, POL, communic ations facilities, that sort of 
thing, taking out the lowest priorities. 

We also cut down the criteria. As General Timberlake mentioned, 
we are only putting in this bill half the number of high-speed re- 
fueling pumps that we feel we ought to have. We are only putting 
in half the number of hangars that we feel we ought to have. 

When we got through all of those exercises, we came up with this 
$3,500,000,000 figure, and so the only way we could cut it down to 
meet the President’s budget requirements—and his budget require- 
ments were $3,500,0000,000 of public-works funds for all three services 
plus contingencies, and contingencies include the military pay bill— 
the only way we could cut it down was to divide the program into a 
basic 1953 bill and a supplemental 1953 bill which we will come into 
the next Congress with, with the thought in mind that we would ask 
now only for those authorization funds which would be necessary for 
the construction of bases which must be activated by June 30, 1953, 
plus funds needed to obligate long lead items on bases which must be 
activated in 1954, if we are going to get in a 1943 wing program. 

In other words, we have in effect made a horizontal slice through 
the program to keep it within the 1953 budgetary requirements, with 
full recognition by the Office of the Secretary of Defense and the 
Bureau of the Budget that we will have to come in January of next 
year for additional ‘authorization of funds if we are going to continue 
the program which Secretary Finletter described this morning. 

To achieve that, we constructed a number of ground rules—we won’t 
get into this, it is a little bit complicated, but we think we understand 
them. We think the thing will be able to work and that we will pro- 
ceed, will be able to proceed with our construction program in an 
orderly fashion or amend it to meet our 143 wing requirement. 

The program has been screened and rescreened. Mr. Vinson’s com- 
mittee had us up there on a line-by-line check on it for I don’t know 
how many weeks but for quite a long while and the figure of 2 billion 
plus is what has come out of that. 

Now, to avoid further detail, I will turn the meeting over to Gen- 
eral Timberlake who is the Assistant Deputy Chief of Staff Opera- 
tions in charge of installations and who has a number of officers here 
who have worked up different phases of the program. 

General TimperLake. Mr. Chairman, first I would like to introduce 
General Maddux, who will develop to you how the requirements for 
this 143 wing was built up and then how we meet those requirements 
in bases. General Maddux. 
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STATEMENT OF BRIG. GEN. HAROLD R. MADDUX, CHIEF OF AIR 
BASE DIVISION, DIVISION OF OPERATIONS, DEPARTMENT OF 
THE AIR FORCE 


General Mappux. This presentation originally covered some 22 
pages. Iam going to cut it down very much and if I hit any areas— 
much of it is classified. I have prepared an unclassified statement, 
this entire statement with the classified portions removed, which I will 
leave with you. 

(The following is the presentation made by Brig. Gen. Harold R. 
Maddux, before the Senate Armed Services Committee in support of 
the Air Force public-works bill for fiscal year 1953, This presenta- 
tion was given in executive session and much of the material was classi- 
fied. That which follows is an abr idged statement of the presentation 
from which the classified information has been removed :) 


Gentlemen: It is my purpose to present to you a broad picture of our entire 
air base structure. I will show you the air bases which are now in existence or 
which have been previously authorized by the Congress and for which funds 
have been appropriated. It is necessary that the Air Force receive additional 
authority at this time to increase the size of many of these bases and for the 
authorization of additional bases necessary in order to permit the progressive 
growth of the Air Force to 126 wings. In order to do this, I will show you the 
progressive growth of the Air Force to 126 wings. In order to do this, I will 
show you first the composition of the Air Force and its planned growth through 
the entire period required to reach 126 wings, and then the air-base structure 
needed to support this Air Force and to deploy it in time of war. Authorization 
for bases for all the 126 wings is not being requested at this time. We believe 
it necessary that this committee see the composition of the Air Force under 
the total 126-wing program in order that you may understand the base structure 
authorization for which is being requested at this time. I shall also describe 
the actions taken by the Air Force in arriving at the base selections which you 
are now being asked to approve in public-works legislation. 

In October 1951 the National Security Council, following the guidance of the 
Joint Chiefs of Staff, advised the President that the United States required a 
significant increase in air strength in order to deter war, and, in the event of 
war, to prevent disaster. These recommendations resulted in a planned increase 
of the United States Air Force to 126 combat wings. This was approved by the 
President on October 18, 1951. The base structure required upon which to build 
and to effectively deploy the units of a 126-wing program, in order to accomplish 
the responsibilities which I have just stated, must be in existence by January 1, 
1955. 

I will discuss in detail only those base eee which must be included 
in the public-works bill now before you if the Air Force is to proceed at its 
planned rate of development. This means that we must receive authorization 
now for the bases necessary to support those forces listed in the 1953 and 1954 
columns on this chart. In addition, we will require one base for the two medium 
bombardment units of the Tactical Air Force which are programed to come in so 
early in fiscal 1955 that later authorization would not enable us to have the base 
ready in time to accommodate the aircraft and personnel of these units. This 
chart shows you the composition of the Air Force and its planned rate of 
increase. 

A major portion of the wartime task of the Air Force, and the peacetime 
responsibility of providing a deterrent to global war with the Soviet nation, 
primarily devolve upon the Strategic Air Forces. It is this force that must be 
combat ready and properly positioned in order to provide the most effective deter- 

rent to Soviet aggression in peacetime. The mission which this retaliatory force 

must be prepared to undertake on D-day dictates that the geographical location 
of its advanced operating bases must be such as to indicate clearly to the Soviet 
its ability to conduct immediate atomic operations in the event of war. 
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It is significant to note at this point that the base structure now being pre- 
sented for your approval is designed to support the concept of tactical as well as 
strategie air operations that have been approved by the Joint Chiefs of Staff. 
The only change in the base structure now before you is in the magnitude of 
operations. Specifically, existing facilities are being expanded to the maximum 
extent that is operationally feasible and additional facilities are being con- 
structed only to the extent required to provide operating bases for the additional 
Air Force units which will come into being as a part of the 126-wing program. 

The overseas base structure, which I will now ask Colonel Bacon to show you 
in detail, has been reviewed by the Joint Chiefs of Staff and the Joint See- 
retaries, and has the approval of each of these bodies. 

Before proceeding to the charts which show you the base strength required 
within the United States, I should tell you something of the steps taken by the 
Air Force in selecting the sites for these bases. Following the determination 
of a new force composition, our first step is to determine which of our re- 
quirements may be met by increasing the utilization of our old bases. A large 
percentage of the increase has been absorbed in this way instead of opening 
new bases. Next, records available to the Air Force and other military de- 
partments, the Civil Aeronautics Administration and data provided by various 
municipalities who want us to use their locations, are carefully reviewed to 
make an initial determination of those sites which best uppear to meet the 
operational requirement. in this program the Air Force has considered approxi- 
mately 600 airfields and potential sites. 

Following this, the Headquarters of the Air Force appoints teams to make 
on-site surveys of the locations which appear best able to meet our requirements. 
Approximateiy 100 sites have been visitea by these survey teams. ‘These groups 
confer with the appropriate civie and airport officials. They consider care- 
fully factors of weather, terrain, extensibility of runways, cost of rehabilitation 
of existing buildings, availability of communications and the cost of addi- 
tional jand where such is required. They also inquire into the housing capa- 
bility of the urban areas in the vicinity of the location. They particularly 
inquire into the community attitude toward the contemplated Air Force use 
of the installation. Long time usability of the facility in the general airport 
structure of the United States is of interest. Its long term value in the training 
of civilian components of the Armed Services is considered. In an effort to 
obtain an efficient operation at a minimum cost to the Government, we con- 
cern. ourselves carefully with off-base housing ability, with schools, public 
transportation, recreational and religious facilities. The Air Force has made 
great efforts to select those bases in which the United States Government al- 
ready has an investment and which can be made to meet the operational re- 
quirements of a modern Air Force. 

There are, however, two significant differences in the circumstances under 
which bases are required in today’s program from that of World War II. In 
World War Il the United States occupied the enviable position of being in what 
is known in military terms as the zone of interior. Bases were then considered 
upon which Air Force units were formed, trained, prepared for deployment 
to the theater of operations. It is indeed regrettable that in the military si- 
uation in which the United States finds itself today, this condition no longer 
prevails. The United States is now in a potential theater of operations. This 
difference creates operational requirements affecting the location and the 
character of many of our bases. This is, of course, obvious in the location of 
fighter-interceptor units. While less obvious, it is equally important in the lo- 
eation and construction of others of our bases on which we must place units 
prepared at a moment’s notice to engage in active combat operations. This 
greatly amplifies the character of the security measures which we must take at 
our strategic bases, 

The other significant difference has to do with the national concept upon 
which we are building an Air Force today. In World War II, we were build- 
ing an Air Force for a specific objective—that of winning a global war in which 
we were then actually involved. At that time family separations, while not de- 
sirable, were accepted and understood. Today we are building a force on the 
strategic concept that its existence will avoid a war. There is no apparent 
termination of the period during which this force must be maintained. 

The Air Force believes that to create and maintain an eflicient combat force 
under present conditions, we must do our utmost to avoid family separations. 
Deployments to overseas areas will, under the best circumstances, cause a sub- 
stantial number of such family separations. We must, therefore, strive to keep 
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families together during their periods of service within the United States. 
Experience has shown that excessive family separation is the most effective 
deterrent to career service in the Air Force. The maintenance and operation 
of modern aircraft are so complex as to require a high percentage of technically 
trained career personnel in the Air Force if we are to have in being the kind of 
foree which the defense of this country so vitally demands. That is why we 
give so much weight to the availability of community facilities for normal living. 

Review of the actions of the survey teams further reduced the sites being 
considered to a relatively small number on which architect-engineering hus 
been accomplished in order to determine the cost involved in using the site. Final 
selections have been based upon cost comparisons and further negotiations with 
communities which have provided us with evidence of the amount and type of 
cooperation which we can expect from these communities, Community co- 
operation, while not uniform, has taken the pattern of land donations or nominal 
rentals and assurances that housing will be provided at prices that married air- 
men can afford. 

You will be interested in the real-estate rights which the Air Force requires 
before investing the large amounts of money Which are necessary for the 
construction of modern air bases. The continental base structure of the Air 
Force is today made up of two types of bases—permanent bases which are built 
of 25-year-type construction and for which the Air Force usually obtains fee 
simple real-estate interest, and semipermanent bases for which the Air Force 
acquires fee simple real-estate rights or long-term leases. On most of the base 
sites involved in our program, the Government has some form of reuse rights 
during periods of national emergency. These reuse rights, usually involving loca- 
tions which were disposed of after the last war by the War Assets Administration 
under Public Law 289 of the Eightieth Congress, in general, permit the Air Force 
to use the site during the period of national emergency without charge. How- 
ever, in order to protect the investment now being made by the Government 
when the national emergency has passed, we have sought arrangements with the 
communities who own the 19 locations proposed for reactivation in this program 
for the donation of the property to the Government or for long-term nominal lease 
of the air base involved. Many of the sites have, since World War II, become 
civil airfields important to the economic life of the community which they serve. 
The Air Force believes that the performance of its major units and their con 
tribution to the national defense will be accomplished best from bases which 
are used solely by the Air Force, It is recognized, however, that in programing 
the use of airfields on which civil traffic essential to national defense is presently 
accommodated, consideration must be given to the disposition to be made of these 
civil activities. 

In the event there are no other airfields available to accommodate such 
essential civil aviation, the Air Force is prepared to consider the continuance 
of these activities on a tenant basis on the military air base which is being 
developed. Considerations of security normally require complete separation of 
the ground activities of military and civil activities. A large number of our 
air defense fighter squadrons have been operating as tenants on civil airports. 
In those cases the Air Force acquires either through long-term lease or by pur- 
chase the real-estate interests required in order to protect our investment in the 
construction necessary for these fighter squadrons. 

I want to make quite clear that the recommendations of sites presented for 
your approval are not the actions of any one man nor of one office. The views 
of the major commanders who will use the base, the technical guidance of con- 
struction experts in the Air Force and the Corps of Engineers of the Army 
and technical guidance of the operational people in the Air Staff are combined 
in making recommendations to the installations board. This board is composed 
of senior officers of the Air Force who are primarily concerned with the air 
base structure. The recommendations of this board are in turn reviewed by the 
Council of Deputy Chiefs of Staff of the Air Force. 

The next chart shows the Air Defense Command. The shaded areas indicate 
the general radar coverage of the air defense identification zones: the blue 
shading shows part of the general coverage of the Canadian ADIZ. They do 
not, of course, indicate the range of fighter-interceptor aircraft. As you are 
aware, geographic location of Air Defense Command units is of paramount im- 
portance. 

The expansion of the air defense forces can be accommodated by enlarging 
existing installations except in the instanee of Palmdale, Calif., and Houma, 
La., a former naval air station and the Charlotte County Airport at Punta 














74 MILITARY AND NAVAL CONSTRUCTION 


sorda, Fla. We will require authorization for the location of an air defense 
unit at Majors Field, Greenville, Tex. 

In order to avoid giving you an erroneous impression as to the total number 
of bases we have, but yet to show you the Air Defense Command base system, 
we have reproduced here many bases which appear on other charts, which the 
Air Defense Command uses on a tenant basis as an economy measure. The 
“T’s” on this chart denote Tenancy. For instance, there is an Air Defense 
Command squadron located at Smoky Hill, Salina, Kans., which is a Strategic 
Air Command station. 

My next chart will show the locations for the Tactical Air Command. You will 
note that the Tactical Air Command is chiefly deployed in areas where they 
may most effectively work and train with the Army. Wherever possible we 
have absorbed the additional needs of the Tactical Air Command by increasing 
the utilization of present installations. Larson Air Force Base, Moses Lake, 
Wash.; George Air Force Base, Victorville, Calif.; Clovis Air Force Base, 
N. Mex.; and the installations Ardmore, Okla.; Alexandria, La.; and Godman 
Field, Ky., and are programed for substantial increases. We will require addi- 
tional stations for tactical units at Galveston, Tex., and at Blythesville, Ark. 
We will require the former Naval Air Station at Bunker Hill, Ind.; also Raleigh- 
Durham, N. C.; Goldsboro, N. C.; and Myrtle Beach, S. C. 

My next chart shows the locations of the Air Training Command stations. 
The expanded Air Force has a need for a greater number of trained men in many 
specialties, both flying and technical personnel. The greatly increased training 
requirements for the expanded force are being met almost entirely by further 
expanding and saturating our present stations. You will note that there is 
only one additional training-command station in the public-works program. At 
Moore Field, Mission, Tex., we propose the establishment of a single-engine ad- 
vanced training school. 

- The increase of 46 combat wings, plus the supporting forces will, of course, 
greatly increase the requirements placed upon the Air Matériel Command. 
Again in this case, the increase is largely accomplished by increasing the utiliza- 
tion of existing facilities. 

We also have the requirement for a maintenance depot to serve USAF forces 
in the northeast portion of the United States and USAF and NATO forces in 
Europe and north Africa. It is our intention to combine with this maintenance 
depot a major Military Air Transport Service installation. By placing both 
these activities at the base proposed for Hammonton, N. J., a savings of approx- 
imately $10 million will be realized, by eliminating the necessity to build run- 
ways and operational facilties for these two activities at separate locations. 

There are a few small depots and warehouse facilities required by the Air 
Matériel Command which are not shown here since they do not require public- 
works funds. 

My next chart shows the continental base requirements of the Military Air 
Transport Service. As previously shown, the Military Air Transport Service 
will increase substantially by June 30, 1954. The figures shown on this chart 
show the ultimate deployments of the Military Air Transport Service squadrons 
in the United States. These squadrons will be located at McChord AFB, Tacoma, 
Wash.:; Travis AFB, Fairfield, Calif.; Kelly AFB, San Antonio, Tex.; Brookly 
AFB, Mobile, Ala.; West Palm Beach, Fla.; Dover, Del.: McGuire AFB, Fort 
Dix, N. J.; and at our new Air Matériel Command depot at Hammonton, N. J. 

Analysis of our airlift requirements in the event of hostilities indicates that 
most of the lift is likely to be a requirement falling upon the east coast. It is 
for this reason that you will notice the maximum concentration of MATS bases 
in the eastern seaboard area. Great Falls, Mont., will be the home of an Air 
Resupply and Communications Wing. 

The following chart portrays those bases to be under the jurisdiction of our 
Continental Air Command. This command is charged with the responsibility 
for training our aviation engineer forces, processing of personnel to overseas 
areas, administering and training the Reserve forces and directing the training 
of the Air National Guard. 

The aviation engineers receive their training at Camp Beale, Marysville, Calif. 
and Wolters AFS, Mineral Wells, Tex. Our two principal overseas personnel 
processing activities, now located at Camp Stoneman, Pittsburg, Calif., and 
Camp Kilmer, N. J., are to move to Parks AFB, Pleasanton, Calif., and McGuire 
AFB, Fort Dix, N. J. Headquarters Continental Air Command is currently 
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located at Mitchel AFB, Hempstead, Long Island, N. Y., but is seheduled to 
move to the Grandview Airport at Kansas City, in conjunction with the units 
of the Air Defense Command already discussed. Sherman AFB, Fort Leaven- 
worth, Kans., is staffed with Continental Air Command personnel to support 
the Army’s Command and General Staff College. To accomplish the task of 
administering and training the Reserve forces, we have divided the country into 
four Continental Air Forces, which are controlled from Headquarters based at 
Hamilton Air Force Base, San Rafael, Calif.; Selfridge AFB, Mount Clemens, 
Mich. ; Mitchel AFB, Long Island; and Robins AFB, Warner-Robins, Ga. 

To complete the picture of Air Force locations, we have combined in one 
chart the activities assigned to our smaller commands: Air Research and De- 
velopment Command, Air University, Headquarters Command, Headquarters 
United States Air Force, Air Proving Ground Command and the Special Weap- 
ons Command. Brooks Air Force Base, San Antonio, Tex., is shown as the 
location for the School of Aviation Medicine. 

Gentlemen, this chart is prepared in order to give you a comprehensive look 
at the entire continental base structure. The colored symbols have the same 
meaning as before. Black represents the bases already authorized to which no 
major units are being added; the green shows the old bases with significant 
increases in utilization. This is the air base structure which has already been 
authorized. The addition of this overlay will show you the general effect of 
the base authorizations which you are not being asked to approve, as indicated 
by the red dots. 

Twenty-five of our existing stations are absorbing new major units. You 
are now being asked to authorize in this bill 19 additional bases, as shown in 
red. Of these, only one, Hammonton, N. J., is being built from scratch. The 
remainder are former military installations, 

Senator Stennis. Pardon me, Mr. Chairman, This is a presenta- 
tion on the whole 143-wing system and the public works requirements 
for the 143 wing bases, the additional public works required ? 

Mr. Hueerns. You appreciate we will be in for future authorization 
and funds. We anticipate that we will have requested what we need 
for the 143-wing program by the time we hit fiscal year 1954 public 
works bill. After that we should ask for the general funds to keep 
our base structure going and improved and to keep it running. 

General Mappux. The first thing is, What is this program? Well, 
the National Security Council rec eed this program to the Presi- 
dent and he approved on October 15. This is the base structure re- 
quired for that program. 

rhis assigned to the Air Force at that time the following tasks in 
the event of war: First, to defend by both defensive and offensive air 
operations critical areas in the Western Hemisphere, with particular 
emphasis against atomic attack. That is our job to do. 

Now, the increase in terms of units is shown on this chart, and I will 
very quickly try to show you the types of units that have been in- 
creased. 

Mr. Huaerns. Off the record. 

(Discussion off the record.) 

General Mappux. And now I will read this statement, which is 
classified. 

Mr. Hvueerns. Off the record. 

( Discussion ‘off the record.) 

General Mappux. Now, Colonel Bacon is going to run through a 
series of charts which shows the base program that we are talking 
about. 
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STATEMENT OF COL. WILLIAM 0. BACON, CHIEF OF REQUIREMENTS 
BRANCH, DIRECTORATE OF OPERATIONS, AIR FORCE 


Colonel Bacon. Sir, I will do this quickly. Outlined on this chart 
of the—— 

Mr. Hucerns. Off the record. 

(Discussion off the record.) 

Mr. Hvuaerns. Will you excuse me? We will give that to you. 

General Myers. There has been $39,267,000. 

Senator Lone. How much of that has been spent ¢ 

General Myers. We have approximately $9,000,000, sir, that has 
been obligated. The appropriations to date against that are $37,- 
000,000. 

Senator Lone. $37,000,000 appropriated and how much actually 
expended ? 

General Myers. The actual expenditures are $2,600,000. 

Senator Lone. How much do vou have to go on that. on your present 
ee based on the present authorization? You have about 

$30,000,000 more coming; don’t you? 

General Myers. That is right. 

Senator Lone. To appropr late what is already authorized 

General Myers. No, sir; against the authorization of $89,000,000 
we have appropriations to date of $37,000,000 and we have obligated 
$8.800.000 of that. 

Senator Lone. The Congress has done pretty well on that base al- 

ready; hasn’t it, as far as the authorization? How much do you 
have unexpended ? 

General Myers. We have $2,600,000 expended. 

Senator Lone. And you have $35,000,000 more you can spend. If I 
get it correctly, that has been appropriated. 

General Trmpertake. Obligations, sir, is when you make the con- 
tract and the expenditure is when the dollar is withdrawn from the 
Treasury for work in place. 

Senator Lone. Right. My understanding is you had $37,000,000 
appropriated and $2,000,000 has been actually paid for, "$8,000,000 
obligated. If you look at what the difference between what you paid 
is already and what you have appropriated, you have $35,000,000 more 
appropr iated than you can spend for that base if C ongress does not 
act again. 

General Myers. That is correct. That is, additional obligations 
will come along very soon, because the bulk of this money was ob- 
tained in 1951-52 program, which we got last November. 

Senator Srennis. Pardon me just a minute. How much money 
are you asking for now in this bill for this air defense, Colonel, that 
you are pointing out here? 

Colonel Bacon. I don’t have that, sir, and it would be awfully hard 
to total it, because, as I pointed out, these bases are for multiple uses. 

Senator Stennis. These are all in the present bill as some part of 
the construction; is that right ? 

Colonel Bacon. That is right. 

Senator Lone. At this point—and I should have done it before— 
us a matter of procedure, I am going to suggest to the reporter 
that this entire record should be screened before it is released: and 
much of it. I expect, should be taken out of the record. It is just 
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as well if it was never taken down, and some of which they could take 
out of the record if it is in. We used that. procedure in the hearings 
involving the relief of General MacArthur, and we will do that in this 
instance. Colonel, you can submit a screened statement for our 
record, 

Colonel Bacon. Thank you very much. I think the rest of this 
should be off the record. 

(Discussion off the record.) 

Senator Lone. How much do those fueling trucks cost / 

Mr. Gissons. The figure is about 4 $50,000, 

General Myers. $40,000 or $50,000 apiece. 

Colonel Bacon. For a unit which transfers about 5,000 gallons of 
fuel. 

(Off the record. 

Senator Lone. Four trucks. 

Colonel Bacon. Yes, sir, and the trucks have to go 4 or 5 miles to 
get another load. [Off record | gallons you can just imagine the prob- 
Jem involved in maintaining the units and the men necessary to main- 
tain the units themselves, and when we get into the high-speed system 
where the hose is taken out of the ground and attached to the air- 
plane and all we have to have is one or two men to take care of it—— 

Senator Srennis. The trucks are out entirely ¢ 

Colonel Bacon. The trucks are out entirely with the exception of 
if we have a breakdown of these refueling systems. 

General TimperLaker. That has proven an economical operation by 
airlines. 

Senator Lone. You plan to dispose of the trucks? 

General Timpertake. We wi!l not duplicate, sir. We are not buy- 
ing both trucks and hydrants. 

Senator Lone. Who is using that system commercially / 

(reneral — sERLAKE. Northwest Airlines. 

Senator Lone. Where do they use them / 

General 1 IMBERLAKE. Through their route to Seattle. 

Senator Lone. Are they using it at the National Airport ? 

General TIMBerLake. T have not been there so much. 

General Myers. I don’t think they have. 

General TrmBerLake You realize, sir, we are asking for only half 
of what we think we need at all of these stations, and we won't ever 
ask for any more until this 143-wing program is substantially built, 
at which time we will decide to come back to you and ask for the other 
half if we find it is necessary. 

General Mappux. The next chart shows the Air Defense Com- 
mand—— 

Senator Lone. What about those aqua systems used during the last 
war’ I thought they worked out a system that was going to eliminate 
the need of trucks. Did those work out satisfactor ily ¢ 

General Myers. Not too well, sir. Of course, we are not doing any 
more in bulk storage; that was merely that the fuel was transferred 
to a truck from your storage tank into your refueling units. 

General Mappux. This shows all of the Air Defense stations in the 
United States. 

Mr. Huagerns. Off the record. 

(There was discussion off the record.) 
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Senator Morse. Just so thére is no misunderstanding, let the record 
show that I oppose any proposal you might make for the Portland 
area until we have worked out the difficulties we are having with the 
Air Force at the present time in connection with what I think is an 
indefensible program that you are following there, which would be 

rsonally obnoxious to me. 

I have filed with this committee a request for a thorough investiga- 
tion of the Air Force handling of Portland. I just want you to know 
that if you want a fight you are going to get it. 

General Traper.akr. We have had a communication and you have 
received a letter. 

Senator Morse. I want to get that straightened out. It is absolutely 
inexcusable, the course of action the Air Force is following there, and 
I am just serving notice. 

yeneral Trmper“AKE. Do you want any further information? 

Senator Morse. I want all the information, and I want them all up 
here under oath and to have a hearing. 

General TrmBer“AKe. We are at your convenience. 

General Mappux. The next chart shows the Tactical Air Command. 

Mr. Hvucerns. Off the record. 

(There was discussion off the record.) 

Senator Lone. Both of those wings in North Carolina, I recall we 
had discussion about whether to use Raleigh or 

General Mappux. Yes, sir. The discussion last year was over Golds- 
boro and Raleigh-Durham. 

Senator Lone. Was the argument resolved at that time in favor of 
one of those installations? 

General Mappvux. The Special Committee of the House Armed Serv- 
ices Committee investigated that and recommended we use Raleigh- 
Durham. 

Senator Stennis. What else happened; do you remember ? 

General Mappux. What else happened, sir? . 

Se eae Srennis. Yes. 

General TrwperLake. ‘There was a minority report. 

Senator Stennis. The Senate turned down Raleigh Air Base and 
put in Goldsboro. 

General Trimpertake. We did not know it. 

Senator Stennis. And then, so, the Air Force rejected Goldsboro, 
and also Senator Saltonstall requested to go over—and we were never 
asked to go look at them, so you just put the both of them in this bill. 

General Trmper“akKe. Senator, that is not quite 

Senator Stennis. I think those are the facts. 

General TrmperLAke. Except why they are in this bill. 

Senator Stennis. Well, I say you put both of them in this bill. 

General TrmprrtaKe. We did not need both of them in the 95-wing. 

Senator Srennis. I see; you put both of them in, and the status was 
that they had been referred to a subcommittee to investigate which of 
the two was more feasible, and so they are both in the bill now. You 
may need them now; I don’t know. 

General Timpertake. The point I was trying to make was: with 
the increased utilization, we do need both bases, Senator. 

Senator Morse. That does not change the fact that the subcommittee 
made the investigation. 
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Senator Srennis. They were not very necessary in the other bill. 

Senator Lona. In the Tactical Command, you have opened up three 
new bases and two are in North Carolina. 

Senator Morsr. If I had not raised the question, they would have 
been already authorized. 

Senator Lone. What is the Larson base ? 

General Mappux. That is the—— 

Mr. Hvucers. Off the record. 

(There was discussion off the record. ) 

Senator Morse. One of our problems with the whole military plan- 
ning is that you have got your Army installation here [indicating] 
and, therefore, you have got to add and you end up with a map which 
is as spotty as that map is, with anything but a wide distribution of 
bases—and we run into that very frequently i in the whole matter of 
Government. You start a Government activity in one city and then 
you start moving other things in that city just because we first put 
some activity in that city. 

General TraprrLaKe. Senator, we will show you when we complete 
this how this looks across the United States, where all of the com- 
mands superimposed. I think it will show you a different picture. 

Senator Morse. I will look forward to that. 

(Whereupon, General Maddux continued explanation of chart, off 
the record. ) 

Senator Lone. Are those bases being operated under contract ? 

General Mappux. I don’t understand; you mean the contract flying 
schools ¢ 

Senator Lone. Yes. Are those all Army-operated schools? 

General Mappux. The contract flying schools are not shown on 
there, since they are not public-works money. All of our primary 
flying training is done at contract schools with the exception of one 
base where we maintain a pilot primary flying school operated by the 
Air Force. 

Senator Lone. Are those bases in condition to be used for other pur- 
poses besides training ? 

General Mappux. Oh, I think so; yes, sir. 

Senator Lone. Generally spe: aking, for what other purposes could 
they be used for ? 

General Mappux. Well, it depends onthetype. Off the record. 

(There was discussion off the record.) 

Senator Srennis. Your contract system has proven rather satisfac- 
tory; has it not /—contract training ? 

General Trmertake. That is correct. 

Senator Srennis. You feel like you save money on it ? 

General Truprrtake. That is correct, and it is completely contract 
except for that one base where we want to maintain a school for the 
people going to schools; I mean, te set up curriculums for other schools. 
It is a pilot school—not pilot in the sense of a pilot of an airplane, but 
as a model for other schools. 

Senator Lone. But all of these bases there are maintained by the Air 
Force / 

General Mappux. That is correct. 

Senator Lona. These are not primary schools ? 

General Mappux. No, sir; these are advanced stations, plus technical 
training stations and indoctrination stations. 
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Now, this chart shows the Air Matériel Command. 

(There was discussion off the record.) 

Senator Lone. These Air Matériel Command bases, what does that 
mean? Are those airfields there / 

General Mappux. I think that they all have an airfield. Some of 
them, special depots, don’t have airfields, but these are large mainte- 
nance depots, are depots and supply. 

Senator Lone. Do you know of any of them that do not have air- 
fields? 

General Mappux. Mallory. I don’t think Gadsen has one; the Aero 
Chart Information Service at St. Louis does not have one. Wilkins 
in Ohio does not have one, and Cheli in California. 

Senator Lone. Are some of those bases located near some other air 
base ? 

General Mappux. Yes,sir. One at Topeka is not right on a field. 

Senator Lone. Those are all maintained by the Air Force, I take it. 

General TrmperLaKe. Yes, sir. 

Senator Lone. Do you have any bases maintained by the Army or 
the Navy where you are tenants of some of their properties for Air 
Matériel, separately maintained by the Air Force? 

General Myers. Mr. Chairman, we have one or two installations 
that are jointly used with the Army. I don’t know whether we have 
any jointly used with the Navy or not. And, of course, we are leasing 
considerable storage space because we do not have it available, Govern- 
ment-owned storage space. There are two or three storage installa- 
tions that are jointly used with the Army. 

General Timpertake. We do receive a certain number of supplies 
from the Army and Navy depots: medical supplies are furnished to us 
directly from their medical depots. 

Senator Lone. Go ahead. 

General Mappux. Next is the Military Air Transport Service. 

(There was discussion off the record.) 

Senator Lone. Is there any reason why MATS could not use 
Friendship / 

General Mappux. Yes. It is a civil field which does not belong to 
us, and they do not want us there. 

Senator Lone. Well, I believe they have been operating quite suc- 
cessfully at other civilian bases. They do operate at the National 
Airfield. 

General Mappux. That is correct. That is a port of embarkation. 
It is a small and highly specialized unit to fly people in and out of 
Washington, but the one we are thinking about here is nothing like 
that. Itisa very, very ms jor thing. 

Senator Srennts. That is at Baltimore ? 

Senator Lone. It is near Baltimore: Friendship is outside of Bal- 
timore. 

(Feneral Mappux. About 8 miles, I think. 

(seneral TimperLAKe. About 12 to 15. 

You understand, Mr. Chairman, we did trv to go to Friendship and 
we could not make a deal with the local people to permit us to oceupy 
Friendship. That came out at the hearings last year. 

Senator Lone. What was the nature of the difficult vy vou had with 
the local people which prevented you from using Friendship? 

General Mappux. Friendship is operated by an airport authority 
who has control of that field and we negoti: ated with them on two or 
three occasions trying to get some use of Friendship and you will see, 
where we were going to locate at Friendship, we had amended it and 
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you will see in the back of the authorization bill an amendment chang- 
ing Friendship to McGuire, because we could not make good a deal 
with them that was satisfactory to the Government. 

Senator Lone. What type of an agreement did they insist upon 
that you would not agree on? 1 am trying to see what caused the 
hang-up. . 

General TrmperLake. Well, there were about 10 conditions that we 
could not agree on. I cannot remember all of them but essentially they 
wanted to preserve the airport for commercial civilian utilization. 
They wanted to line it with industry generally and did not want to 
lose that capability by putting in a large military installation. 

One of the things that they required that I can remember very well 
is that they w: inted to make us use the customs office to clear all of our 
incoming people. The customs office is in the Administration Build- 
ing, and then we would have to pay them a rent or something for the 
use of the customs office to examine the people coming in from over- 
seas and the price we thought was exorbitant. That was one of the 
many conditions. 

General Mappux. And they wanted a condition that no military 
type aircraft would fly in and out of there. 

Well now, NA’ES is also our ferrying command, they move our air- 
craft for us to overseas. It would have been a complete waste of money 
for us to agree to such a stipulation. 

General Myers. One other thing. I don’t remember the figures, but 
the price for the use of the field we felt was exorbitant. They had a 
large amount in there which in effect was an amortization of their 
original investment in the whole field. 

Senator Lone. Do you recall the amount é 

General Myers. No: but we can get it. 

Senator Lone. | would like a statement on the differences between 
the Friendship authority and the attitude of the Air Force toward that, 
why no deal could be worked out to utilize that magnificent base at 
Friendship. 

(The statement referred to is as follows:) 

Summary of the areas of disagreement that prompted the Air Force move 
from Friendship Airport. 

in discussions early in 1951, with the chairman of the Airport Board, Depart 
ment of Aviation, Baltimore, Md., representatives of the Air Force were in- 
formed of the necessity for preserving the essential civilian character of Friend 
Ship Airport in line with the intent of the city of Baltimore when it had origi 
nally planned and developed the airport 

After a review of questions posed by the chairman of the Airport Board, fur 
ther discussions were needed before a final agreement would be possible to 
enable the Military Air Transport Service to go into Friendship. It developed 
that the interests of the Board and those of the Military Air Transport Service 
were incompatible. For example, the planned use of the field by Military Ai 
Transport Service involved basing a number of aircraft at Friendship its 
rather than the mere use of the airport. More latitude would have to be allowed 
than would be the case in an operation purely transient in nature 

(a) The Air Force would have to control Friendship as a military airp 
and commercial operations could continue only so long as they did not hinder 
military operations 

(b) Airdrome control, including approach control, could be manned by civilians 
but would have to be under the operational control of the military CAA ope 
tors would be permissible, but they would have to be responsible to the militar) 

(c) Ground activity and security would have to be directly under the mili 
tar) MATS would have to reserve the right to control any or all portions of 


the airdrome except the commercial terminal and allied buildings. Functions 
of air installations as they pertained to airdrome facilities themselves woul 
have to be under the jurisdiction of the military. Only commercial air carriers 
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would be permitted. No fixed base operation would be permitted and there 
could be no itinerant traffic other than the above. No facilities, other than the 
airdrome itself and allied functions such as control tower, could be shared by 
the military with the commercial operation. 

For example, such facilities as the following could not be shared : 

(1) Parking areas (air carriers) 

2) Entrance and exits to and from the military area. 

(3) Medical and first aid facilities 

(4) Processng center and PAE 

(5) Crash fire functions would be operated by the military for the entire air- 
port. 

(d) The CAA program for electronic navigational and landing aids at Friend- 
ship could be continued with the understanding that operation of these items 
would be under the direction of the military. It was understood that there would 
be no limitation on either the amount of military traffic, frequency of this traffic, 
or type of air carrier involved, in the military use of Friendship. Where the 
ability of the airport to handle military traffic and civil traffic was in question, the 
military traffic would take precedence. 

(e) Clearing of civil air carriers would be the function of the civil management 
in conjunction with the CAA and would not be of interest to the military unless it 
interfered with military traffic. This did not mean that there would be prefer- 
ential air traffic control given to military flights in the normal routine, but 
might operate against the civil carriers in cases of military urgency. 

The effect of (@) through (e) above was to give the Air Force primary and 
overriding control of all phases of Friendship Airport exclusive of the com- 
mercial buildings then existent on the base. 

When it became apparent that these conditions would not be satisfactory to 
the airport board, the Air Force undertook a survey to determine what alternate 
sites might be available. It was determined that the proposed Military Air 
Transport Service operations could be accommodated at McGuire Air Force Base, 
N. J. 

Senator Stennis. How much is the proposed cost of Hammonton? 
We want to get that. Just roughly, how much is it? 

General Timper_ake. It is $72 million, authority requested in this 
bill. 

Senator Stennis. Would that be the total cost ? 

General Timper_Lake. No, sir: that would not be the total cost. 

Senator Srennis. Well, what will be the total cost? If you do not 
have it conveniently, can you get it 

Senator Lone. Let us just find out what that will be. 

General Myers. The estimated total cost is approximately $102 
million. That is the depot and the airfield connected with it and the 
MATS activity there. 

Senator Lone. How much of it is for the air base part of it and 
how much is for the material storage part ? 

General Myers. We have not got it broken down that way. Perhaps 
we could do it while we are waiting here. I have the list of items. 

Senator Lone. Suppose you make that available for us and give 
that to us as soon as possible. 

(General Maddux continued his presentation off the record.) 

Senator Morse. What is the status, General, of the training pregram 
for aviation mechanics? In the various appropriations I recall there 
Was some controversy about that 3 months back, as to whether or not 
the Air Force should take over the training of all of its own mechanics 
or whether it will continue a program for contract training. 

General Mappux. I am not able to answer that. You are talking 
about the contract training schools under the Technical Training 
Command. 
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General TimperLake. I can give a general statement on it, Senator. 

We are now withdrawing from the contracts we did have with com- 
mercial schools on our mechanic training. Our capacity we have built 
up, and we can now take them in our own Technical Training 
Command. 

However, that does not apply across the board. There are certam 
specialties that we still train outside. I can give you a complete 
statement of that. 

Senator Morse. I would like to have it. I have asked Mr. Galusha 
to go into it. Mr. Galusha is doing some work on it and it involves 
the whole appropriation problem and most seriously the question as 
to whether or not it can be done more cheaply by the Air Force or 
more cheaply with private schools. It also deals with this Stamford 
report. 

(Whereupon General Maddux continued his presentation off the 
record. ) 

Senator Lone. What was that about the medical center? 

General Mappux. At Brooks Field, near San Antonio, Tex., where 
we propose to locate an aviation medical center. 

Senator Lone. You already have one of those medical centers 

General Mappux, That center was started many years ago at Ran- 
dolph Field. 

Senator Lone. Would it be operating on two fields ¢ 

General Mappux. No, sir; probably “moved entirely to Brooks. 

Senator Stennis. That is special medicine, concerning altitude? 

General Mappux. That is correct. The requirement stems very 
largely from the reactions of the human body as the result of aviation; 
we need a lot of exploring. 

Senator Stennis. This is operated jointly by you and the Navy or 
the Marine Corps or what ¢ 

General Mappux. I don’t know— 

General TIMBERLAKE. No, sir; it is not operated jointly. 

Senator STENNis. They all utilize it ¢ 

General ‘TrmBperLakKe. We trade information. 

Senator STENNIS. You mean they have their separate research proj- 
ects go on the same thing? You said they trade information. 

General TupertaKke. Well, they do certain parts of this research 
work, All of the research work of the three departments, you know, 
comes before the Research and Development Board of the Department 
of Defense to insure there will be no duplication and each project is 
passed on by that Board. 

General Mappux. The next chart is a composite picture showing 
all the bases in the continental United States. The green ones are 
those in which we are making major increases in the utilization, 
This overlay shows the reactivations in this program, and that shows 
you the entire distribution. Off the record. 

(There was discussion off the record. ) 

Senator Lone. Those are all to be operational fields according to 
the plan you have at this time, either for one purpose or another. 
Does that include your training fields? 

General TrmBerRLAKe. Yes, sir. 

General Mappux. They are not all fields. You remember, there 
are a few installations in this that did not have airfields. 
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Senator Lone. But very few? 

General Mappux. Very few. 

Senator Lone. Could we have made available to us for our own 
use and study in this matter, particularly this overlay that you have 
here, this chart of all of the bases you propose to have for various 
purposes? That might be helpful. 

General Mappux. We have some photostatic copies of all of these. 

Senator Lone. We would like to have those, particularly something 
that would have a legend to show what the fields are, so that we can 
get some idea and make some study of the over-all picture. 

Senator Morse. I do not think they should be available to anyone 
outside the committee. 

General TimpBerLaAKe. No, sir. That is all under security classifi- 
cation, but we do have photostats we could furnish to the committee 
for study. 

Senator Lone. Well, that is the purpose that we want to use them 
for. We would maintain security. 

General Timpertake. We could furnish you with a complete set 

Senator Lone. If you have copies of that, that would be completely 
satisfactory. We would like to be able to study these.and see what 
you have at these various places. Does that complete your presenta- 
tion? 

General TimperLake. General Myers is prepared to give you some- 
thing on the status of our program, base program, and obligation of. 
funds. 


STATEMENT OF MAJ. GEN. COLBY M. MYERS, DIRECTOR OF 
INSTALLATIONS, AIR FORCE 


(reneral Myers. Mr. Chairman and members of the committee, the 
Secretary of the Air Force and General Maddux have presented the 
requirements for bases and facilities to support 126 wings. Based on 
these requirements, the major commands were instructed to submit 
their public-works programs to provide these required bases and facili- 
ties for 143 combat wings to be in place by the end of fiscal year 1954. 
The command submittals, received in November 1951, were reviewed 
in detail by the Air Staff in conferences with major command repre- 
sentatives. These extensive reviews resulted in a program of $5.05 
billion for minimum facilities, as shown on chart O. 

This program was then presented to the Air Force Headquarters 
Installations Board on November 26, 1951. The Board, in an effort 
to reduce the size of the program, directed certain criteria revisions 
and deferrals and appointed an ad hoe committee to review the pro- 
gram in detail. After careful analysis and detailed study of each 
penject,, again in conference with representatives of each major com- 
mand, the ad hoe committee presented a program to the Installations 
Board of $4.21 billion for authorization on December 3, 1951. 

The Installations Board reviewed the findings of this committee 
during the period December 10-13, 1951, and applied some additional 
revisions and deferrals which reduced the program to $4.008 billion. 

Due to budget ary limitations received early in 1952, and subsequent 
to the reviews which T have just mentioned, it was evident that the pro- 
curement programs for both equipment and personnel would not 
permit attainment of the 143 combat wings by the end of fiscal year 
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1954, and that an interim lesser force only could be obtained by end 
of fiscal year 1954. 

Based on these new factors, the Installations Board appointed 
another ad hoe committee to relate the public-works programs to the 
revised schedules for unit activations, personnel build-up, training 
programs, and aircraft deliveries and modifications, and provided 
further guidance on providing facilities to a lesser amount by defer- 
ring support and morale fac ilities and even some operations facilities. 

This committee reported back to the Installations Board January 
96, 1952, with a program totaling $3.704 billion for new authorization 
and funding of $2.912 billion which included $548 million of prior 
years” authorization. 

These actions, which were very penetrating and thorough, coupled 
with the screening which later took place within the Department of 
Defense, resulted in a program of $3,559,335,000 authorizations and 
$2.958.251,000 in appropriations which was presented to the BOB on 
March 6, 1952 

Senator Lone. Are we to understand that the Bureau of the Budget 
in that instance reduced the budget or simply recommended that the 
full amount be authorized, but that the appropriation be for a lesser 
amount at the present time ¢ 

General Myers. I will cover that, sir, if I may. This [indicating 
chart | shows the program that was presented by the Department of 
Defense to the Bureau of the Budget. 

Senator Morse. Would you read that last sentence again / 

General Myers (reading) : 

These actions, which were very @enetrating and thorough, coupled with the 
screening Which later took place within the Department of Defense, resulted in 
a program of $3,539,835,000 authorizations and $2,958,251,000 in appropriations 
which was presented to the BOB on March 6, 1952 

On March 20 the BOB indicated $1.5 biltion in appropriations would 
be all that would be allowed in the basic public-works appropriations 
and that authorization should be reduced accordingly. ‘These redue- 
tions were to be based on a first supplemental fiscal year 1953. pro- 
gram being available by April 15, 1953, as has been expl: ained by Mr. 
Huggins. Based on this guidance the fiscal year 1953 authorization 
program was realined to inc ae all items on bases where units were 
to be activated prior to July 1, 1953, plus those items on bases where 
construction time estimated to esis on April 15, 1953, would not be 
completed by the scheduled activation date in fiseal year 1954, 

A new program was completed April 4, 1952, on these guide lines 
and amounted to a total authorization for fiscal year 1953 of $3,538,- 
546,000 divided into a basic request of $2.522,015,000 and a first sup- 
plemental of $1,016,531 ,000. 

Specific “mark-ups” of this program were delivered to the Air 
Force by the Bureau of the Budget on April 7, April 17, and April 
25,1952. The last of these provided the final guidance toward the pro- 
gram presented to you today. These latest “mark-ups” and the prob- 
lems posed by them have been stated by Mr. Huggins in his presenta- 
tion. The Air Force program in title IIT ef the bill completed April 
28, 1952, and presented to the House Armed Services Committee for 
consideration totaled $859,991,000 for the United States, $139.099.000 
for outside the United States, and $517,071.000 classified, for a total of 
$1.516.161,000. 
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In the presentation of our construction requirements in title III to 
the House Armed Services Committee, a further reduction of $26,- 
959,000 was made to bring the total program to $1,489,202,000 which 
is being presented to you today. 

This first chart summarizes the authorization program. It shows 
the relationship between the new authorization we are now requesting 
and the total requirement for fiscal year 1953 in title ITT. 

Now, that does not include the transfer that the House Armed 
Services Committee recommended from title V of the old bill to title 
III for the Air Force which totaled $600,075,000, making a total of 
$2,089,000,000 as the present authorization request. 

I have mentioned the process of reviews and actions to indicate the 
order of magnitude of the deletions which took place. This program 
has been reduced below minimum requirements, deferring for future 
programs a large part of the requirements, at a risk which is unaccept- 
able from the Air Force readiness standpoint. 

Note that although we havea requireme nt for $2.851 billion total au- 
thorization for fiscal year 1953, this bill contemplates authorization 
for only $1.489 billion. This total is distributed $861,032,000 in the 
United States and $628,170,000 overseas, or roughly three-fifths in 
the United States. 

Senator Lone. Well, it still looks as though you are a lot better 
fixed for bases than you have complained, although as far as I can see 
we are very shy of the operational funds that we would like to have 
and of course we are not in prospect for a time—how long, about 2 
years before we are ready on the aircraft we would like to have? 

General TrmpertaKke. Colonel Salishury, I think, can answer that. 

Colonel Sauissury. This entire program being presented here now 
has been geared to the latest aircraft schedule available, which is the 
January 14 aircraft production schedule, and money is being asked for 
these bases geared to aircraft availability. 

(Discussion off the record.) 

General Myers. Mr. Chairman, these figures I am going to present 
are all exclusive of that $600 million transferred from title V to title 
WI. This chart [indicating] summarizes it. 

Senator Lone. I understand you expect to come back later for the 
remainder of that. 

General Myers. In the first supplemental of fiscal year 1953, yes, 
sir; which we according to our present plans will present to the 
Congress in January when it reconvenes. 

Senator Lone. I hope if you are going to bring in that bill, that we 
see it in January rather than June. 

General Timeertaker. The plans are to submit it to the Bureau of 
the Budget by September 15 of this year, to have it cleared out of 
Defense into the Bureau of the Budget so that they will have longer 
to examine it than they had this year. 

General Myrrs. This chart [indicating] indicates the distribution 
of the authorization within the United States to the various major 
commands under title ITI. You can see that the Strategic Air Com- 
mand has the major portion : $410.866,000, or 48 percent of the zone 
of interior total. Next high is the Air Training Command with 
$17,187,000, or 16 percent. The apparent smallness of the Air Defense 
Command total of $76,157,000, or 9 percent, is due to the fact that 
many of their units are tenants on bases programed by other commands, 
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In other words, the amounts programed for Strategic Air Command, 
Air Matériel Command, Training Command, and others include dol- 
lars for Air Defense Command tenant units. 

The Tactical Air Command is programed for $94,826,000, or 11 per- 
cent of the total authorization, and the Research and Development 
Command for $70,941,000, or 8.4 percent. 

This chart gives the same type information as the preceding chart 
but indicates the requested authorization outside the continental 
United States under title III. The total authorization requested is 
$628,170,000. Of this amount the Alaskan Air Command receives 
$78,544,000, or 12 percent; the Far East Air Force, $32,752,000, or 5 
percent; the Northeast Air Command, $197,620,000, or 30 percent; the 
Military Air Transport Service, $55,671,000, or 9 percent; and the 
United States Air Force in Europe, $17,663,000, or 21 percent. The 
figure quoted for USAFE does not include any construction require- 
ments for NATO, but does include northwest Africa, Great Britain, 
and other non-NATO requirements in title IIT of the bill. 

I should like next to mention lead time in funding required for the 
successful execution of our construction program. 

Senator Lone. How much for Ramey? 

General Myers. It is $3,000 for a right-of-way, an easement and 
right-of-way for their field well storage to dock. 

Senator Lone. What would you ask later on? Is that $9 million 
that you ask for? 

General Myers. $9 million; yes, sir. 

Senator Lona. So there are only $3,000 in it now? 

General Myers. Only $3,000 in it now. 

Senator Lone. All right. 

General Myers. ‘This next chart illustrates why construction funds 
are required, under the most favorable conditions, at least 16 months 
in advance of the normal required construction completion dates and 
that planning funds are required at least another 4 months in advance 
of that, or a total of 20 months prior to normal required construction 
completion dates. 

Referring to the construction cycle on the top portion of the chart 
you will note that the construction time varies from 6 to 20 months 
from the date of award of a contract as between simple and compli- 
cated structures, with a normal of about 12 months. Working back 
from the award date or the zero month time there is a period of about 
114 months required for bidding and awarding contracts; and con- 
struction funds must be in the hands of our contract construction 
agency, the Corps of Engineers, before invitation for bids can be is- 
sued. This is also shown in the expenditure cycle in the center portion 
of the chart. 

Prior to advertising for bids the project must be designed and 
this takes about 4 months as shown in the construction cycle. At the 
time of approval of preliminary design plans, or about 214 months 
prior to the advertising date we must have funds appropri: ated, This 
is to allow for the 214 months shown in the expenditure cycle to obtain 
an apportionme nt of funds and process the funds through fiseal chan- 

nels to the construction agency. 

Referring again to the construction cycle it takes about 314 months 
to prepare a design directive, process it to all field agencies, select an 
irchitect-engineer and award an architect-engineer design contract. 
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Funds for design must be available early in this period at the time the 
design directive is processed to field construction agencies. This 314 
month period must start as soon as we have an Air Force construction 
program approved for presentation to the Congress. 

I might say, sir, that we are at that stage right now, right here 
[indicating on chart |, issuing our design directive on this program to 
the engineers and to the other field agencies. We do a small part 
of it ourselves. 

Prior to the design phase we have a master planning or develop- 
ment phase. This is shown in the construction cycle at the extreme left 
of the chart. This involves the selection of bases and the preparation 
of a master or development plan showing where the various facilities 
such as runways, aprons, fuel, barracks, industrial area, operational 
buildings, utilities, and the various other features are best located in 
relation to existing facilities and the number and extend of these re- 
quired facilities. The time required to prepare these plans varies 
from 4 to 12 months for the usual base and much longer for complex 
technical facilities such as the Arnold engineering development center 
or the flight test center at Edwards Air Force Base, Muroc, Calif. 
These plans provide the basic master plan on which all the detailed 
citing and design of the component facilities is based. The funds for 
this work are included in the master planning request. 

This portion of my presentation is therefore designed to show that 
we must recognize the lead time inherent in the planning and execu- 
tion of a construction program, and that facilities that will be re- 
quired in 1954 should already have been authorized and funded. 

I would next like to present a summary of the status of funds avail- 
able through fiscal year 1952, and our forecast of obligations and ex- 
penditures of the funds presently available and requested i in this fiseal 
year 1953 program. 

Referring to this next chart the total funds available to us at present 
is $3.823 billion—represented by the red line there. The other red line 
shows the previous fund availability—of which $2.173 billion was 
provided for the current fiscal year 1952 program. 

Now, Mr. Chairman, you asked about the amount of unused or 
residual authorization we have. 

The authorization we are working on is now $5,196,000,000 of which 
this $3.823.000,000 which is shown here has been funded. 

Senator Lone. Well now, you are right now working under that 
horizontal red line marked “available funds.” Your airplanes, are 
they that green line there below ? 

General Myers. Yes, sir. 

Senator Lone. Is it based on that, that on your bases you have spent 
only a little over $1 billion and you have obligated—how much at the 
present. time ? 

General-Myrrs. We have obligated $2,104,000,000, sir, at the present 
time. Actually, we have a new figure as of the 14th of June, a special 
report that we got in and it is approximately $2,200,000,000. It is 
about $100 million more than that [indicating on chart]. We have 
obligated approximately $100 million in the first 14 days of June. 

Senator Lone. And so you still have unobligated about how much, 
about half a billion ? 

General Myers. At the present time we have approximately $1,- 
600,000,000. 
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Senator Lone. Unobligated / i 

General Myers. Unobligated, out of $3,800,000,000. 

Senator Lone. Now, based upon that schedule, those dotted lines, or 
broken lines, I take it, would indicate what you estimate your schedule 
to be on obligated—that is again in the future. 

General Myers. Yes, sir. 

Senator Lone. And the amount appropriated would enable you to 
go ahead obligating funds as you propose to do about another 5 to 6 
months before these present funds would have been totally obligated ? 

General Myers. Yes, sir. We estimate it will be about the Ist of 
January before we have our present funds completely obligated. That 
is at an obligation rate of about $250 million per month. We did a 
little better than that in this period back here [indicating], and this 
$250 million is below what the Chief of Engineers says is our capa- 
bility. 

But, however, we have estimated that as being the reasonable capa- 
bility of doing the program in a normal manner and not in an expe- 
dited manner, but in a normal efficient manner. 

The impact of the 1953 funds will be felt about the Ist of January. 
It will be axxpromiately the Ist of January before, obligationwise, 
the impact of the 1953 funds will be felt and then it will get started 
slowly. We will have used up all of our present money and then it will 
go along about $250 million a month until—we think that we should 
have then sufficient experience and force organized so that in this point 
here [indicating on chart], along about in September of 1953, that is 
when we feel that we would get the impact of a first supplemental 
1953 program, for which funds would have been appropriated back in 

April, and we would be going along at a $300 million rate, and we 
would be waiting a little bit for the first supplemental funds. 

Senator Lone. What position would you be in if this present bill 
were not passed in the authorization, if you were to wait over until 
next year é 

General Myers. Well, if this present bill were not passed we would 
be unable to proceed with the expansion of our stations that is required 
here [indicating on chart |—we call them new stations, and the re- 
activation of stations. We would be completely stymied and we would 
lose this original time | indicating on chart }. 

Senator Lone. Based on the authorization passed, however, on the 
rate at which you have been obligating your funds, you could con- 
tinue to obligate funds as pl: unned up until about December or per- 
haps Janu: ary , based on that chart, is that correct ? 

ee Myers. That is right, sir, about the middle of December 

r the first of January. We would go ahead with our present pro- 
gram but it was geared only to 95 wings and we would not be able 
to do anything on our 1438. 

Senator Lone. What is that small blue line? 

General Myers. This line, sir [| indieating | ? 

Senator Lona. Yes. 

General Myers. That is the release of funds. I have talked about 
that in my statement. 

Now, as of June 1, 1952, we have released and our construction 
agencies are processing, Air Force programs totaling $3.192 billion. 
By August 1, 1952, the end of this fiscal vear, we expect to have $3.6 
billion released or S90 percent. The delay in obtaining release of funds 
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is due, primarily to two conditions (1) the necessity of reviewing the 


authorization and funds provides for the 95-wing program and ad- 
justing to the 143-wing program 

Senator Lone. You say “released.” That is cleared through the 
Bureau of the Budget but not appropriated or authorized by Congress. 
I don’t quite understand what “released” means. 

General Myers. Well, the delay in obtaining release of funds after 
Congress has appropriated them is due primarily to two conditions, 
first, the necessity of reviewing the authorization and funds pro- 
vided for the 95-wing program and adjusting to the 143-wing pro- 
gram. 

That is the condition last year of the program and funds have 
been passed upon on the basis of 95 wings, and we had to change 
the utilization of some bases and we had a reduction of the number 
anticipated on those same bases, so our whole fiscal year 1952, which 
is $2,073,000,000, of course, had to be completely reprogramed and 
revised. 

Senator Lona. Is there any reason why your plan could not con- 
tinue without full authorization or the full appropriation, the plan- 
ning phase of your program ? 

General Myers. No, sir. It can, if we obtain planning funds and 
authorization. 

The second reason for the delay in release is the review of appor- 
tionment requests to reflect these adjustments through Office, Secre- 
tary of Defense, and the Bureau of the Budget, and in many cases 
the necessity to obtain congressional committee clearance on required 
reprograming. 

Our obligation rate lags behind the Air Force release of funds by 
approximately 3 to 5 months. This time lag results from: (1) the 
processing of funding documents to the construction agencies (2) the 
processing by the construction agencies down to their field offices; (3) 
the usual 30 to 45 days required for the advertising and review of 
bids, and (4) the administrative procedures of obligating funds. 

Senator Lone. As I understand, you are speaking of the time gap 
between the time the services go ahead and the time you actually get 
the contract signed 

General Myers. From the time we send the forwarding document 
and say, “Here is the money to build,” from that time until we award 
the contract. 

As of June 1, 1952, our obligations total $2.104 billion against our 
over-all total of $3.823 billion of appropriated funds. We forecast 
that total obligations will reach $2.37 billion or 61 percent on July 
1, 1952, and $3.72 billion or 97 percent by January 1, 1953. This Jan- 
uary date is also the first date obligations will begin to reflect funds 
appropriated for the basic fiscal year 1953 program on the assump- 
tion that the funds are available by not later than July 1, 1952, as 
shown on the available funds line. 

Senator Lone. Actually the funds that were appropriated back in 
November 1951, isn’t that right? 

General Myers. Yes, sir. 

Senator Lone. At least the funds authorized at that time were 
adequate, then, to carry you almost up until January of next year? 

General Myers. That is 
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Senator Lona. As far as the funds available as against the obliga- 
tion of those funds. 

General Myers. Well, sir, if that program had been affirmed, had 
not been changed from 95 wings to 143 and we had not to take all 
the changes and adjustments and come back to Congress, and we right 
now still have requests pending for this reprograming of the fiscal 
year 1952 program, if that had not taken place, our obligation should 
have gone up along about there [indicating on chart]. 

In other words, November 1 , 1951, back: here [indicating] when we 
had the funds available, we should have had about 4 months, and 
then it started going like this [indicating on chart]. 

Senator Lone. The funds should have been obligated much more 
rapidly than they were, that is your feeling? 

General Myers. Yes, sir, they should have been, if we had not that 
change in the program. 

Senator Lon. You feel that because of the change in this program 
you obligated your funds more slowly than you otherwise would have? 

General Myers. Yes, sir. 

Senator Lone. Even though the change resulted toward spending 
more money in the long run. 

General Myers. That is right, sir. But, out of the 1952 program 
on specific bases in many cases we spent less money because we elimi- 
nated barracks—we had completely reprogramed it. 

In other words, allowance must be made for the time required to 
complete design, obtain release of funds, and obtain contracts. The 
bulk of the obligations will come after January because planning 
funds have not been available for this program nor was the pro- 
gram finalized to permit advance design until M: ay 1952. At a rate, 
built up to $250 million per month, We forecast that $5.020 billion will 
be obligated by July 1, 1953. At this time we must await the impact 
of a first supplemental 1953 program for which funds are assumed to 
be available about April 15, 1953, shown on the available funds line. 
The obligation impact of te first supplemental 1953 program will 
develop about September 1, 1953, when we estimate obligations will 
have reached $5.2 billion. From there we can proceed at the rate 
of $300 million per month which will be overtaken by the impact of 
the fiscal year 1954 program for which funds are assumed to be ap- 
propri: ated August 15,1953. The Corps of Engineers has stated that 
these obligation rates are well below their capabilities. Actually the 
rate is determined by the availability of funds. 

Senator Lone. Based on that chart, you are just on your way—in 
other words, you spent about $1 billion and have contracted obliga- 
tions for a little over $1 billion more and it is your guess that some- 
time in 1954, why, the obligations will exceed $7 billion. 

General Myers. That is Tight here [indicating on chart]. 

Senator Lona. And the congressional authorizations by that time 
will probably be greatly exceeding $7 billion, just based on your 
present forecast ? 

General Myers. Yes, sir. We estimate the total requirements for 
the 143 program at $9,400,000,000. That is our judgment. That may 
vary, certainly, a few millions, but as best we can guess the total will 
be $9,400,000,000. 

The rate of expenditure, shown in the green line, normally will lag 
behind the rate of obligation by 6 to 20 “months with an average of 
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12 months. This lag is determined by the type of construction and 
the site difficulties. Our expenditures as of April 30, 1952, total $1.113 
billion against the total available c an funds of $3.823 billion. 
We estimate that expenditures on June 30, 1952, will total $1.250 bil- 
hon or 32 percent of the funds sauna to date, and will reach 

.900 billion at the end of fiscal year 1953. They just lag about 12 
boaie, sir, on the average. 

Senator Lone. That line there [indicating] is the actual appropri- 
ation, is that correct / 

General Myers. That is our actual appropriations, yes, sir. This 
is what we have now | indicating] and this is what we forecast, $1,500,- 
000,000—depending on how much we have funded out that $600 mil- 
lion from title 5 that will go up. 

Now, we have another problem to present which I do not know 
whether Mr. Huggins referred to, the bases within the United States 
where, under the ground rules established by the Bureau of the 
Budget there is no authorization requested in this present basic fiscal 
year "1953 authorization legislation although there is a definite require- 
ment for the facilities to meet planned activation of units. 

General TimperLake. You did not cover it. 

General Myers. There are 37 of these locations within the United 
States that have zero authority and involving $89,172,000. The Air 
Force is requesting committee approval at this time to merge these 
new requirements with those already authorized in Public Law 155 
of last year so that the combined required programs may be prosecuted 
in an orderly manner but not in excess of the legal funding limitation 
by base, established in Public Law 155. Bergstrom AFB at Austin, 
Tex., is the first station in the program so affected and may be used 
as an example of the committee approval we need now. Public Law 
155 authorized $16,465,000 worth of construction. This is shown on 
this chart. It is necessary to increase the scope of the authorized 
armament and electronic shop by 7.500 square feet to meet require- 
ments, a 10,000 gallon lubricating oil storage facility is needed, and 
an additional small utility item is required. These items total $124,- 
000 and each comes within a general category authorized for Berg- 
strom AFB in Public Law 155 but is not included in the present basic 
fiscal year 1953 request. At Bergstrom, in the change from 95-wings 
to 126-wings, the dormitory requirement for airmen was reduced 
from 2,981 spaces to 2,000 spaces. 

Senator Lone. Why was that? 

General Myrrs. That was in line with the reduction in strength 
per unit in many of our units. It is also in line with the Air Force 
increase from 95-wings to 126, of about 50 percent, with only about a 
13 percent or 14 percent increase in personnel, so that in that program 
the strength of the various units was reduced, so that the barracks 
places that we had programed for the units of the larger strength were 
then overprogramed. 

Senator Lone. Well, that is confusing to me now and I don’t know 
that I understand it. You are expanding the Air Force so as to have 
more groups. Does that mean you are going to have less men in each 
group and less planes? 

General Myrrs. Less men but not less planes. 

Senator Lone. The same number of planes but less men. Now, does 
that mean, do I understand that at Bergstrom, Tex., where you had 
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previously planned to have 7,154 men that you now will have only 
929 men—— 

General TrmpertaKe. That is dollars. 

General Myers. That is, the dormitory spaces required, in addi- 
tion to what is there, can be reduced to 2,000 spaces under the 143-wing 
program. 

Senator Lone. How many men, for example, do you have in a wing 
as compared to the number you had planned to have in the wing orig- 
inally ¢ 

Colonel Sauispury. I think that I can explain that. In the 95-wing 
program, the old program, the fiscal year 1952 program, we had built 
into the 95-wing structure a mobilization potential. In that 95-wing 
structure we had cadres that could be used to expand to a larger force. 

In this ree 143-wing force, we have no mobilization potential 
whatever 

These minimum requirements represent actually what we have or 
actually require in units and in the support rere We are ex- 
panding about 50 percent in units with about a 13 percent increase 
in personnel. 

Senator Lone. Could it have been that you might have overpro- 
gramed in the first instance ? 

Colonel Satispury. Yes, it could have been in some areas. In the 
95-wing structure we had a structure which would accommodate select- 
ive service also, plus this mobilization potential. 

Now, in this structure of 143 wings we do not have the degree of 
sustainability that we would have in the 95-wing program. We just 
don’t have it. If we do go to war it means that we can fight for a 
period of time and then we will have to delay until our training starts 
turning out the people we do require. 

Senator Lone. Now, do you provide security for your base with 
airmen who in time of war would be members of combat crews? 

Colonel Sauissury. No, sir. No combat crew members. We don’t 
believe we can do that because particularly in SAC our combat crew 
members are going through a considerable amount of training and it 
is true not only there but in the Air defense program and in the 
Tactical Air Command. Our security is provided by other than com- 
bat crews. 

Senator Lone. This question has always occurred to me, that where 
there might be a great number of men who would be needed in time 
of war to perform acts that would not require a great amount of train- 
ing, where they might not. be needed, particularly on a stand-by basis 
in time of peace, I “wondered to what degree that type of training or 
planning might have been feasible prior to this time—in other words, 
in time of war you might need a lot more personnel whom you would 
not have on board or ordinarily available in peacetime. 

Colonel Sauispury. Yes, sir, that is true to some extent. 

Senator Lone. For example, I imagine that a jet pilof must be in 
the service at least 2 years before war breaks out if you want the pro- 
fessionally proficient man that you desire, while on the other hand 
there are many ground assignments that the Air Force might have to 
fill that would not require much training. 

Colonel Satispury, That is perfectly true. 
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Senator Lone. Do your plans call for filling in the ranks in some 
fashion, those positions that could be more easily filled? 

Colonel Sauispury. Yes, sir; and we can train that type of indi- 
vidual in a very short time. 

There is one other point I would like to make, Mr. Chairman, on 
this. We are in the process of assigning individuals and officers with 
more than one duty, which we did not in the 95-wing structure—they 
are given additional duties. 

Senator Lone. Of course, it seems to me that a group in peacetime 
could operate with a much smaller number of personnel than they 
would require in time of war, and also that in time of war when we 
had to expand the number of men, we could probably put up with 
some discomforts for a time, while acquiring additional barrack space 
and other facilities. 

I am trying to determine to what degree this planning has taken 
that into account. 

Colonel Sauispury. It has to some extent, but on the other hand, Mr. 
Chairman, in peacetime we have a lot of personnel requirement that 
we would not have in wartime. 

Overseas, for instance, there are functions like billeting and such, 
which is generated by the fact that you do have to take care of depend- 
ents also, while in wartime we certainly would not have that require- 
ment. So, there is a degree of balancing off. 

But, we have certainly taken that into consideration. 

General Myers. My point here, Mr. Chairman, is that this results in 
a savings in authorization of soemcoetnaatay $2,400,000,000 in which 
the new requirement may be absorbed. 

Senator Lone. What would your proposal be in that instance. You 
want authorization to transfer funds for that purpose ¢ 

General Myers. No, sir. We want the committee approval to com- 
bine this program | indicating on chart | which will not appear in the 
authorization bill, this amount, with what has previously been au- 
thorized and built, the items that are required most first, but not 
exceeding dollar authorization already authorized, and of course, not 
building ¢ any line items, such as does not apply to the stated language 
of the present authorization—we just want to combine the two pro- 
grams and do first things first so that we can do that and stay within 
the total and stay w ithin the language of the bill, rather than asking 
you to submit, let us submit reprograming at some future time. 

General TimperLaKe. That is particularly important, Mr. Chair- 
man, in that I don’t believe the committee will be here in Washington 
during this period between now and January, or only a very short part 
of that time. 

What we are asking for is normally done by writing letters to the 
committee and saying, “We decided we would like to change it this 
way. 

We would like to have the committee take a look at this thing at 
this time and give us clearance to pull these two programs together with 
the proviso we do not exceed the present authorization. 

Senator Lone. I don’t believe the committee would have any objec- 
tion to authorizing modifying some of those plans, where they have 
been authorized and where something else would be more appropriate 
than something you had planned to do previously, but we would not 
want to go along with some program where we would give you a 
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blank check. In fact, I doubt whether the Congress would go along 
on any program where you had a blank check. 

Supposing you had authorization for hangars and decided you did 
not want hangars and you went out and built tennis courts with that 
money ; we would object to that. 

In other words, we would like to know what you propose to do with 
the money and if it appeared to be a sound expenditure or a more wise 
expenditure than already authorized, the committee would probably 
approve it. 

General TrmperLake. Well, Mr. Chairman, each of these items ap- 
pears in our justifications. The bases were called by the House com- 
mittee zero bases, and they gave us authority to go ahead on this pro- 
cedure, and you will find there is a page with each and every one, except 
at the bottom of the page is “zero dollars requested,” so it does not 
appear in the bill. 

Senator Lone. At the time the money is allocated for those, I believe 
that the committee would probably like to know what you h: ave in mind. 
What would you do with the difference?) Suppose you save $2,000,000 
and you wanted to use $124,000 for reprograming—what would you 
do with the rest of it? 

General Myers. May I answer that, sir, by explaining that we have 
taken—this is our 1952 program [indicating on chart], our whole pro- 
gram and we have reviewed in line with our latest cost Judgments, 
based on, in some case, contract bids and in other cases on engineer- 
ing estimates, 

We have reviewed our whole program based on our latest informa- 
tion on the costs as the result of our experience and we have revised it 
to reduce these dormitories on many bases and to take care of other 
adjustments that we have, and the ups and downs are absorbed in the 
over-all program. 

In other words, this $2 million that would be saved here [indicating 
on chart | would be used to meet the deficiency on another base. 

Senator Lone. You propose to use the other $2 million or the re- 
mainder on some other base / 

General Myers. Yes, sir. 

General TrmBerLake. For authorized items, only. 

General Myers. Yes. 

Now, I have one other illustration that is a little bit different from 
the Bergstrom case, which is a relatively simple one because excess 
authorization exists to absorb the new items authorizationwise. The 
more difficult case is where no such excess authorization exists and 
where the new requirements, although not contained in this present 
authorization request, are nevertheless as equally urgent as the exist- 
ing authorization in the total amount of $46,558,000. This is shown on 
this chart. That is shown at the bottom, $56 million. 

The required basic fiscal year 1953 authorization totals $12,010,000 
for items of equally urgent priority to those already authorized. The 
program authorized by Public Law 155 cannot be reduced to absorb the 
new items. However, no construction funds have been obligated to 
date, unfortunately. In this case we request approval to merge the new 
items, all of which fall under a general category already authorized in 
Public Law 155, with the program authorized in Public Law 155. This 
would make a total program of $46,558,000, plus $12,010,000, or a total] 
of $58,568,000 to be prosecuted within the dollar limitation of $46,558 
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000 and allow us to proceed in an orderly manner on those itenis which 

can be obligated first. It is expected that the new authority and funds 
to the extent of the $12,010,000 will be obtained in the first supple- 
mental fiscal year 1953 program by April 15, 1953, and before we are 
able to obligate more than the $46,588,000 now authorized. 

Senator Lone. As I understand it, you had $46 million authorized. 
Do you have that much appropir: ated ? 

General Myers. We have $46.015,000 appropriated—no, wait a 
minute, I will have to look that up. I think we do have practically 
all of that. 

$46,162,000 appropriated. 

Senator Lone. Do I understand then that you would propose that 
where you find that there are certain things that you feel are needed, 
other things in addition to what you have already authorized, if you 
feel they are more needed than something that had been authorized 
previously, you should be able to spend some of that $46 million on 
that and come back later for an additional appropriation amount if 
necessary ; is that right? 

General Myers. Partially, sir. We want to combine only these 
items that we will present to you, that were zeroed by the Bureau of 
the Budget in reducing our program, we want to do first things first, 
first the ones that we can obligate first and, secondarily, those that 
are high priority, if there is any choice between what we can obligate 
and what we could not. 

I guess that isn’t very clear to you. 

Senator Lona. Well, where would the additional funds for those 
come from? For example, you have guardhouse, 6,000-square-foot 
guardhouse. The amount of money is $102,000. 

General Myers. Yes, sir. 

Senator Lone. Well, now, would that mean if you could not acquire 
the guardhouse right away or for some reason you thought you might 
like to wait until something else was acquired, you might apply those 
funds on a heating plant or an electrical distribution plan? 

General Myers. Yes, sir. 

Senator Lone. And come back in later for an additional appropri- 
ation for the guardhouse; is that right ¢ 

General Myers. No, sir; we come back in the first supplemental 1953 
for authorization for these new items and the amount of dollars for 
them. 

Senator Lone. For authorization after you had built them ? 

General Myers. That is right, for these specific items, but these 
specific items—— 

Senator Lone. You would not come back to authorize the guard- 
house, you would come back to authorize the heating plant which had 
already been built? 

General Myrrs. Yes, sir; because- 

Senator Lona. Well, wouldn’t that put this committee in the position 
of being confronted with a fait accompli, where you had already 
built something ? 

General Myers. That is why we are asking to look at them now as 
we go through the program on these 39 bases, if you would look at 
those and approve of those or take such exception as you see fit. 

Senator Morse. Does that mean if the Bureau of the Budget cuts 
you back you can use it, hypothetically, on that Portsmouth plant? 
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General Myers. Sir, the Bureau of the Budget said on this station, 
on Portsmouth specifically, “Y io have got $46 million authorized, you 
have got $46 million funded, but you cannot spend that much or 
obligate, anyway, until you can get another bill, so we are not going 
to authorize anything else any more’—unfortunately, the authoriza- 
tion for Portsmouth was zeroed, we got nothing for that. 

Senator Morse. And that zero was because they did not include, 
for example, the heating plant ? 

General Myers. That is right. 

Senator Morse. And did not include the guardhouse ? 

Generak Myers. The gu: ardhouse had already been authorized as a 
backed-up item of last year’s authorization bill. 

Senator Lone. And they did not include the sewerage or water 
distribution or did not include utilities. 

Senator Morse. You asked for them ? 

General Myers. Yes, sir. 

Senator Morse. You asked the Bureau of the Budget ? 

General Myers. Yes, sir. 

Senator Morse. They turned it down ¢ 

General Myers. No, sir: not each item, Senator Morse; they said 
we could if we could arrange with the committee, as far as they are 
concerned they thought they were important items and we should 
build first ones first but—by reprograming—but since the total at the 
station was more than we could build at that station, they figured, they 
zeroed this as far as putting in for additional authorization, but they 
went over the items and cleared the items. 

Senator Morse. I want to state this to you once more. Did the 
Bureau of the Budget approve $46,556,000—didn’t it ¢ 

General Myers. Last year. 

General TraBerLake. Last vear. 

Senator Morse. And Congress authorized, didn’t they 

General TimpBerLaker. Yes, sir. 

Senator Morse. And they included $105,000 for utilities -—— 

General TimpBerLaKe, $12,000,000 total. 

General Myers. That is right. 

Senator Morse. It included $12,000,000 total but when broken down 
to specifies, they amounted to those items up there in the last column 
| indicating on chart | for utilities and the rest of them. 

General Myers. Yes, sir. 

Senator Morse. So you included these [indicating ] ? 

General Myers. Yes, sir; that is right. 

Senator Morsr. You never got this author ized by the Congress or 
the Bureau of the Budget either, did you | indic ating | ? ¢ 

General Myers. Not these specific line items, sir. But, now, the case 
of the pavement here on this chart [ indicating | 

Senator Morse. Let us stay on this chart, please. But, the Bureau 
of the Budget did authorize each one of these [indicating] and so did 
the Congress, didn’t it ? 

General Myers. Yes, sir: the Congress authorized $46,000,000— 

Senator Morse. In other words, $46,558 .000, havalicen down in terms 
of these specifics 

General TimBertake. No, sir: general items. 

Senator Morse. Where do you get your specifics ? 
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General Myers. Those were on the back-up books when presented, 
and when we presented the items and you authorized in general lan- 
guage we felt we must stick to these specifics unless given permission 
to deviate. 

Senator Lone. What you are showing on the charts for Portsmouth, 
what you are getting and what was left out, I gained the impression 
from that that they appeared to be leaving in the items that were 
most necessary for the operation of that base and taking out items 
that they thought might not be so imperative. 

General Myers. No, sir. Last year, this is what we asked the Bureau 
of the Budget for [indicating on chart] and this is what. we asked 
Congress for. 

Now, this year we feel these additional items are needed, justified by 
the fact—in other words, we got authorized 530,000 square yards of 
epron last year and that is all we are asking for. Now, we want to 
take care of a 2-wing base and we need 320,000 yards. 

Senator Lone. The point I had in mind—if vou were hard-pressed, 

which would you need the most, the runway or the apron? 

General Myers. Sir, we would h: ave to have them both and the point 
is that in normal construction practices, the economical way to do this 
would be to let one bid for both of these instead of letting a contract 
this year and another contract next year. In other words, the pave- 
ment contract would be combined into one. 

Senator Morse. What you are really asking for is $12,000,000 in 
round numbers, now; approval of that and appropriation now, over 
and above what the Bureau of the Budget has authorized? 

General Myrrs. No, sir. 

Senator Morse. What are you arene for? 

General Myers. We are asking, sir, for committee approval to use 
the $46,000,000 plus $12,000,000 nk of work, to pick and choose 
and do only $46,000,000 worth.. 

Senator Lone. General, the thing that confuses me is that if this 
committee authorized a base—and we have a lot of items that we au- 
thorized as more or less optional items on that base well, let us Say 
that if you went ahead and built everything but the runway we cer- 
tainly wouldn’t have any choice about whether to build the runway 
or not. on that base. So, in effect, the service certainly could put us in 

position where we would have to authorize the remaining 3$12,- 
000,000. That is the result if the things of lowest priority were built 
first; we would have to authorize the highest priority because, having 
built the—— 

General Myers. No; certainly we are not going to do that. We are 
going to do first things first. We will build pavement systems first. 

Now, Congress would be in this position: that you have given us 
tentative approv: al or you are giv ing your committee approv: al to £o 

ehead and do $46,000, 000 work. Now. it works out both w: ays, bec ‘alse, 
if you did not give authorization for any more of that, we just do not 
do it and we end up with doing the first things first out of the sum— 
in other words, we will end up with a better base if you do not give us 
that flexibility now 

Senator Lone. May I ask who in the world could have possibly left 
utilities out in planning a base ? 

General Myers. Well, we did not. sir. We had a lump-sum item 
there for utilities last year. 
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Senator Lone. How about the heating plant? Who could possibly 
have left the heating plant out in building a base at Portsmouth, 
N. H.? 

General Myers. The base was not closely enough planned at Ports- 
mouth, and this was a catch-all item and it authorized us to build a 
heating plant, sir, which we needed. 

Senator Lone. The $2,700,000 authorized you to build a heating 
plant ‘ 

General Myers. Yes, sir; authorized to build any utilities under 
the language of the bill; but, when we get down to planning in detail 
and getting estimates from the engineers, we get a total for utilities 
of all of these [indicating on chi art} plus [indicating], and we tried 
to delineate these major items of utilities such as your heating plant 
and electrical-distribution system and your water-distribution system 
and the various utilities, why, we lumped the balance of the utilities 
here | indicating]. 

Senator Morse. One more thing. Last year you asked for an 
authorization for ] oe N. H., for $46,558,000; didn’t you? 

General Myers. Yes, s 

Senator Morse. And in your authorization request you listed spe- 
cific sas I see them there in that column [indicating], starting out with 
officers’ mess—these are the specifics ? 

General Myers. Yes, sir. 

Senator Morse. Now, when you came to build Portsmouth, you 
discovered that you misealeul: ited on oadlition 3 in a total of $12,000,000, 
So, what this turns out to be is that you want now to have approval 
to Zo ahead and build that S12.000,000 worth of material or installa- 





tion, eliminating for the time being, until you come in with a supple- 


mental $12,000,000, the specifics you asked for last year; postpone 
those until such time as it take you to gel your suppleme ital. I 
that right ? 

General Myrrs. That is correct. We will defer items over here 
[indicating | until we can me in and get funds next year. 

Senator Morse. And it is your assumption—and vou are probably 
correct—that, if you hadn’t miscalculated last year in the utilities 
and Oo ther iten : totali oy S12.000,000, you woutk either have a k al ror 
$12,000,000 or you would have reduced the figures of the specifics you 
would ask for authorization for some 312,000,000 ¢ 

General Myers. Yes, sir: we would either have to get the additional 
S11? OOOO000 or Aes ive to adj ist apis whole prograin, 

senator Mo Your prob] ‘mis ret lly one of try Ing to rectify this 


failure last war eg tsingeelt tly due toa tack of time, to break Portsmouth 
down. 

General Trupertake. Senator, it is not altogether utilities. There 
are some apron items over there | indicating on chart]. 

Senator Morse. But all of these you did not have in your specifics 
last year. What did the Bureau of the Budget say about that / 

General Myers. The Bureau of the Budget authorized us to present 
this for congressional committee approval. ‘They concurred in this, 
as I said before. They said: “You cannot obligate all of that fund 
before April 15; so, there is no use giving you any more authoriz: ation, 
but we authorize you to ask the committee for aupprov al to merge these 
two programs within the present authorization.” 

Senator Morse. Why couldn't you obligate it? 
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General Myrrs. At Portsmouth, as an example, sir, we haven't got 
the land yet, sir. We have had a lot of controversy, as you know, 
about the land up there, and much of the work could not even be 
planned until we could get the land. So, we are in the stage now 
where we have got approv val on the land and we are about to go ahead, 
but between now and April we could not possibly complete our designs 
and obligate this much money. 

General Trupertake. Senator Morse, this might not be the best 
example, but on most of the 39 bases, which we call zero bases, it is 
a modernization of the base to increase its utilization. You will find 
as we go through the justification, that where we put in an Air De- 
fense unit on one, we are asking that and would rather build that and 
leave out something else. So, it is not altogether poor planning on 
our part; there is also increased utilization and modernization. 

Senator Lone. Of course, what we are doing or what you are asking 
for, in effect, is to give you additional authorization, because when 
this committee tells you to go ahead and use your funds in that fash- 
ion—and, if as you say, at this moment you are not able to acquire the 
lands to extend the runways; you are having legal difficulties—still 
there is no doubt that the committee is obligated to go ahead with 
approval when they agreed to go ahead and do it in the first place. 

General Myers. Well, Mr. Chairman, you are not giving us any 
more authorization dollarwise, and we cannot exceed this total here 
[indicating], by law. 

General TIMBERLAKE. Nor authorization languagewise, sir. 

Senator Lone. Of course, you can always come back and ask for 
more authorization. Now, the best example I can give of what I 
mean—and it is not likely to be that way—but if for some reason you 
are not able to go ahead and obligate your funds, and because you could 
not obligate that or contract for that immedi: itely, you proceeded to 
go ahead and build a lot of other things that we had authorized on 
the basis that you now recommend, there is no doubt we would have 
to go ahead and authorize the construction of the vital items such as 
the runway or the necessary maintenance facilities that might come 
along later on. 

General Myers. I see what you mean. 

Senator Lone. If the base could not operate without them, there 
wouldn’t be any choice. 

General Myers. But, Mr. Chairman, we certainly would not do a 
thing like that. And we have to build the pavements first and the 
aprons first and we will have to build fueling facilities and we will 
have to build barracks. Now, we can defer other items, but we will 
build the operating facilities first. 

Senator Lone. Of course, our alternative to that would be for you 
to give us the items in the amount of $12,000,000 that you believe 
should be deferred sometime, and we might reduce the authorization 
by that amount and put the other items in for you which you want to 
do at the present time. 

General Myers. We can furnish you that information, sir. We 
revised our program and are working on it right now with the engi- 
neers to find out which of these items we do want to be programed. 

Senator Lona. I do not see anyone representing the Navy at the 
moment, but I was somewhat resentful when I was asked to give my 
approval to the construction of a—it was at a radar installation, or a 
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direction-finder installation, moving it from one site to the other, and 
I thought it might not be justified and should be postponed and 
eventually they might not have to spend it. It had served in the pre- 
vious emergency, and I thought it might serve again, and I withheld 
approval and Senator Saltonstall did, and then we were told that it 
had already been done and they had spent the money and were asking 
to have authorized something that they had already done. I do not 
want to be confronted with that type of situation again. 

General Timpertake. It was made quite clear to the Bureau of 
the Budget that this was an obligation by Congress to do something 
later on. They were doing their best to keep down the authorization 
to be requested and felt that administrative details such as this could 
be ironed out. Unfortunately, I think the Congress is going to recess 
for a period, and there is no way of ironing it out by the regular pro- 
cedure of writing letters during the interim period. 

Senator Lone. We will certainly consider it. I believe we under- 
stand what you have in mind. 

General Myers. That is all I have. 

Senator Lone. Does that « ‘comple te your presentation ? 

General Trmpertaker. No, sir; we have a little short item. It is the 
matter of criteria we used in building up this program. General 
Brownfield can present that to you. He has some charts showing— 
or we can submit a statement and photostats showing these diagrams. 
If you have the time, he can run through it. 

Senator Lone. Let him proceed. 


STATEMENT OF BRIG. GEN. RALPH 0. BROWNFIELD, DEPUTY 
DIRECTOR OF INSTALLATIONS, AIR FORCE 


General Brownrietp. Mr. Chairman, I am Brig. Gen. Ralph O. 
Brownfield, and Lam the Deputy Director of Installations for the Air 
Foree. 

The purpose of this portion of the presenti ition is to present some 
of the more significant criteria which were used in the development 
of the Air Force fiseal-year-1953 public-works program to meet our 
requirements. This criteria is applicable to title ILI of the bill orig- 
inally presented to the House Armed Services Committee and will 
indicate the steps the Air Force took to make a minimum program. 
In the preparation of this requirements program, the Air Force re- 
duced the criteria to provide only the minimum required facilities on 
bases required to meet the activation dates of scheduled units. Con- 
tinuing effort is made by the Air Force toward the refinement of all 
of our criteria to the end that the criteria is held to an absolute mini- 
mum without sacrificing operational capabilities. In this program, 
however, we reduced our requirements to a point where we did sacrifice 
operational capabilities and then had to further reduce to meet guid- 
ance pointed toward a reduced authorization bill. 

I am speaking now of our total required fiscal year 1953 authoriza- 
tion—not what is included in the bill before the committee which is 
the first increment of our program. I have a number of charts which 
will present the criteria used as a basis for this requirements program. 

Senator Lone. General, you still have not reduced it to: anything like 
we have done on these NATO fields, which, I understand, are reduced 
far below the standards proposed here. 
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General BrownrreLp. They are not being built to the standards 
here. As I go through, I think you will be impressed with the reduc- 
tions we have made. 

These charts present the required amount of each particular facility, 
indicate the dollar amount to which the criteria was reduced on a 
minimum program, and then the dollar amount contained in the 
present public-works bill. 

My first chart will illustrate in general the types of material we use 
for construction and the essential differences between permanent 
25-year construction and semipermanent 10-year-life construction. 
In general, we use the material which is the most economical and which 
will satisfy minimum functional and structural requirements. We 
provide no ornamental features. We utilize wood frame or masonry 
construction for one- or two-story facilities and use noncombustible 
types of construction where required for fire safety or special func- 
tions. When provided, we utilize plaster board or similar material for 
interior walls. We provide good quality mechanical equipment, such 
as electrical, plumbing, and hardware items. In special cases, such 
as test facilities, laboratories, powerhouses, or other similar facili- 
ties, we make exceptions in the types of materials used to insure that 
the facility will accommodate the mission. In permanent 25-year-life 
construction, we provide floors of hardwood or composition material. 
Our wiring and plumbing is concealed; the siding is double thickness; 
we paint the interior walls and trim and the exterior unfinished sur- 
faces; the roofing is of heavy composition shingles or built-up roof; 
the foundation is continuous. In our semipermanent 10-year-life 
construction, the floors are unfinished concrete or wood; the wiring 
and plumbing is unconcealed ; the siding is of single thickness except 
where climatic conditions prevent; we do not paint the interior walls 
or trim; the exterior unfinished surfaces are painted; the roofing 
is of light composition shingles or built-up roofing; the foundation 
consists of slabs or piers. 

We utilize permanent 25-year construction on all bases which are 
demonstrably permanent to accommodate the permanent strengths 
and for Reserve Force construction. We use semipermanent or 10- 
year-life construction at all other bases and to provide the additional 
build-up required on permanent bases for the increased strengths 
above the permanent strength. 

Senator Lone. You speak about semipermanent as having a 10-year 
life. That does not necessarily mean that these buildings would not 
last beyond 10 years; does it ? 

General BrownrieLtp. No, sir. With proper maintenance, they 
would remain forever, you might say. 

Senator Lone. It is my recollection that you had quite a contro- 
versy over some buildings in my State just recently where we were 
told the life would be about 5 years and it has been 10 years that they 
have been in service. 

General Brownrietp. Yes. However, your maintenance over a 
period of years would be excessive to keep them up; it would be ex- 
cessive. 

Senator Lone. Yes. 

General Brownrietp. The Corps of Engineers, based on these two 
standards of construction, have estimated the cost and priced the items 
in the Air Force fiscal-year-1953 program based on prevailing prices 
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as of September 1, 1951. All pricing in the program is from the na- 
tional-average unit pricing furnished by the Corps of Engineers with 
the following exceptions: 

(a) ‘Troop housing prices: The costs of bachelor officers’ quarters 
and airmen’s dormitories were established by the Bureau of the Bud- 
get and used world-wide. The comparison is as follows: 


‘orne of 
i aoe Bureau of 
v eers 
ngineers Ridaet cost 
cost 
Bachelor officers’ quarter 
25-year ; $6, 350 $8, 00 
10-year 6, 100 5, 500 
Dormitory 
25-year 2, 020 2 000 
10-year 1, 940 1, 940 


(6) Certain overseas areas where, as stated previously by Mr. Hug- 
gins, adjustments were made in the overseas cost index furnished by 
the Corps of Engineers. 

(c) The prices shown on the French Moroccan stations were devel- 
oped as a result of experience by the Corps of Engineers and origi- 
nally entered without a factor. Establishment of dollar limitations 
on these stations required the introduction of a factor less than one 
as previously explained. 

On my next chart I have listed those facilities which we had not 
generally programed in title III of the fiscal year 1953 public works 
program. These items which were omitted consist of bales, ice plants, 
community centers, post offices, field houses, gymnasiums, bus stations, 
NCO clubs, officers clubs, guest houses, Red Cross facilities, sidewalks, 
outdoor athletic or recreational facilities. 

Senator Lone. Those types of items were taken out? 

General BrownrieLp. They are not in our program, except as we 
have put in the exceptions here. 

We do have two exceptions in our program on outdoor recreational 
facilities in that we have programed swimming pools at two of our 
north African bases due to 120-degree temperatures and the non- 
existence of any recreational facilities in the area; in addition, we 
have provided ice plants at three of our north African stations. Un- 
der ground rules these exceptions have now been deferred to first sup- 
plemental. 

It is interesting to note on these charts the relationship of the per- 
centages for the total fiscal year 1953 requirement and the dollar 
amounts requested in the bill. For instance, airfield pavements repre- 
sent 24.8 percent of our total fiscal year 1953 requirement in the United 
States but when we reduce to our authorization request in title III, 
the percentage of the total used in pavements increases to 31.3 percent. 
Similarly the POL, communications and troop housing categories 
show a higher percentage in the authorization bill while maintenance, 
administrative and community, medical and test facilities are reduced. 

The next chart indicates the same comparison in overseas areas. 
Here again, you will note that pavements, POL and communications 
have increased in percentage in the authorization bill while mainte- 
nance, family housing, administrative, community, and medical facili- 
ties have reduced, These charts indicate that in any reduction, strictly 
operational requirements take precedence on retention. 
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Senator Lone. I want to get it straight in my mind. What is that 
gray line there on the chart, on “pavements,” for example ? 

General Brownrievp. The gray line is the fiscal year requirements 
on that, sir, in the original program the pavements contained in the 
program amounted to "25.9 percent of all of the authorization which 
we desired, but when we reduced the program the pavements become 

31.9 percent, which was—well, it shows the importance, in other words, 
they assume a greater proportion. 

Senator Lone. You did not reduce on the pavement, then. 

General Brownrietp. That is right. It just takes a bigger slice of 
the money. 

Senator Lone. What is POL? 

- General Brownrrerp. That is fueling, the hydrants and tank farms 
and so on. 

Senator Lone. And, that assumes greater importance or relatively. 

General Brownrretp. That is right. 

Senator Lone. The items of major reduction 

General Brownririp. The aircraft maintenance had to be cut back. 

Senator Morse. Well, what about that? 

General Brownrievp. I will explain that. 

Senator Lone. Of course, housing took the major reduction, did it 
not? 

General Brownrietp. Family housing went out; administrative 
went down; research went down; medical went down and shop went 
down and port facilities went down. 

Senator Morse. Well, on aircraft maintenance, that would be false 
economy. 

General Brownrietp. Well, you finally reach the irreducible min- 
imum. 

Senator Morse. And if you do, you haven’t got a plane that is 
maintained, either. 

General Brownrteitp. That is correct. In other words, as T said, 
we did sacrifice operational capabilities in this program. We are 
taking a definite risk. There is no question about that, sir. 

General Myers. The maintenance was not eliminated, but we re- 
duced it. 

General Brownrietp. We can maintain airplanes in the open, but 
it would be much better if you have cover. 

Senator Lona. Well, of course, you might get by with three hang- 
ars where you had pl anol to have four. 

General Brownrievp. That is correct and we have done that in 
some cases. Later on, I will point out in much detail what we have 
done. 

Senator Lona. Well, of course, during the last war, didn’t you get 
by in many instances with facilities you regarded as not completely 
desirable, they being much less than you would like to have had, but 
they were the best available for the moment. 

General BrowNrievp. Well, sir, always when you do that, every 
time you do that, you reduce efficiency of the aircraft and the crew. 
In other words, you could get more out of them with better facilities. 

Senator Lona. Yes. 

General Brownrievp. That next chart illustrates our pavement 
criteria for our air bases. We build pavements to carry two gross 
loads. The heavy pavement will support 400,000 pounds on eight 
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wheels or 200,000 pounds on four wheels while our lighter pavements 
are built to support 50,000 pounds on two wheels. For a heavy 
bomber wing, we require a runway 800 feet wide by 10,000 feet in 
length, and taxiways 100 feet in width. To park a heav y bomber 
wing, we require an apron consisting of 505,000 square y yards; for 
medium bombers or transport wing, we require a runway 200 feet 
wide by 9,000 feet in length with taxiways 75 feet wide 

Senator Lone. When you speak about 300 feet, that is the width ¢ 

General BrownrFietp. That is correct. 

Senator Lone. To visualize it, that is about the width of a football 
field. 

General Myers. The length of a football field. 

Senator Lone. Yes, that is right. 

General BrownFrevp. The length, that is right. 

Senator Lone. That requires a safety factor. 

General BrownFievp. That is right, it builds in a certain amount of 
safety, that is right. Now, that does not take care of crosswinds or 
any trouble with tires that you might have, such as if tires would blow 
out or something. 

Senator Lone. How thick is that pavement of that type? 

General Brownriretp. That would vary entirely on the base. When- 
ever you put runways in the north where you have frost, you have to 
build deeper. If you have a good hard surface, it need not be so 
deep. 

Senator Lone. What is your standard for that tvpe? 

General Myers. It depends upon the bearing value of the soil. 
Ordinarily the strength of these payments is the same for either 
medium bombers or heavy bombers, because the unit pressure is ap- 
proximately the same for either airplane. When we have an ordi- 
nary base, a CBR ratio, that is, California bearing ratio of about 10 
or something like that, you would require 18 or 20 inches. Of course, 
it will depend upon the type of material that it is built of, and it 
might be in the order of 3 feet, perhaps, or less. As I think any of 
you gentlemen know, or your technical staff knows, it depends entirely 
on the bearing value of the soil and the type of material you have to 
build the pavement with. 

Senator Lone. We gained the impression that you are estimating 
on the basis of $12 per square yard on almost all bases. Now, appar- 
ently, there is no attempt made there to estimate whether that par- 
ticular base is going to require a lesser thickness of concrete. 

General Brownrie_p. That is an average price, sir. If it requires 
more, it will run above that, and it might be below that. That would 
be the national and average price. 

Senator Lone. Is that based on your actual experience / 

General Brownringp. Based on the Corps of Engineer experience. 

General Myers. And it includes the classification of other things 
than just the pave ment. It includes the drain: ige and it includes your 
overrun, 1,000-foot overrun from each end of the runway, and your 
shoulders and all of that. Per! Maps the national average for pave- 
ments, for heavy-duty pavements, is on the order of $8.50 or better 
for just the pavement. portion. 

Senator Lone, That includes certain things in addition ? 

General Myrrs. Yes; drainave and overrun and all of that. 

Senator Lone. Does it include clearing and grading? 











106 MILITARY AND NAVAL CONSTRUCTION 


General Myers. Yes; normal grading and clear. Where you run 
up to a big cut or uphill, we try to estimate that separately. 

Senator Lona. All right; proceed. 

General Brownrieip. To park a medium bomber or transport wing, 
we require an apron of 570,000 square yards, or for a two-wing 
medium-bomber base we require an apron having 1,115,000 square 
yards; for a fighter squadron we require a runway 150 feet wide by 
8,000 feet in length with 75-feet-wide taxiways. To park a fighter 
squadron we require an apron of 49,000 square yards. It should be 
noted that these runway lengths are based on the performance of our 
aircraft and are calculated for sea level with an average temperature 
of 59°. It is necessary to increase the length of runways with either 
a temperature or elevation increase. On training bases we allow an 
additional length for a safety factor. In this program we have gen- 
erally included runways or additions thereto to meet. the criteria as 
outlined in this chart with the following exceptions: 

(1) On a currently operating inst: allation where the aircraft now 
being operated requires a widening of the runway to meet this criteria 
we have deferred the widening to subsequent years. Cross runways 
are required on B-47 and training-command bases. However, in this 
program, in order to reduce the totals, we have postponed these cross 
runways on tactical B47 bases to subsequent years. Operational effi- 
ciency of these units will be affected by the nonprovision of these 
cross runways. The cross runways, as well as parallel runways, are 
being provided on training bases, which greatly increases the utiliza- 
tion of this type of base and reduces the ‘humber of new bases which 
would have been required to carry the increased training load. 

Senator Morse. That is the safety factor. 

General BrownFreLp. In high cross winds you need that cross run- 
way. 

Senator Lone. And they could not operate ? 

General Brownrtep. If the winds become high enough, they would 
not operate. 

Senator Lona. Is the B-47 the new jet bomber ? 

General Brownrre.p. That is correct; the Boeing. 

Senator Lone. If it was in a cross wind without the cross runway, 
he could not get down ? 

General Brownrretp. Well, if he was caught out there, he could 
come in on a chance. 

Senator Lone. But you don’t recommend it? 

General BrownrFtEp. No, sir. 

Senator Lone. In other words, your orders to him would be that 
he should come in somewhere where he would not have to make a 
cross-wind landing. 

General Brownrtetp. In other words, say, if you had a sudden 
storm with a terrifically high wind, with a wind that shifts, we would 
not recommend it. 

Senator Morss. Then it is a safety factor. 

General BrownFieE_p. That is right. 

Now, on medium-bomber bases, we have not provided the total 
oe nt for aprons in this program in that we are providing only 

3.000 square yards for a two-wing base against the requirement of 
1, 1 5,000 square yards. The additional apron will be required in 
subsequent programs. ‘This temporary reduction is possible this year 
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because full requirements are not being provided in this program for 
refueling and maintenance areas, and | a definite sacrifice of “mobility 
of the aircraft on the aprons is being accepted. This is not desirable 
but is being accepted to reduce our program. 

Senator Lone. What damage would occur from using those aprons, 
not having the aprons you w ant ? 

General Brownrretp. Well, sir, when you don’t have sufficient 
aprons to move those airplanes—well, you must have some clearance 
for the pilot, where it is hard for him to estimate where his wing 1s 
with regard to some object, we need to have some clearance as a satety 
factor. 

Senator Morse. What are you cutting out on this ? 

General Brownrietp. We have reduced the $1,115,000 to $723,000. 
Now, that reduction is possible because we are accepting this calculated 
risk for the time being. 

On oversea bases, our apron requirements are varied for the dis- 
persal required to provide some security, and each base requires a 
special study. 

We provide high-intensity runway lighting on the main instrument 
runway of all our bases, and often on other runways as well where 
their use requires such installations. 

This next chart illustrates the fuel storage and dispensing facili- 
ties on our bases. We are providing improved methods by us of high- 
speed hydrants and high-capacity systems. Our fuel- storage criteria 
provides only for 15 days’ total supply. for the units concerned in the 
United States. Fora heavy-bomber wing consisting of a wing head- 
quarters and 3 squadrons, we require 1,500, 1,000 gi allons of under ‘ground 
storage and 210,000 gallons of aboveground storage to be dispensed 
through 30 hydrants. This is one hydrant per heav y aircraft. For 
a two-wing medium-bomber base consisting of a two-wing head- 
quarters and 8 squadrons, we require 4,000 000 gallons of underground 
storage and 4,914,000 gallons of aboveground stor age to be dispen ised 
through 44 hyd ‘ants. That is one hydrant for each three airctaft. 

On a fighter squadron base, we require 100,000 gallons of under- 
ground storage and 189,000 gallons of aboveground storage to be 
dispensed through six hydrants. This is one hydrant per four air- 
craft. In order to reduce this requirements program and at the ex- 
pense of operating efficiency, we are not providing the full amout of 
hydrants required in that we have restricted our program to not to 
exceed 50 percent of hydrant requirements in the continental United 
States, taking into account all of those that have been obtained in 
previous programs. We are further restricting provision of hydrants 
in this program to Strategic Air Command bases, Air Defense Com- 
mand bases and one training station (Pinecastle). Generally over- 
seas, we have provided hydrants in oso ince with the basic cri- 
teria except that in some cases the number of hydrants has been 
reduced based on the mission of the base. 

Senator Lona. I was just wondering if you had those storage fa- 
cilities spread out; can they be spread out to anticipate possible attack ? 

General Brownrtetp. It is an automatic dispersal by the very na- 
ture of it, and of course the storage is elsewhere and it is piped in and 
there it doesn’t have the safety—however, sir, there is some dispersal, 
the hydrants 
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Senator Lone. Well, what is your best estimate as to the enemy 
knocking out those bases, the ones that have enormous fuel storage? 

General Brownrretp. Well, sir, of course, a lot of that fuel storage 
is underground, buried. 

Senator Lone. And an attack by air would not be likely to knock 
them out? 

General Brownrietp. Well, not likely by air, but an atomic 
bomb——— 

Senator Lone. Well, I do hope that in your planning you have 
taken into account the capability of the enemy, what they ‘an do 
if they try to attack us by surprise, whether they might redbhe out 
or put out of kilter enough to prevent us from using the bases that 
we are depending on. 

General TrwperLake. Off the record. 

(Discussion off the record. ) 

General Brownrievp. The next chart illustrates our criteria for 
communications and navigational-aids facilities. Communications 
and navigational-aids fae ‘ilities are required to provide effective com- 
muneations for the positive direct control of long-range strategic Air 
Force operations and to provide for the efficient operation of an all- 
weather Air Force and general safety in flight. As a typical example 
of our communications requirements, we have illustrated on this chart 
our criteria requirements for a communications building for a heavy- 
bomber base, a two-wing medium-bomber base, and a fighter-squadron 
base. The communications building is the communications center of 
the base and includes telephone, telegraph, radio, teletype, and all 
other forms of communications. In general, this program provides 
all communications and navigational-aids facilities according to cri- 
teria. On this chart, we have also given examples of our “criteria 
for operational facilities. Operational facilities include all items re- 
lated to administration, control, and protection of flying activities. 
An operations building for a heavy-bomber wind requires 21,500 feet ; 
for a two-wing medium-bomber base, the same amount is required, 
while a fighter “squadron requires 5.250. We have reduced these facil- 
ities in this program and are providing only 7,074 square feet for a 
heavy-bomber wing and a two-wing medium-bomber base, and are 
providing only 4,374 square feet for a fighter squadron. The addi- 
tional space must be provided from existing facilities or in future 
programs if the unit is to operate properly. 

Senator Lone. As I understand it, that is based on the theory that 
those facilities would be expanded in the event of a full-blown emer- 
gency. 

General BrownrteLD. That is right and, as I say, the additional 
space must be provided from existing facilities or in future programs 
if the unit is to operate properly. 

Now, the next chart covers aircraft maintenance facilities and we 
have listed on this chart a number of examples of this type of facility. 
For a heavy bomber base, we require a hangar of 150,000 square fee, 
for a two-wing medium bomber base, we require two hangars of 
135,000 square feet each; and for a fighter squadron, we require a 
hangar of 20400 feet. In this program, however, we have pro- 
gramed for only one heavy bomber hangar while for medium bomber 
bases, we have asked for, at the most, authorization for only one hangar 
at any base. We have also included in this program a limited number 
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of multipurpose maintenance docks for the Strategic Air Command. 
We are asking authorization for 68 multipurpose maintenance docks— 
12 for overseas and 56 in the United States. ‘These maintenance docks 
will accommodate two medium bomber aircraft or one heavy bomber. 
We have programed these docks in the continental United States to 
provide them at medium-bomber or heavy-bomber bases in cold cli- 
mates. The lack of these docks at the other bases will have an adverse 
effect upon the combat efficiency of the units concerned. We have 
programed maintenance docks overseas to provide three each at four of 
the northernmost Strategic Air Command stations. Again, this small 
number will have an adverse effect upon the combat efficiency of the 
Strategic Air Command bases concerned. 

Senator Lone. How would you propose to do the maintenance with- 
out those docks‘ First, tell us what multiple maintenance docks are. 

General BrowNrieLp. Sir, it is a structure which covers the wings 
and the tail sticks out in the open. 

Senator Lone. Something like a nose hangar ? 

General Brownrieip. Yes, that is right, a nose hangar is another 
term: yes, sir. 

Senator Lone. You can get the engines under it but not the entire 
plane. 

General Brownrievp. In this particular case, the wing also goes 
under it. It isa hangar, to a large degree, but not covering the whole 
area, 

Senator Lone. I believe you have an item of about $80,000,000 for 
hangars without designating the location. 

General BrownrieLp. That is the multiple-purpose docks. 

General Myers. The locations are designated. 

General BrownrieLp. They are designated, every one of them. 

Senator Lone. Where do they get that name, “multiple purpose” / 

Colonel Bacon. It gets its multiple purpose name from its capa- 
bility to take the C-124, the B-50, the B-29, the B-52; it is not con- 
tined to one specific aircraft. 

Senator Lone. Proceed. 

General BrownrieLp. Many of our aircraft maintenance shops have 
been deferred to the supplemental program. Most of those included 
in this bill for large stations have been held to 40,000 square feet. 
Armament and electronics shops have generally been programed to the 
required 30,500 square feet. Squadron maintenance shops have gen- 
erally been held below the criteria except for the fighter squadrons 
where the criteria is considered the irreducible minimum. 

This chart also illustrates an example of our training facilities. 
These facilities provide classrooms, bomber-trainer buildings, flight 
simulator buildings and other similar types of facilities. Although 
most of this training work in the initial stages is carried on at train- 
ing stations, facilities must be provided in order that it may be con- 
tinued for personnel even after they reach their operational bases if 
they are to maintain their proficiency. For a heavy bomber base, we 
require 47,864 square feet of training and academic space; for a two- 
wing medium-bomber base, we require 70,000 square feet and for a 
fighter squadron, we require 4,500 square feet. 

Senator Lone. While we are on that, would you give us your specifi- 
cations for your wash racks? Do you have the specifications ? 
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General Myers. Yes, sir; we could furnish that, sir.. We have re- 
cently completed that. We had quite a study on it. 

General BrownrieLD. In this program, we have not provided this 
required space in that we have programed only approximately 20,000 
square feet for heavy- and medium-bomber bases. On the fighter, we 
have provided 4,500 square feet. 

This next chart gives a typical example of the method used in cal- 
‘culating our requirements for airmen housing. In general, we provide 
dormitory-type cubicle barracks for airmen at 72 square feet per man 
except at indoctrination centers where we provide open bay barracks 
and when required, the footage is reduced to 60 square feet per student 
for carrying peak loads only. On our permanent bases, dormitory 
spaces are provided at the rate of 80 percent of the permanent strength 
plus 100 percent of the additional build-up strength. All require- 
ments are adjusted to reflect any available troop spaces and available 
or programed family units on the base or in the area. On our semi- 
permanent bases, we program dormitory spaces and BOQ’s on the 
basis of 100 percent of the total airmen and officer strength and adjust 
according to available or programed housing. 

In general, the permanent type of airmen’s dormitories will be con- 
structed of three-stor y masonry, although, in some locations the time 
element or local factors will dictate the use of two-story wood frame 
construction. 

For semipermanent dormitories, alternate bids will normally be re- 
ceived both on three-story masonry and two-story wood frame. Award 
on these alternates will be made on the most economical basis with 
consideration given to the cost of utilities and future maintenance. 
In some cases, 1n the interest of time and local conditions, wood-frame 
construction is specified instead of taking alternates. 

If you care, I will explain that chart to you. 

Senator Lone. Go ahead. 

General BrownrieLp. We have taken a hypothetical case there. I 
have given you the criteria. Now, we will take this hypothetical case. 
On a semipermanent base, it based on 20 percent of the airmen being 
married, which is an average calculated, so that the strength of the 
base is going to be 5,000 troops and of the 5,000, 80 percent are single 
men, requiring 4,000 airmen spaces and 20 percent of the 1,000 we can 
subtract, and we will assume that we have 50 sets of family quarters 
on the base and we will subtract that and we will say that off-base, the 
community can take care of 300 families, and we can subtract and 
we have an over-all total of 1,850—no, wait a minute. 

Senator Lone. Six hundred and fifty would be carried. 

General Brownrrevp. That is right. In other words, I have sub- 
tracted 350 from 1,000. 

Senator Lone. That is right. 

General Brownrrecp. And because we must provide dormitories for 
650, we add to the unmarried and you have to provide 4,650 spaces to 
take care of the troops. And then we will assume that on the base 
we have those 3,140 and we subtract that from the 4,650 and that gives 
us a total estimate of 1,510. We build to the nearest 100 man inere- 
ment. That shows you the detail which we go through. 

Our next chart indicates the same for bachelor officers’ quarters as 
the preceding one did for airmen’s dormitories. Our BOQ require- 
ments are based on 15 percent of the officers being bachelors. The 
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requirements are computed in the same fashion, taking advantage of 
all usable existing facilities as that used for dormitories except “that 
we program only, 50 percent of our indicated deficit which requires 
two olflicers to occupy the space normally assigned to one. 

Senator Lone. Let me ask you this. Do you attempt to do any 
planning, where there is a surplus of housing In one area and a short- 
age of housing in another, do you attempt to put your spacing in 
groups where the housing would be adequate ? 

General Tropertake. Yes, Mr. Chairman, we do but we are not as 

flexible that way as the Army units, because we are limited by the 
facility, and very usually it is the runway system and the air satu- 
ration—that is, to expand, we have to go to a new base. However, 
we do have certain units that are not tied directly to the airfield and 
we do put those on bases where we have housing available. 

General Brownriecp. For bachelor officers we place 84 officers in a 

BOQ normally used for 42 officers. On permanent bases, we program 
for 15 percent ‘of officer strength ; on semipermane nt bases, we program 
for 100 percent reduced by one-half less existing BOQ spaces and 
family housing. BOQ’s will generally be constructed two-story of 
wood frame, unless the Corps of Engineers determines that more dur- 
able construction could be obtained at no greater cost when all factors 
are considered. 

Senator Lone. In other words, by and large, you use frame con- 
struction unless you find that at substantially the same price or almost 
the same price or with just a very small increase in price you might 
be able to get more permanent construction and a considerably addi- 
tional life of the project, when it may be more desirable. 

General BrowNnrietp. And reduced maintenance, yes, sir. 

Our next chart indicates family housing. Within the continental 
United States there is only one permanent base at which we program 
appropriated fund housing, that is at Limestone Air Force Base on 
the northern tip of Maine. In this bill, we are asking for additional 
authorization and appropriation for 260 sets at a cost of $3,380,000. 
For our semipermanent bases, we are continuing the same policy as 
last year in that we are providing only five housing units for key 
personnel who must live on the base. These five units are provided 
only if there are no other family housing available on the base. In 
this program, we are asking authorization for five units at 10 bases 
for a total of 50 units. We have also programed 523 units of family 
housing at some of our A. C, and W. stations. Our total family hous- 
ing program within the continental United States is for 833 units. 

Senator Lone. Can you give us the difference between Wherry 
housing units and the ones you are asking appropriation for? 

General Brownrrep. Weil, the W herry housing units are not ap- 
propriated-funds housing and are not included in these { figures at a. 
These are appropriated only. 

Senator Lone. You don’t believe you can use Wherry ? 

General BrownrizL_p. We do use Wherry’s for all permanent bases, 
except Limestone. 

Senator Lone. Limestone is a permanent base, and you don’t think 
it would apply to that? 

General brownrie.p. It is just impossible to get it in that area. 

General Myers. We tried to get a project Limestone and we cannot 


do it. 
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General BrownFleLp. In addition to these housing units, we have a 
project for rehabilitation of 214 sets of public housing on the base at 
Blytheville, Ark. These 214 sets of family quarters can be rehabili- 
tated for $300,000. No family housing for overseas areas is included 
in the Air Force portion of the authorization bill presently being con- 
sidered. 

Senator Lona. That is going to create some hardship, isn’t it? 

General Brownrirtp. Yes, sir. 

Senator Lone. Are you permitting the families to go overseas with 
those men ¢ 

General BrownFIELp. No, sir. In certain areas they can go over on 
their own. 

Senator Lone. How about those going to Europe or those going to 
North Africa, for example, do you permit them on their own ? 

General Trmpertaxe. After they get there. The man goes by him- 
self and after he gets there if he can 1 obtain a house for his family to 
live in and it is in accordance with the French rules and regulations 
and United States rules and regulations and he is not paying a ex- 
cessive price for it, we will let him take his family over. That is the 
general policy. 

General BrownFieLp. This next chart presents various administra- 
tive and community facilities. We have illustrated here typical ex- 
amples of the space required for various types of headquarters build- 
ings for heavy bomber bases, and two wing medium bomber bases. In 
supplying administrative space for our various types of bases, we have 
attempted to generally program headquarters space tailored to the 
individual base, taking into consideration space that is already avail- 
able. We are scheduling headquarters buildings much below minimum 

requirements. This will seriously impair the operation of these units 
and the additional space will be requested in subsequent programs. 

In our requirements program we provided no bakeries in the con- 
tinental United States; overseas, we are asking authorization for three 
new ones (Ben Guerir, Nouasseur, and Sidi Slimane). They are 
included in the bill before vou. 

Laundries and dry-cleaning plants are being provided only in the 
oversea locations. We are requesting authorization for three, Ben 
Guerir, Nouasseur, and Sidi Slimane. These also are meluded in 
the bill. 

Senator Lone. I take it then that we won't have the same argument 
that we had about Lake Charles, La., last year. 

General Brownriep, No, sir. 

We are providing for airmen’s clubs in this program only at new 
bases and at old bases where the club is inadequate to accommodate the 
increased strength of the base. We have programed within the con- 
tinental United States for authorization of nine service clubs. Over- 
seas we are asking authorization for five service clubs. In continental 
United States we are providing airmen’s clubs—one at 20,130 square 
feet, one at 12,000 square feet, two at 10,000 square feet and five at 
8.100 square feet. In many cases we have provided reduced recrea- 
tional facilities in that we have combined the chapel, theater, and 
recreational facilities into one 7,000-square-foot building. There were 
14 of these combined recreational facilities programed : 6 at ADC sta- 
tions and 8 at Canadian A. C. and W. stations. 
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In the requirements program we provided chapels only at those 
bases where no chapel facilites are presently available. This program 
included 17 chapels in the United States, 11 of which have 300 seats 
and 6 are 150 seats versus requirements of 500 to 600 seats. Overseas 
we programed 8 chapels, 2 are 300 seats and 6 are 150 seats. All 
oversea chapels and 5 United States chapels have been deferred in the 
bill being considered. 

In this requirements program we asked for a total of 10 commis- 
saries, 2 of which are for ration breakdown for issue to troop messes 
and 8 are sales stores for sale of foodstutfs to dependents of military 
personnel. Seven of these eight are located at isolated A. C. and W. 
stations. 

Overseas we programed authorization for 10 sales commissaries. 
These were all located at bases where we had family housing pro- 
gramed. Three are contained in the bill before you. 

Senator Lone. Where are those three located ¢ 

General BrownrteLp. Do you have that, Mr. Gibbons? 

Mr. Gipnons. I don’t remember offhand. 

General Brownrietp. We can supply that. 

Senator Lone. We would like to have it. 

(The information requested is as follows :) 


LOCATION OF SALES COMMISSARIES IN FRENCH Morocco 
Benguerir Airfield 


Rabat Airfield 
Sidi Slimane Airfield 


General Brownrtevp. This requirements program provides theaters 


on our bases not to exceed a ratio of 1 seat to 10 military personnel 
which is below the criteria required. We are asking for a total of 
12 theaters—10 in new authorization in United States and 2 over- 
seas—all theaters have been deferred due to ground rules. 

In original requirements program we programed authorization for 
75 post exchanges providing the minimum facilities. Of the 73 new 
post exchanges in the United States, 56 are small additions at ACW 
locations, consisting of 1,625 square feet and will replace te nt post 
exchanges consisting of 81 square feet. Of the 17 remaining, there are 
2 with square footage of 19,900 each, 1 of 15,000 square fect and the 
balance are 10,000 or less. The overseas post exchanges consist of one 
at 19,900 square feet each, two at 10,000 square feet, and five at 5,000 
square feet, or less. All have been deferred. 

In the requirements program we asked for authorization for only 
two cafeterias, one at Hamilton Air Force Base in California to pro- 
vide facilities for the civilians employed at Fourth Air Force He: id- 
quarters and WADF Headquarters where no existing commercial 
facilities are available, and the other at Nouasseur, French Morocco. 
Both have been deferred. 

This program provides for the required utilities to extend sewer 
mains, water mains, power lines, telephone lines, expansion of central 
heating plants, substations, and similar items. These costs are for 
other than the area utilities which are included in cost of structures. 

We have included land acquisition in this program to the minimum 
required to provide for the facilities which we have programed. The 
land being acquired will provide that necessary for necessary base 
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expansion. In the United States we asked for 72,629 acres at a cost 
of $12,193,000. This bill provides only 47,828 acres at $7,915,000. 
Overseas we have only 2 land- acquisition items, one at Kindley AF 
Base in Bermuda in the amount of 18.6 acres for the purchase of 
Nonesuch Island which is to be used as an ammunition storage area. 
The second is the acquisition of perpetual easements in the vicinity 
of Ramey Air Force Base at San Juan, P. R. This project is to obtain 
perpetual easements for access to the POL storage area. The purchase 
of the island is deferred. 

Fiscal year 1953 construction for hospitals and infirmaries was 
developed on factors and rates slightly lower than those approved by 
the Armed Forces Medical Policy Council and OSD for fiseal year 
1952 construction. 

On the hospital program, this [indicating chart] indicates the per- 
centages of the beds—I would be glad to go through anything you 
would like, sir. I will say that after providing everything in this 
program, there will be a deficit of 2,350 hospital beds against our re- 
quirements. 

Senator Lone. How much are you providing ? 

General Brownrtexp. In the fiscal year 1952, we are providing 951 
beds in the United States and 1,120 overseas 

Mr. Grppons. 150. 

General Brownrrevp. One-hundred and fifty; that is right. 

Senator Lone. You have already available 12,811, I take it. 

General Brownrretp. Yes, sir; and we will have a deficit of 972 
overseas. 

The next chart gives some examples of a small number of our storage 
types of facilities. In addition to those shown we require ammunition 
storage, bomb storage, bottled-gas storage, heavy-equipment-parts 
storage, and other items of supply. For : a heavy- bomber wing base and 
for a 2- wing medium-bomber base we require § 8,400 square feet of cold 
storage and for a fighter-squadron base 2,000 square feet of cold stor- 
age. This criteria has been reduced in that we are providing about 
1,500 square feet for fighter-squadron bases while on our larger bases 
we have programed closely to the criteria. Ona heavy-bomber base we 
require about 250,000 square feet of warehouse space, on a medium- 
bomber base 340,000 square feet, and on a fighter-squadron base 50,000 
square feet. 

This program attempts to provide approximately 200,000 square 
feet of warehouse space for your larger bases. The additional ware- 
house space is required and will be x equested in subsequent programs. 

This next category includes all shops other than those which are 
devoted exclusively to aircraft maintenance. For example, these in- 
clude motor-vehicle shops, special-purpose-vehicle shops, air-installa- 
tion shops, ordnance- “te wae shops, clothing- and equipment-repair 
shops, and the like. We have generally programed at our larger bases 
for about 60 percent of the requirement for motor-vehicle shops while 
the ordnance shops are programed 4,500 square feet. All AIO shops 
have been reduced. Additional shops will be requested in a subsequent 
program to meet our needs. Most of these shops have been deferred to 
the first supplemental. 

That is all, sir. 
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General Timpertaxer. Mr. Chairman, that concludes the presenta- 
tion and I apologize for taking so long. Of course, we have had quite 
a few questions, but I still want to apologize. 

Senator Lone. That does complete your presentation ? 

General TIMBERLAKE. Yes, sir. 

Senator Lone. We will recess now until 10 o’clock tomorrow 
morning in executive session. 

(Whereupon, the committee, at 7:35 p. m., adjourned until 10 a. m., 
Wednesday, June 18, 1952.) 
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WEDNESDAY, JUNE 18, 1952 


Unirep States SENATE, 
SUBCOMMITTEE OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met, pursuant to recess, at 12 o’clock noon, at 
room 212, Senate Office Building. 

Seman: Senators Long (presiding) and Morse. 

Also present : Verne D. Mudge and Mark H. Galusha, staff assistants. 

Senator Lone. I want to apologize, Mr. Bendetsen, for the delay. 
Inasmuch as we went fully into what the Air Force desired, we did 
not have the opportunity to hear you yesterday, and we have again 
delayed you this morning, and we certainly very much want your 
testimony and your advice with regard to this public-works bill, and 
we do apologize for the delay insofar as you are concerned. 

Mr. Benpetsen. Do you want me to proceed ? 

Senator Lone. Yes; will you proceed now. 


STATEMENT OF KARL R. BENDETSEN, UNDER SECRETARY OF THE 
ARMY, ACCOMPANIED BY BRIG. GEN. JOHN R. HARDIN, ASSIST- 
ANT CHIEF OF ENGINEERS, MILITARY CONSTRUCTION, DE- 
PARTMENT OF THE ARMY 


Mr. Benpetsen. Mr. Chairman and Senator Morse, we realize very 
fully the extremely hard and difficult problem that you have before 
you in weighing the many factors which are involved in the present 
build-up in our national-defense program. 

We are presenting to you this morning our request for new author- 
ization for fiscal 1953 for $408,700,000, We are asking concurrently 
before the Appropriations Committees the amount of $679,500,000. 
We do not seek at this time any authorizations in excess of the ap- 
propriations we have before the Congress except for $2 million for a 
project at one installation which we will explain to you in the course 
of our presentation. 

The amount we are requesting you to consider of $408,700,000 is 
$25,449,000 more than has been authorized by the House of Repre- 
sentatives in H. R. 8120. This amount is requested for oversea con- 
struction. 

To explain that, as you recall yesterday, Mr. Frank Nash described 
what had been done in submitting the bills to include oversea con- 
struction and the United States’ contribution, and the proportion 
involved in NATO under title V. Title V was for a total of $1 billion. 
However, the justifications entering into that proposed authorization 
were $1.163,000,000 in fact. 
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It was felt that during the time period involved, because of the 
problems which were not “involved from the st: andpoint of the Army 
in acquiring base rights and the like, that the obligations would prob- 
ably in any event not exceed that if the program were approved by 
Congress and went forward on that basis. 

When the House struck title V and then redistributed to the three 
service titles their shares, a percentage was applied in that $250 million 
of title V which did cover the proposed proportion of the United 
States toward the NATO build-up. 

I have a breakdown here of the Army projects which I will describe 
further in the course of my presentation, but I would like, if I may, 
now to clarify this point. We have four oversea projects. 

I think I am supposed to go off the record, although we could edit 
it later with respect to the specific nature of oversea projects, not that 
they aren’t known, but up to now we have not officially confirmed them. 
Perhaps I should go ahead. 

Senator Lone. Can the re porter arrange to let the service edit that. 
It would be just as well that it would be available in a security copy 
somewhere. You might keep one copy for security purposes, and the 
others could simply have that portion deleted that might be security 
information. So, suppose you go ahead and then edit it afterward. 
| Off the record. | 

Mr. Benvetsen. That’s right, sir. We use the technical phrase 
which I don’t think is too descriptive, but you are quite right, sir. 
Those four projects are firm projects. All of the negotiations are 
completed. 

The planning and advance design has been completed, and they 
do not rest on any contingencies as they are now proposed to do; so 
that, if the Congress did approve them, we would immediately go 
ahead with them. Those total $142,100,000 as proposed and sub- 
mitted. 

It has involved a long and careful examination, and it would be 
$25,449,000 short of what we feel is a sound authorization, and for 
which we are requesting appropriations, if the bill as passed by the 
House remained as it is. 

I have discussed the matter with the Department of Defense, the 
Office of the Secretary, and the Bureau of the Budget; and it was felt, 
as I have explained, that the total billion authorization, in view of the 
fact that in the case of other services—for example, the Air Force par- 
ticularly—as it was explained yesterday, there being involved certain 
things that have yet to be negotiated, that that authorization for 1953 
would have covered. However, we are in somewhat of a pinch because 
this was a firm and is a firm part of the program, and that is why we 
are asking that it be reconsidered at this time. 

In other cases the House made reductions in the amount of $2,145,000 
in specified projects and directed that $5,000,000 outstanding in Pub- 
lie Law 155 for emergency funds within continental United ‘States be 
used in view of our seeking new authorization. 

Actually, when I came before the committee, we suggested that in 
continental United States we felt we could get by, and also we did 
delete from the program certain construction at Fort Meade for 
$1.960,000. So, that makes up the reduction. 

The sum of $408,700,000 is what we feel is required for the cold-war 
forces we are building up for emergency construction in this period. 
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It does not reflect a proposal to cover the backlog which exists in the 
service and which at some future time would have to be considered 
to replace temporary facilities. That is at some future time these 
facilities will in the course of years have to be replaced, but this is 
not for the replacement of anything. 

If the readiness dates which had originally been established for 
our mobilization base and the modernization of our forces had not 
been streteched out and deferred, our request for authorization would 
have been one billion eight. The reduced figure of $408,700,000 re- 
flects a careful rephasing of military construction to accord with the 
stretched-out and deferred build-up. 

For example, in the case of warehousing facilities, in a time like 
this when we are attempting to establish a mobilization base as hard- 
ware comes off the production line after the lead time has been ab- 
sorbed, we really require more warehouse space than we would in a 
relative sense in time of an all-out emergency or all-out war, because 
in those times you have a greater flow of materials from the factory, 
dock, through your line of ‘supply to the forces oversea; whereas now, 
when we are attempting both to establish a production base to pro- 
duce hardware and some proportion of war reserve in terms of end 
items, because you can’t have a production base that amounts to any- 
thing unless the items are actually coming off the line, we need ware- 
house space. 

We have rephased it in accordance with the stretch-out, and we 
have therefore reduced what our estimated requirements after careful 
screening would have been had we been aiming at an earlier target 
of readiness at the levels which were approved on recommendation of 
the Joint Chiefs of Staff. 

Ordinarily, about 2 years elapse between the time Congress author- 
izes and appropriates funds for a new building and the time when 
that building is actually ready for occupancy. We therefore need to 
plan well ahead of our needs, 

The Army presented a large construction program to you last vear, 
which was approved. We are pleased to report that we are follow- 
ing that without deviation; that our plans were sound, and we have 
not sought any reprograming. We are carrying it forward as we sub- 
mitted and as we justified it at the time. 

The program objectives for the authorization were first projected 
in = light of the existing situation we faced, our roles, our missions, 
or tasks in the Army as they were set last summer, and we sent to our 
fel i commands the ground rules and the guidance and the objectives 
and the tasks the v would have to car ry. 

In accordance with that guidanee which had an earlier readiness 
date than was by higher author ity ultimately decided upon, in view 
of economic considerations, the field program amounted to $3.8 billion. 
We established in the Department of the Army a review group, and 
we carefully screened and weighed the program as submitted by the 
field estimators. 

We directed our people of course, to include only those things of 
current need, not just the things that would be desirable but in our 
judgment as we saw it the things we actually need in this program. 
This then would have called for an authorization in fiscal 1953 of 
$1,900,000,000 and appropriations, as I have mentioned, on that basis 
of one billion eight. 
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When the program was stretched out we reduced our authorization 
request to the figure I have mentioned, and similarly our apprapriation 
request. It is larger than the authorization because in part these re- 
quests for appropriations which we are making rest upon prior 
authorizations already in existence. Therefore, the picture is some- 
what like this. 

We have exieting authorizations which were granted by the Con- 
gress in fiscal 1952 and prior years to the extent of $272.8 milion. We 
are asking $408.7 million of new authorization for a total reflected 
in our request for appropriations of $679.5 million. 

I should like now to discuss our request for new authorization in 
these categories. In the United States we are asking $171.7 million 
in the following categories: 

In research and development we seek $58.4 million. These are to ac- 
commodate projects: that is, the construction for that purpose is 
considered highly essential by our scientific advisers, by the research- 
and-development people in the Army, and is a part of the program 
approved by the Research and Development Board in the Office of the 
Secretary of Defense to meet specific objectives. Off the record. 

(There was discussion off the record.) 

Mr. Benpersen. Going back on the record, we have made a care- 
ful examination and we find that there are no existing facilities either 
within the service or available for lease or contract outside of the 
service for the particular types of structures involved. As you know, 
Research and Development does call in a great many cases for a unique 
type of facility. 

In addition to research and development, we are asking for $38.1 
million for troop barracks, that is, troop housing for the construction 
of 16,900 permanent spaces in the amount of $37 million and 1,040 
enlisted spaces in modified emergency-type structures in the amount of 
$1.1 million. This compares with approximately $210 million in 
fiscal 1952 for 78,600 permanent troop spaces, 14,000 modified emer- 
gency, and 2,250 of the emergency type. 

I would like to, if I m: Ly, come back to our troop housing and ex- 
plain it further. In land acquisition we are seeking $17.8 million. 
It is for the acquisition of 153,826 acres at eight locations, although the 
bulk of it is at three locations at Forts Bragg, Knox, and Hood. 

Senator Lone. How much land do you want at Fort Bragg? 

Mr. BenperseN,. Sir? 

Senator Lone. How much land are you asking for at Fort Bragg? 

Mr. Benpetsen. 52,370 acres. 

Senator Lone. I had the impression that you had just an enormous 
amount of land there already. How much land do you have at Fort 
Bragg now ? 

Mr. Benpetsen. As you know, the Bragg reservation really con- 
sists of two parts, Fort Bragg and Camp MacKall. They are sep- 
arated from each other. There is no connecting corridor. At present, 
we have 130,640 acres at Fort Bragg. 

This is for the purpose of establishing a maneuver area to also ac- 
commodate firing of the larger, heavier guns and to establish an over- 
all reservation, and that is a permanent facility of the Army—very 
important, as you know, in our training program. 
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We are asking at Fort Hood, Tex., for the acquisition of 63,015 
acres. That is to provide a tank-firing range for the 120-millimeter- 
gun tank, the heavy-gun tank which requires increased range facili- 
ties. 

We have carefully examined the area to insure that the proposed 
land acquisition would not involve agricultural land under present 
cultivation. We feel that, based on our surveys and discussions with 
the people there, it will not discommode them, but we do have a real 
need to provide an extended tank-firing range of that type. 

At Fort Knox, Ky., which is the armored center, the armored school 
for Army armor, we are asking for 36,000 acres. There again we have 
increased requirements in terms of range and facilities in the armor 
program. Those three places really account for the major part. 

We are very conscious of the fact that we already have large land- 
holdings and we are trying to hold it down. We have very carefully 
screened these. We think they are sound and we ask your favorable 
consideration. 

As an evidence of the fact that we are withholding in the case of 
land acquisition already authorized, as you will rec ‘all last. year our 
discussion of establishing railhead facilities for the mobilization base, 
and in each of those instances we were authorized to acquire 311,000 
acres for all of them. 

We are acquiring 39,000 and deferring 271,774 acres, and will never 
acquire them unless and until there is an all-out emergency. 

If that would eventuate, then we would have to use these railhead 
facilities for our mobilization, but we are going ahead with the eight 
at Blanding, Shelby, Robinson, Swift, Bowie, Gruber, White, and 
Mackall, but we are deferring the land acquisition and we never will 
do it unless and until there would be, as I say, an all-out demand on 
the services for total mobilization. 

We are seeking $15.4 million for training facilities for schools, class- 
rooms, and field training aids in the field force and in the troop 
establishment. 

The major portion is to be at two schools, one the Artillery School, 
at Bliss, which is our antiaircraft and guided-missiles center, both, with 
respect to the field of guided missiles both in the service to airfield 
antiaircraft and surface to surface. It is a very important develop- 
ment. 

We are, of course, placing a very high emphasis on all phases of 
guided-missile development, and have a major role and responsibility 
in that field, as you know; and, therefore, we feel that at the request of 
Bliss we expect to activate in the troop bases some guided-missile units 
in the coming year, and I might say that in so doing we are taking out 
conventional units from the troop base when we activate those of a 
new type. So, we are taking into account development. 

The second place is for the combined Adjutant General and Finance 
School at Fort Benjamin Harrison, $7.6 million. On utilities we are 
asking for a total of $13.6 million. 

These include water supply, distribution, treatment and storage 
facilities, and electrical distribution and substation facilities, some 
sprinkler systems, certain heating plants and street lighting; in some 
instances, storm drainage. 
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Maintenance and shop facilities for an aggregate of $13.5 million. 
These are required by reason of expanded troop-training missions 
which require the use of newer, heavier, and bulkier equipment and 
more complex equipment. The requirements for the repair of some of 
it make it impossible to get the equipment actually in and use existing 
facilities. 

You have seen, for example, our sky sweeper which is a rather large 
and acomplex unit. That type of thing requires new maintenance and 
shop facilities. 

lor administrative and operational facilities, $9.6 million, of which 
$1 million is for administration and $9 million for operational facili- 
ties at field-force installations and also depots. 

Family housing, $300,000. This is for the construction of 24-family 
housing units at one isolated installation. This isn’t a part, this 
is not an installment on the family housing problem of the Army, but 
relates to a classified project. 

(There was discussion off the record.) 

Mr. Benpersen. Back on the record. The remaining $5 million in 
continental United States is for roads, railroads, airfield, and com- 
munication facilities and other small projects not included in the broad 
categories I have described. 

(There was discussion off the record.) 

Mr. Benpetsen. Going back on the record, overseas, in section 101 
projects totaling $68.6 million for the continuation of our permanent 
plans and programs in the Territory of Alaska, out at Okimawa and 
in the Caribbean and also Hawaii. It also covers certain emergency- 
type projects in all oversea areas broken down as follows: 

$39.8 million for Alaska. This is 30 percent of the outstanding 
authorization which we plan to fund if the Congress approves by 
fiscal 1956. This is an installment. 

Our construction for the over-all program in Alaska will not be 
fully completed if the Congress approves our proposals from year to 
vear, until fiscal 1958, 6 years from now. 

Senator Lone. How many troops do you have stationed in Alaska 
I want to know how many you have there and how many you mc 
to station there. Is this housing in order to enable you to station 
more troops there ¢ 

Mr. Benpetsen. Well, these are required for example for anti- 
aircraft defense facilities for which the Army is responsible, and for 
troop housing, training and support facilities in a progressive plan. 

(There was discussion off the record.) 

Mr. Benpetsen. $20.7 million is for the continuation of construc- 
tion in support of the permanent forces in Okinawa. This amount 
represents 14 percent of the outstanding authorization. 

We hope, if the Congress approves our proposal, to completely fund 
this by 1957 with the construction essentially completed by 1959, 7 
years from now. 

Senator Lone. A rather long-range program; isn’t it ? 

Mr. Benversen. That’s right, sir. We are trying to do it in an 
orderly increment. We don’t want to ask for more than we can get 
by with there for the forces in those permanent oversea garrisons 
which form such a major part of our ring of strategic defenses. 

Senator Lone. Can you tell me how many troops you have there and 
how many you propose to have there in 1959 ? 
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Mr. Benpversen. Yes, sir; I will supply for the record the amount 
the 1959 forces will be. 

Senator Lone. It doesn’t need to be exact. 

(Off the record.) 

Senator Lone. The purpose would appear to be one to hold Oki- 
nawa as an air base ied a naval base. 

Mr. Benpetsen. And to provide for its defense against attack. 

Senator Lone. And also to have forces there to put down any 
trouble that might develop in that area. 

Mr. Benperrsen. That’s right. 

Senator Lone. Involving the interests of this Nation. 

Mr. Benpetsen. An atte ‘mpted landing, assault, or air drop against 
the facilities there, it would require ground troops to handle that, and 
they are there to hold and defend ‘that part of the Pacific bastion. 
That is a permanent part, as you know, of the plan in that part of the 
Pacific. 

I am quite sure that would be our projected strength as well. It 
is not in the nature of a strategic reserve from which you would take 
forces to go elsewhere. You would if you had to, but it is essentially 
for the defense of Okinawa itself as a strategic base, air and naval. 

We also ask for $5 million in the way of authorization for the com- 
ing fiscal year for emergency construction or replacement of facilities 
lost, damaged, or destroyed. As you know, this has been an annual 
practice. 

We do not use it unless we have to, and only when we have cleared 
with all four committees, your committees here of the Senate and the 
House and the Appropriations Committees of the Senate and House; 
$3 million is for operational and administratve facilities in the Carib- 
bean, 50 percent of which is for an ordnance-repair shop at Corozal. 

Senator Lone. Where is Corozal ¢ 

Mr. Benpersen. Corozal is in the Canal Zone. It is about 15 miles 
in from the Pacifie side, forms the Army’s general depot for the sup- 
port of Army troops in the Canal Zone. 

This is the Ordnance Section of it for maintenance and shop facili- 
ties which were built as temporary facilities back in 1914, I believe, 
for the most part, and are actually falling down. It is the one case, 
as I see it, in this proposal in which there is a replacement, but assum- 
ing we are right in the need, there is really no alternative. The place 
is actually f: alling apart. 

In addition, 39,000 is for a communications station in Hawali to 
support Army troops there. That is a total of 68.6 million. 

Senator Long. Do I understand that you attempted to defer new 
construction just as long as possible using what you have just as long 
as it can be used and repairing it to make the life of what you have 
extend just as long as it possibly can be extended ? 

Mr. Benpersen. That’s right, sir. 

Senator Lona. It seems to me we should defer just as much of this 
construction as possible. If we could defer it for a few years, some 
of it we might never need. 

Mr. Benpersen. Our purpose has been to defer. We hope we are 
right in what we are proposing. We have phased the program back 
as I have explained because there was a phasing back in the readiness 
day. Hence we wouldn't need it this year, not as soon. 
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If there is a change in the program by the Congress again in future 
vears, then it would then determine whether you ever need it, but 
assuming the same program, with the readiness dates to remain as 
they are, then there would be a further increment. If they don’t 
remain as they are, if they are extended further in the judgment of 
the Congress, then there would be further deferrals. 

We are very conscious of the fact that there is a heavy load and we 
have tried very sincerely to ask for what fits our projections which 
have proved to be quite firm and are getting firmer every day, par- 
ticularly in the warehousing requirement for deliveries of hardware 
from our production base. With all the lead time behind us and the 
blood, sweat, and tears that have gone into it, now our industry from 
goods which have been ordered are reaching the point where the curves 
are rising. 

I think our request here for warehouses and such facilities is tuned 
to that. We have a very firm ground rule that we will not replace 
anything. The one exception I have described to you is at Corozal, 
and that was for a special reason. Things are just actually falling 
down, but for the most part any temporary facility will be used. We 
will not replace it if it has any usable life at all. 

We realize that that kind of maintenance is expensive, but the cost 
of replacing it now when there is already such a very heavy load on 
the taxpayers is something that you can’t afford to invest in now if we 
don’t absolutely have to do it, as we see it. 

In addition to the 68.6 million for Alaska and Okinawa, and Carib- 
bean and Hawaii, of a permanent nature, there is 19.3 million which 
I would like to go off the record on now. 

(There was discussion off the record.) 

Mr. Benpersen. Back on the record. 

The authorization actually approved, 116,300,000, which is 25,- 
449,000 less than is required, and we felt the justifications as did 
the Secretary of Defense and the Bureau of the Budget, and I believe, 
though I can’t speak for them, although I appeared before them, 
I felt that the House committee thought these projects were sound, 
and the reason we lost the 25 was because of the readjustment. 

In other words, we were in the three services over-all for 1,163,- 
000,000, but were only asking a billion to cover because some of the 
projects couldn’t be started until all of the base rights were nego- 
tiated. However, ours are firm and it was intended that we start. 

We therefore feel particularly in these areas it is so important to 
carry forward our arrangements with Japan, with which you are 
familiar. Certainly Iceland is one of our strategic bases. 

To support our Army troops in Germany, now that we are heading 
from occupation to the establishment of a defense force, which we 
hope one di: ay Wwe can pull out, and they can provide their own in our 
plans, and in Austria for the troops there, we think it is vital to be 
sure the troops who are exposed, who would take the first crack if 
somebody moved, be provided with the means to support them and 
give a good account of themselves. If they had to rely on facilities 
in Germany and cross zones which are not controlled by us, we think 
that is placing them in very grave jeopardy. 
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I am very pleased to report to you that although we have had to 
redeploy our Army troops in Germany from an occupation status 
to a defense status, and particularly now that that program has been 
accelerated by the signing of the German contractual which has been 
submitted to the Senate for ratification, that all necessary construc- 
tion in Germany involved in the movement of those troops and their 
facilities, if all of the countries go through with the agreements they 
have signed and the troops remain at their present level and do not 
go higher—and we have no plans for increasing them—that all of 
that will be paid by the Federal German Republic, both for the Army 
and the Air Force. 

Also, there will be no request under those conditions for a supple- 
mental appropriation in 1953 for the support of those forces in 
Germany even if the new arrangement, as we hope it will be, becomes 

ratified by the four countries, “and we think that that could occur 
within the next 4 to 6 months. 

The amount of the German defense budget has been apportioned 
to apply to the build-up of their forces and to ours, and to the sup- 
port of ours, and I think it is a very sound division because certainly 
until June 30, next, a year from this June 30, there will be no dollar 
support required. 

However, as we explained yesterday, they are on a dollar-support 
basis as to the standard of living. They have been reduced from 
what has been an occupation status. 

There is one item aaa is not contained in the Stenate bill which 
is before the committee, relating to an appropriation for depot facilities 
as authorized in Public Law 155. 


Under that law, as you will recall, our request for 1952 for appro- 
priations ran approximately 1.250, that is, 1,250,000,000. The total, 
however, came out at a billion. 

In reducing that appropriation, the specific cuts were not specified. 
There was a provision in the bill, however, as passed, Public Law 
155, last year, to which I refer, as follows, and I should like to quote 


that— 


Depot facilities, continental United States; storage, administrative, shop, op- 
erational and supporting facilities, and utilities: Provided, That prior to the 
acquisition of lands and the construction of facilities under this authority the 
Secretary of the Army shall come into agreement with the Armed Services Com- 
inittees of the Senate and House of Representatives with respect to the acquisi- 
tion of such lands and the construction of such facilities, $50 million. 

Our request for depot storage and supporting facilities this yea 
is limited to and within the amounts which were authorized by Public 
Law 155 but which were not last year funded by the Congress. The 
construction requested does represent that part of our warehouse 
and support system which will be needed to receive the hardware 
and equipment and to maintain the forces and the equipment which 
I have already described. The Army proposes to finance 40.6 million 
of the 50 million authorization during 1953 

I have a list of the projects which I should like to insert in the 
record at this point. 
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List of projects considered to be previously authorized under general $50 million 
provision of Public Law 155, 82d Cong., Ist sess. 


Station 


ORDNANCE 


Anniston 


Benicia 
Black Hills 
Blue Grass 
Eric 
Letterkenny 


Mount Rainier 
Pueblo 


Red River 
Rossford 


San Jacinto 


Seneca 
Sierra 

Sio1x 

Terra Haute 
Tooel 


Umatilla 


Noval, ordnance 


QUARTERMASTER 


Auburn 


Belle Mead 


Columbus 
Memphis 
Richmond 
Sharpe 
Utah 
Forth Worth 
Total, Quartermaster 


CHEMICAL 


Deseret 


Total, chemical 


SIGNAI 


Lexington 


Item 


Hardstand 

Heating plant 

Dynamometer test 

Fire control shop 

Paint, sandblast factory 

Air conditioning shop No. 49 

Addition to ammunition maintenance factory 
Improvements to building No. 214 
Boiler plant 

Woodworking and box building 

Fire control rebuild 

Fire control shop 

Extension to 4 builidngs 

Base maintenance shop 

Abrasive building 

Tire shop 

Packaging and dunnage shop 

Post engineer utility shop 
Maintenance shop 

Elevated water tank 

Ammo disassembly building 

Railroad spur, suspect cars 

Change house, ammo area 

Land acquisition 

Addition to ammo maintenance factory 
Addition to popping plant 

Conerete floors, § warehouses 

Engirecr field maintenance shop 
Ammo maintenance facilities 

Ammo receiving and shopping building 
Field maintenance shop 

Water tanks 

Paint and sandblast building 

Engineer field maintenance shop 
Addition to ammo maintenance factory 
Renovation building 


Extension post headquarters building 
Box and crate shop 

4 warehouses for flammables 
Medical maintenance building 
Administration building 
Warehouse for flammables 
Hardstand 

Motor maintenance shop 
Quartermaster depot maintenance 
2 warehouses for flammables 

Box and crate shop 

Engineer depot maintenance shop 
Warchouse for flammables 

Spur track to 4 sheds 

Box shop and labor pool office 
Warehouse for flammables 

Box shop 

2 warehouses for flammables 

Box and crate shop 

SC cable building 

Depot maintenance shop 


Fence 
Warehouse for flammables 


Addition to substation 


Amount 


$317, 000 
500, 000 
100, 000 
900, 000 
203, 000 

90, 000 
116, 000 
64, 000 

600, 000 
202, 000 
200, 0° 
900, 000 
500, 000 

. 000, 000 
170, 000 
480, 000 
212, WOO 

73, 000 
561, 000 
80, 000 
124, 000 
41, 000 
79, 000 
239, 000 
180, 000 
90, 000 

360, 000 
285, 000 
8S... 000 
205, 000 

, 848, 000 
100, 000 
280, 000 
285, 000 
150, 000 
600, 000 


, 904, 000 


525, 000 
272, 000 
910, 000 
147,000 
5T8, 000 
510, 000 

80, 090 
372, 000 
, 250, 000 
455, 000 
272, 000 
210, 000 
511, 000 

56, 000 
284, 000 

&5, 000 
272, 000 
680, 000 
625, 000 
124, 000 
900, 000 


, 358, 000 


30, 000 
72, 000 


102, 000 


30, 000 
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List of projects considered to be previously authorized under general $50 million 
provision of Public Law 155, 82d Cong., 1st sess.—Continued 


Station Item Amount 


ENGINEERS 


Granite City ‘ 2 warehouses for flammables 000 
Resaw and box shop. - a : 52, 000 
12-inch water main __.. E , 000 
Sewage lift station ae ‘ ‘ . 000 
Pasco | Engineer maintenance shop . 000 


Total, Engineers 7 aha Lat as 5 ; . 000 


TRANSPORTATION 


Charleston his ‘ Marine repair shops 

Marietta Base depot shop 
Administration building _ 
Warehouse for flammables 


Total, Transportation -_ - 
MEDICAL 


Alameda Railroad holding yard , 000 
Post engineer office and shops nae 3, 000 
Maintenance shop Ss } , 000 
Loussville 3 warehouses. 5, , 000 
Railroad spur , 000 
Sewage disposal plant . 900 
2 water storage tanks , 000 
Additional water lines 000 
Centralized post maintenance shop building , 000 


Total. medical 3, 887, 000 
Grand total z 574, 000 


We will in the course of the hearings as you require be prepared in 
each case to go into detailed justification for each of the projects, but 
I would like to explain that that is a part of what we ask this year to 
be funded. It is already authorized and we are prepared to discuss 
the specific locations and would like to come to an agreement with your 
committee and the House committee. 

Senator Lone. Generally speaking the land acquisitions of the 
Army have been in good shape. I believe we have objected to one or 
two, but not many. Most of them I think have been in very good 
shape. 

I think it is fair to say that of the three services I have made less 
objections to the Army’s than any of them, and I believe by and large 
they were in better shape when they came over to us. 

Mr. Benvetsen. I think we have enjoyed pretty much success in the 
field, and I think bearing upon that you will recall last year I believe 
there was a law passed providing for severance damage to be paid, the 
cost of moving the people who have their lands condemned. We have 
tried to acquire our land where there would be the least interference 
involved with agricultural development or housing, and for the most 
part that has worked rather well. We have had no such claims under 
that statute up to date 
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Senator Lone. Let me ask this question, if I might interrupt. It 
seems to me that the Army is more austere in what they are asking 
in many respects than some of the other services. There are some 
cases where other services have specifications for less expensive con- 
struction than the Army. 

Do you know any reason why we should not be able to standardize on 
barracks among all three of the services? 

Mr. Benpvetsen. All I can say on that, sir, is that I suppose it would 
be possible to standardize, but over the years the Army and, I believe, 
the Marine Corps have used the open-bay type of barracks, which has 
been traditional over the years. I think they are comparable and 
pretty generally st: pros“ fa in type. 

The Air Force, as I understand it—I can’t speak for them, of 
course—feel that they need to have a type of barracks in which there 
are rooms because again as I understand it they feel their men have to 
be on duty ap parently at times when they would disturb the others 
coming in and out. 

Senator Lone. I am not too impressed by that argument. I don’t 
know too much about it, but I had a little LCT at one time and we all 
lived together, sometimes 2 officers and 15 men all lived in a compart- 
ment half the size of this room, and we seemed to operate, get in and 
out somehow. It might be necessary but I don’t know whether it is 
necessary that they have se parate rooms. 

Mr. Benvetsen. Mr. Chairman, I don’t feel that I am qualified to 
speak on the reasons which are felt by the Air Force. They have a 
solid conviction as I understand it on the point, and I am not a qualified 
witness on that particular aspect and would not undertake to discuss 
it. 

Senator Lone. Let me ask you this. The reason I am asking you 
this is because this seems to be a general question that is fair to ask 
those who speak for the services generally. Do you know of any reason 
why a warehouse for one service should cost any more than a ware- 
house for another service ? 

Mr. Benversen. Well, if it is for the same purpose, it shouldn't. 

Senator Lone. Well, when you build a warehouse you usually 
build it to store almost anything, don’t you? 

Mr. Benpersen. No, sit. ‘Lhere are many varieties of warehouses. 
Some of them store flammable materials which require fire protection 
and also require insulation. Some warehouses have to have some 
oflice facilities in them, depending on their size, purpose, and location. 

Still others have to have covered loading platforms, depending on 
what you load in and out. Some need sprinkling systems, some don’t. 
Costs would vary by region, influenced by climate, but at a given 
location in a given region for a given purpose I think they ought t to be 
approximate ly the same with only possibly slight variations, “depend- 
ing on the market conditions when you let a contract. 

Now, our experience average in the United States, some higher, 
some lower, the spread is, I think, General Hardin, $7.50 a square 
foot, which is the average, but there are lower and higher. Our aver- 
age construction is $7.50 a square foot for standard types, but those 
requiring insulation for the storage of flammable materials I think 
are about $8.40 per square foot. 

Now, you will be hearing from the Navy, of course. I think that 
our experience—I just checked informally—it is somewhat on the 
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average pretty close to that. In answering your question directly, 
if it is for the same purpose, general purpose, same location, I think 
they undoubtedly should be about the same. 

Senator Lone. _How about cold-storage facilities. Is there any 
reason why the costs should vary on that ¢ They are all to store meat 
and vegetables, things of that sort, aren't they, food ? 

Mr. Benpersen, Again in the contract let under given market con- 
ditions, conditions, say, of the market, the load on the construction 
industry and prices on materials, a cold-storage warehouse designed 
at a given location to handle meats and foods and the like certainly 
ought to be about the same. I can’t see that there would be ground 
for any difference. Can you speak to that, General Hardin, with the 
chairman's permission 4 

General Harpixn. The only thing that I can think of, Mr. Chair- 
man, that would lead to a difference would be the use of some cold- 
storage facilities for cutting meat and some of them do not require 
that, but if vou have meat-cutting facilities in the cold-storage ware- 
house—and we do in certain types—it requires a larger area than for 
just storage alone. 

The Army has adopted a policy recently of cutting their meat rather 
than sending it out in carcass form because it ‘Ineets with better 
utilization. 

Mr. Benpersen. It does cut down a shrinkage and wastage. 

Senator I, ong. Is there any reason why a chapel should cost more 
for one service than another, assuming it is to accommodate the same 
number of men ¢ 

Mr. Benpersen. I can't think of any particular reason, sir, why 
the spiritual needs of our people could not be accommodated as to 
size at the same level. No; I don’t see any reason at all. 

If they are permanent. [ think that that would call for one thing. 
If they are temporary, call for another cost, but I can’t see why the 
spiritual needs would be very different. It strikes me as entirely 
reasonable that they ought to be about the same. 

Senator Lona. For the Army, Navy, or Air Force. With the same 
capacity, they should cost the same thing. 

Mr. Brenvetrsen. That is my feeling, sir, both in my capacity as 
i ere secretary of the Army and as a citizen and taxpayer. 

I don’t know enough about the subject, but I can’t see where there 
would be ground for a differential in permanent facilities or tem- 
porary facilities. 

The difference in cost which might appear on the face of the matter 
in the varying designs used for troop housing would be found in 
part in the fact that where you use the bay type, you include, such 
us we use and I think the Marines use, in that cost the cost of the 
messing facilities, whereas in certain other arrangements, those are 
separate structures, so that would cause a differential. I believe we 
include in cost of most 

General Harpin. Our standard 225-man barracks, which really has 
a capacity of 263 provides for messing facilities and also for admin- 
istrative and supply activities. On the other hand, the dormitories 
that are built for the Air Force have to be supported by separate 
messes and separate buildings for administration and supply. 
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Senator Lone. Do you know of any effort within the Defense Es- 
tablishment to standardize on items of this type, cold storage and 
barracks, warehouses, things of that sort ? 

Mr. Benpetsen. Well, there has been considerable discussion; and 
effort and criteria and standards are the responsibility largely of the 
Munitions Board. There is a housing agency. 

Of course we aren't in for housing, that is family housing, but 
there again at such times as conditions warrant, there certainly has 
been an effort. 

I believe that, in the main, facilities of that type are fairly com- 
parable except for the differences you have cited, Mr. Chairman. 
Our troop housing program, we have come before you on this basis. 
We have a 72-square foot postcold war establishment allowance. Dur- 
Ing this time, say, of a twilight mobilization we are in, our target is 
60 feet per man, and in time of all-out mobilization our target would 
be 55 feet per man. I don’t think we would ever make the target, but 
if we could, we feel it would be sound even in temporary facilities. 

Senator Lone. It seems to me that our planning just in the interest 
of economy should be such that we would anticipate a great crowding 
of facilities in the event of a full-scale emergency. 

Mr. Benpetrsen. We do, sir. 

Senator Lone. That for the first year or so it would be terrific 
crowding facilities, as long as we could get the job done. 

Mp. Brnprersen. We do conte “mplate it, and during the Korean emer- 
gency when the Army built up as you know almost 300 percent, we 
had a great many cases where there was a 40-square foot per man 
allowance. That is all there was room for. 

Senator Lone. It is inconceivable that, even if we built nothing, that 
we could be as cramped as we were in the last war when we tried to 
build up so rapidly. We would have something left over from the 
last war to use. 

Mr. Benpetsen. Well, unfortunately in the rush of helter-skelter 
demobilization in 1946 we did not keep many facilities which were 
built during the war, though the maintenance could have been de- 
ferred and they might have been there to reopen now when the bal- 
loon might go up if war were forced upon us. We have disposed of 
a great deal of that. 

Senator Lonec. From hindsight I take it you regard it as a bad 
mistake that we did not keep up many more of our bases after the 
last war. 

Mr. Benpersen. Yes, sir. 

Senator Lone. It would have saved us a great amount of money. 

Mr. Benversen. I think it would have. Now what we are asking 
in the way of troop facilities, troop housing, I think it is important 
to explain this clearly, is this. We are accommodating today the 
active Army inthe U nited States, and yet we have before you a request 
to authorize additional troop housing, and it is only natural that you 
would be concerned over why. 

The reason for it is this, sir. We have computed our construction 
capabilities during a time of all-out war. We have estimated them 
liberally, I think, and perhaps too liberally, but nevertheless we have 
made the estimate. 

We are asking as a part of the mobilization base which we are at- 
tempting now to provide against the contingency of an all-out war 
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that the Congress authorize and appropriate for the construction of 
that segment of the mobilization gap which would be beyond our ca- 
pabilities to provide in an all-out war, even with crowding. 

Now if that is sound—and we think it is, because if all-out war 
were to come suddenly we would have to build up rapidly and that 
is what this program is all about, to establish a mobilization base 
around the forces in being. 

Now some of this construction, practically all of it, will be at per- 
Inanent posts, camps, and stations in the Army. We have carefully 
examined our installations and we feel we have a sound program of 
those that are permanent. 

Now those permanent installations at some future time when, provi- 
dence being willing, we are at the end of the cold war and we reduce 
our forces to what would be a truly peacetime appropriate standing 
force, we have made our estimates of what the maximum should be. 
It would naturally be for the Congress at that time to decide, and we 
have computed at these various posts, camps, and stations what per- 
manent strentgh would be stationed there. 

Now in each case we lack at all our installations permanent facili- 
ties. Weare inadilemma. We were at the end of World War l. We 
were after World War I], in that a large part of our facilities are 
temporary in character. Now you can maintain indefinitely tempo- 
rary facilities, but at very high cost. 

You practically have to rebuild them every few years, so that for 
this small segment of the total gap which would be beyond our capa- 
bilities, we feel it is sound to provide permanent facilities. 

Now in no case would we exceed 25 to 30 percent of our permanent 
construction requirements as measured against a future small peace- 
time standing army. Now there is an alternative. 

If it is sound to provide this segment of the mobilization base, it 
could be provided in temporary facilities, but we would be adding to 
our high maintenance cost from now on, when at sometime we will 
have to have permanent facilities at these stations anyway. 

So therefore we came before you last year, before the four com- 
mittees, and presented the program in this way and the Congress felt 
it would be sound. This is an increment of the remaining part of that 
segment at permanent facilities, and I thought it ought to be explained 
as to why we had taken that route and we come before you this year as 
we did in our 1952 plans. 

Senator Lone. How much housing is there in terms of money ? 

Mr. Benpersen. The total amount ¢ 

Senator Lone. That you are requesting now. 

Mr. Benvetsen. $38,100,000, 

Senator Lone. Of course if we are going to ask the Air Force to use 
temporary housing or housing of a less permanent nature, why it 
might seem as though we were discrimin: iting in favor of the Army if 
we don’t ask them to build to the same standards and specifications. 

Mr. Benpersen. Most of our troops are in temporary housing. 
This will not mean they will be in permanent housing. This will be 
for that small increment of the mobilization base. 

If it were not for that need, we wouldn't be asking for it at all, but 
inasking for itata perurnnand base where even the post-cold war forces 
would only have about 25 to 30 percent of the permanent facilities 
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needed, we feel that this increment, as you agreed with us last year, 
ought to be in the form of permanent facilities. 

Senator Lona. Is that already in the bill? Is that in the bill as it 
came over from the House ? 

Mr. Benpersen. Yes, sir, they approved it. I explained it to them 
and of course last year the four committees and the Congress as a 
whole approved this program. 

Senator Lone. Does that conclude your statement ‘ 

Mr. BENDETSEN. Yes, sir. 

Senator Lone. Thank you very much, Mr. Bendetsen. Your pre- 
pared statement will be incorporated in the record at this point. 


STATEMENT OF THE UNDER SECRETARY OF THE ARMY 


Mr. Chairman and gentlemen, I am appearing here today to begin the Army’s 
presentation of its request for authorization in the amount of $408.7 millions 
for military construction. We are seeking this authorization through H. Rh. 
8120, which is now before your committee. Concurrently, we are asking appro- 
priations in the amount of $679.5 million. We are not asking any new authoriza- 
tion that is not covered by requested appropriations except for $2 million for 
projects at one installation. 

The amount sought of you for new authorization, $408.7 million, is $25,449,000 
more than has been authorized by the House of Representatives in H. R. 8120. 
The Army is requesting restoration of this amount for overseas classified areas. 
On the other hand, the House made reductions in the amount of $2,145,000 in 
specific projects and directed that $5,000,000 outstanding Public Law 155 author- 
ization in H. R. 8120 for emergency funds within the continental United States 
be used in lieu of seeking new authoization in H. R. 8120. The Army agrees to 
these latter changes. 

In addition, as you probably already know, the House Armed Services Com- 
mittee also extracted all service projects from title V of H. R. 7694 (S. 3213) and 
directed that each service obtain appropriations within their own title rather 
than thru the Secreary of Defense. The bill as passed, H. R. 8120, reflects this 
change. 

The sum of $408.7 million that we seek this year for public-works construc- 
tion represents what is needed for emergency military construction. It does not 
reflect any authorization to deal with our backlog of construction needs for our 
permanent Military Establishment that must some day be met. In the presenta- 
tion that will be made before you to justify the request made, we are talking 
exclusively about what we must have during this emergency period when it is 
so essential to continue to expand our facility base in furtherance of our readi- 
ness position. 

If the readiness dates originally established had remained unchanged, the 
minimum requirement, which of necessity we would have sought, would be $1.8 
billion. The reduced figure of $408.7 million that we ask in new authorization 
reflects a rephasing of military construction in consonance with the stretch-out, 
with which you are familiar. 

Since about 2 years elapse between the time the Congress authorizes and 
appropriates the necessary funds for a new building and the time that building 
is actually ready for occupancy, we must plan well ahead our needs for military 
construction. This planning is essential if we are to have the facilities neces- 
sary for the maintenance and operation of the Army’s personnel and matériel. 
The Army presented a large construction program to you last year which you 
approved, and I am happy to say that we are carrying out that program with 
very little change or deviation. A few deficiency items that are developing in 
the research and development field will be presented during this hearing. 

The program objectives for the requested authorization were projected in the 
light of the existing situation last summer and guidance was furnished our field 
commands during September. In accordance with the guidance furnished, the 
field submitted a program of $3.8 billion. A review group was established in 
the Department of the Army to examine and weigh carefully this program. The 
review group was directed to include only projects which were needed in view 
of the changing Department of Defense plans. After hearing witnesses from all 
commands from the United States and overseas, a requirements program was 
developed and approved by the Secretary of the Army. It called for a new 
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authorization bill in the amount of $1.9 billion and concurrently a request for 
appropriations in the amount of $1.8 billion. This program was submitted to the 
Secretary of Defense in December. 

As a result of changes made in the fiscal year 1953 over-all defense appropria- 
tion request, as well as certain changes in the research and development field, 
and the decision to limit seriously the amount of family housing which might 
be requested, the program was reduced to the amount now being requested. 

The request for authorization and appropriation being presented to you this 
year breaks down as follows: 


Existing authorization (fiscal year 1952 and prior years) $272, 800, 006 
Fiscal year 1953 authorization...................- ides biidetimmpdeicin, - Sy Tes GOO 


Fiscal year 1953 appropriation_——~ ile eonicaclla khan sage nioeag! PRE Ge 


Hereafter I shall confine my discussion to the amounts being requested for 
authorization and will describe to you in general terms the particular projects 
concerned. 

I will first discuss the continental United States requirements: second, the 
overseas permanent and general areas; and then the foreign areas. 


CONSTRUCTION WITHIN CONTINENTAL UNITED STATES 


Of the total Army fiscal year 1953 authorization request of $408.7 million, 
$171.7 million is for construction in the United States and breaks down into the 
following broad categories : 

Research and development, $58.4 million 

The requirements for $58.4 million for Army research and development projects 
have been considered highly essential by eminent scientists of the panels and 
committees of the Research and Development Board and should be provided at 
an early date to meet specific research and development program objectives. 

(Discussion off the record. ) 

There are no alternate or existing facilities which will suflice or civilian 
facilities available for this purpose as the requested facilities are generally 
unique types of structures. This construction does not extend beyond the 
planned peacetime requirements. 

Troop barracks, $38.1 million 

The $38.1 million item for troop housing is for the construction of 16,900 
permanent spaces in the amount of $37 million and 1,040 modified emergency 
spaces in the amount of $1.1 million. This compares with approximately $210 
million in fiseal year 1952 for 78,600 permanent, 14,000 modified emergency, and 
2,250 emergency type. 

Land acquisition, $17.8 million 

The $17.8 million for land acquisition is for 158,826 acres at eight locations. 

The major portion of this acquisition is for the expansion of three installations 


(Forts Bragg, Hood, and Knox) to provide adequate land area to fire the 90- 
and 120-millimeter tanks and for maneuvers. 


Training facilities, $15.4 million 

The $15.4 million for training facilities is for schools, classrooms, and field 
training aids. The major portion of this amount is for two schools, the Artillery 
School at Fort Bliss, $3.1 million, and the combined AG and Finance School at 
Fort Benjamin Harrison, $7.6 million. 


Utilities, $13.6 million 


The $13.6 million for utilities is for the construction of new facilities and the 
extension and rehabilitation of existing facilities. Included in the list are water 
supply, distribution, treatment and storage; electrical distribution and substa- 
tions; sewage-treatment plants, lift stations, and collection systems; heating 
plants; street lighting; sprinkler systems; and storm drainage. 


Maintenance and shop facilities, $13.5 million 


The $13.5 million for maintenance construction projects included in this item 
are mainly due to the assignment of new or expanded troop training missions 
which require the use of new, heavier, bulkier, more complex troop equipment. 
The requirements for repair of this equipment make the existing maintenance 
shops and structures obsolete and unusable. Floors and hardstanding will not 
bear the heavier loads, higher roofs are required, and larger capacity traveling 
cranes are needed to handle the equipment under repair. Also, the added work- 
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load due to increases in the amount of heavy combat equipment assigned to 
infantry and armored divisions, as compared to World War II allowances, 
requires larger capacity maintenance shops. 
Administrative and operational facilities, $9.6 million 

The $9.6 million for administrative and operational facilities includes approxi- 
mately $1 million for administrative facilities and $9 million for operational 
facilities at field force installations and at depots. 


Family housing, $300 thousand 


The $300 thousand for family housing is for the construction of 24 family hous- 
ing units at 1 isolated installation. This is just a token amount of the over-all 
shortage of approximately 95,000 housing units required for the support of our 
peacetime Regular Army. 

Miscellaneous categories, $5 million 

The remaining $5 million is for roads, railroads, community, airfield and com- 
munication facilities and other miscellaneous minor projects not included in the 
above general broad categories of Construction. 

(Discussion off the record. ) 


OVERSEAS PERMANENT AND GENFRAL AREAS 


Section 101 includes projects totaling $68.6 million for continuation of the pro- 
gram in Alaska, Okinawa, Caribbean, and Hawaii, and for emergency-type proj- 
ects in all overseas areas. The breakdown is as follows: 

$39.8 million for continuation of construction in support of a permanent Army 
force in Alaska. This amount is 30 percent of the outstanding authorization 
requirement which is planned to be completely funded by fiscal year 1956 with 
construction being essentially completed during fiscal year 1958, 6 vears from now. 

$20.7 million for continuation ef construction in support of a permanent force 
in Okinawa. This amount represents 14 percent of the outstanding authorization 
requirement which is planned to be completely funded by fiscal year 1957 with 
construction being essentially completed during fiscal year 1959, 7 years from now. 

$5 million for emergency construction is for restoration or replacement of 
facilities damaged or destroyed and provision for other urgent unforeseeable 
construction requirements. 

83. million for operational and administrative facilities in the Caribbean, 50 
percent of which is for an ordnance repair shop at Corozal. 

$39 thousand for a Communication station in Hawaii to support Army opera- 
tions in that area. 

$68.6 million total. 

(Discussion off the record.) 


FOREIGN AREAS 


This portion of the Army construction authorization request amounts to $142.2 
million for construction of facilities in areas which are occupied by the Army on 
a temporary basis in the Pacific and European areas, and is contained within 
the total of section 102. 

(Discussion off the record.) 

My next subject, although not contained in S. 3213, is related in that before 
obtaininng an appropriation for depot facilities as authorized by Public Law 
155, it is necessary that we reach agreement with you on the projects we propose 
to finance. The portion of Public Law 155, which was last vear’s construction 
authorization legislation, to which I am referring, reads as follows: 

“Depot facilities, continental United States; storage, administrative, shop, op- 
erational and supporting facilities, and utilities: Provided, That prior to the 
acquisition of lands and the construction of facilities under this authority the 
Secretary of the Army shall come into agreement with the Armed Services Com- 
mittees of the Senate and House of Representatives with respect to the acquisi- 
tion of such lands and the construction of such facilities, $50,000,000." 

Our request for depot storage and supporting facilities this year is limited to 
and within the amounts authorized in Public Law 155 but not funded by Con- 
gress. The construction requested represents an indispensable feature of the 
depot system; and will, when completed, supplement existing installations by 
providing required additional storage space and depot support facilities neces- 
sary for efficient operations at permanent installations programed for indefinite 
retention by the Department of the Army. The majority of the major main- 
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tenance items are required by the Ordnance Corps and result principally from the 
demands of new weapons and their fire-control equipment and new bulkier com- 
bat vehicles. Projects other than ordnance result in the main from new require- 
ments, shifting workloads and from deterioration and inadequacy of existing 
facilities. ; 

The Army proposes to finance $40.6 million of this authorization during fiscal 
year 1953 and I have a list of these projects which I will insert in the record at 
this point (see inclosure No. 1). Details of these projects will be covered by 
the technical services when they appear before you. 

In conclusion, I would like to restate that if it were not for the stretch-out of 
our rate of build-up with which you are familiar, our request for authorization 
would have been materially greater. In this request, we are proposing only 
urgent projects which are directly concerned with the current emergency. We 
are not asking this vear for authorization and funding of any portion of the 
projects Which eventually will be required to replace our rapidly deteriorating 
temporary plant. 

Senator Long. Perhaps we might want some more advice from you 
as we go through this bill item by item and we will send for you at that 
time. 

Mr. Benpersen. We are prepared to make a detailed justification. 
We have a representative from each of our commands in the field 
who will be available if you want him. 

Senator Lone. Thank you very much. Again let me say that I re- 
gret we were not able to hear you at the time we were originally 
scheduled to hear you yesterday. 

Mr. Benpetsen. I think we know what we want, where it ought to 
go and exactly whi at it should be, and, if you think it is sound, we 
hope you will in turn favorably consider it, Mr. Chairman. Thank 
you for your time and patience. 

Senator Lone. Thank you very much for your testimony here. I 
am going to recess this Committee until 3 o'clock this afternoon, at 
which time we will hear Mr. Floberg, and I hope that Senator Stennis 
and Senator Morse will be here at that time. 

Whereupon, at 1:20 p. m., the subcommittee recessed to reconvene 
at 3 p.m. of this same day.) 


AFTERNOON SESSION 


Present: Senators Long (presiding), Stennis, and Morse. 
Senator Lone. Mr. Floberg, I am very sorry to keep you waiting. 
We are prepared to hear you now; so, will you proceed ¢ 


STATEMENT OF JOHN F. FLOBERG, ASSISTANT SECRETARY OF THE 
NAVY FOR AIR, ACCOMPANIED BY REAR ADM. J. F. JELLEY, 
CIVIL ENGINEER CORPS, UNITED STATES NAVY, CHIEF, BUREAU 
OF YARDS AND DOCKS, AND REAR ADM. W. E. MOORE, UNITED 
STATES NAVY, ASSISTANT CHIEF OF NAVAL OPERATIONS FOR 
LOGISTICS 


Mr. Fionerc. Mr. Chairman and gentlemen, I am substituting here 
today for Under Secretary Whitehair under whose personal super- 
vision this bill actually has been prepared in the Department of the 
Navy. 

My name is John F. Floberg. I am Assistant Secretary of the Navy 
for Air. Iam here respectfully to ask your committee to approve our 
request for authorizations for fiscal year 1953. Such authorizations 
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are necessary and essential to carry forward the Navy’s public-works 
program for the improvement, expansion, and modernization of our 
shore establishment. Measured in dollars, title II of H. R. 8120 
authorizes the Department of the Navy to expend for this purpose the 
sum of $285,750,000. This authorization covers only a portion of the 
highest-priority construction projects required to place the present 
shore establishment in a condition of readiness. 

All of you are cognizant of the fact that the naval shore establish- 
ment’s primary purpose is to provide the necessary logistic support 
for our Navy’s fleets and Fleet Marine Force. And, the continuing, 
obvious, and possible threats to our national security, together with 
the incredible advancements in technology, have directly increased the 
scope, character, and magnitude of the shore establishment’s responsi- 
bilities. 

For post-World War II construction, fiscal year 1948 through the 
regular 1951 appropriation, both inclusive, $232,755,200 was made 
available. These pre-Korean public-works programs emphasized 
research and development facilities, and included funds for mainte- 
nance items as well as for capital improvements. This amount, al- 
though a substantial dollar figure, was not sufficient to prevent a 
degree of deterioration or to meet the costs occasioned by technological 
advances. 

I might say in addition that, although some of that deterioration has 
been made up in the last couple of years, some of it has advanced to a 
point where we will never be able to make it up. 

With the beginning of Korea, the responsibilities of the Navy and 
Marine Corps increased substantially in all respects. As a result of 
Korea, the President and the Congress determined to build up our 
military forces, and this has been reflected in the increased appropria- 
tions for naval shore facilities. Accordingly, the three supplementals 
enacted in fiscal year 1951 and the 1952 appropriation totaled $1.208,- 
174,000, for public works. 

At this time, I wish to point out to the committee that, of the moneys 
heretofore appropriated by the Congress for public works, totaling 
approximately $1,440,000,000, about $842,000,000 was placed under 
contract on or prior to May 31, 1952, and approximately $485,000,000 
has been actually expended. 

The balance still remaining to be obligated totals approximately 
$598,000,000. Plans and specifications have been prepared, and bid 
openings and awards for contracts during June and July will total 
about $280,000,000. Our schedule provides that the remaining sum 
approximating $318,000,000 will be substantially obligated by Novem- 
ber 1, 1952 

In fact, certain projects have progressed to such an extent that, 
should there be any possibility of not securing a public-works appro- 
riation, within a reasonable time after July 1 of this year we will 
oi impelled to submit a request for a joint resolution which would 
provide that any money heretofore appropriated to the military De- 
partment for construction at military and naval installations would 
be made available, in addition to the purposes for which appropriated, 
for the construction, conversion, installation, or equipment oe tem- 
porary or permanent public works as authorized for fiscal year 1953. 

I would like to enl: arge on that briefly, Mr. Chairman, to oitit out 
that at two specific insts lations we are at a st: age actually where demo- 
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bilization of the contractor, so to speak, is an imminent threat unless 
we get prompt legislative action, and that would be catastrophic in a 
situation where construction is going along full speed. It would be 
very expensive as well as terribly wasteful. 

Senator STennis. Let me ask right there: You did not have enough 
air bases out there built during W orld War IT? 

Mr. Fionere. We did not build any air bases there during World 
War IL. 

Senator Stennis. Are you building anywhere else besides the Phil- 
ippines, any bases in that area ¢ 

Mr. Fionerc. There are some naval aviation facilities in Japan. 

(There was discussion off the record. ) 

Mr. Fioperc. The foregoing figures are stated to emphasize the fact 
that we have been moving forward with due dispatch, but always with 
caution. For, had the Navy resorted to negotiated procedures rather 
than to forma! advertising in awarding construction contracts more 
progress would be evident. However, it is our belief that it is more 
prudent to accept the delays frequently occasioned by preparing plans 
ms specifications, formally advertising for competitive bids and 

rarding contracts on a fixed basis to the lowest responsible bidder, 
than to incur the possible additional costs and criticism involved in 
yvarding contracts by negotiation and on a cost-plus-fixed-fee basis. 
oe on past performance and following these same conservative 
business procedures, it is estimated that approximately 75 percent of 
the fiscal-year-1953 program will be placed under contract within 8 
months after funds are made available. 

In the preparation of the 1953 program it was found that approxi- 

mately $2.5 billion in authorizations was needed to accomplish a full 
state of readiness in the naval shore establishment. It was realized, 
however, that all of the necessary and required projects could not be 
accomplished in the fiscal year. Therefore, upon a review of our 
requirements, it was determined that approximately $1.1 billion in 
authorizations were essential for fiscal year 1953. 

These were considered high-priority projects. 

Several screenings thereafter resulted in the program now before 
this comimttee. 

With your permission, I should like to set forth briefly basic criteria 
handed down by the Secretary of Defense relating to the public-works 
program. These criteria include, but are not “limited to, the fol- 
lowing: 

1. Facilities to be included will be limited to minimum operational 
and logistic requirements for forces approved for June 30, 1953. 

2. Computation of requirements will be based upon maximum use 
of existing facilities. 

3. Permanent construction will be limited to— 

(a) Projects at permanent installations in the continental United 
States, and at such oversea locations as Alaska and Okinawa, to 
accommodate only permanent requirements at each installation for 
authorized budgetary strength of forces in being July 1, 1950. 

(>) Those projects for which the need is demonstrably permanent 
and is independent of troop strength. The remainder of the projects 
will be of temporary-type construction. 
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4, New service-operated production facilities, or expansions, will 
be limited to those necessary to meet production schedules through 
=r year 1953 on a one-shift basis, insofar as possible. 

With reference to housing, particul: irly in the continental United 
States, maximum use will be made of title VIII of the Federal Hous- 
ing Act, which permits construction by private capital of living quar- 
ters for Department of Defense personnel and their deper ndents. 

It is my opinion, gentlemen, that it is absolutely essential that 
the full amount of $285,750,000 requested be authorized. Because 
only urgent and necessary projects required in the present emergency 
are contained in this request, your favorable action in toto is most 
respectfully requested. This nap will enable the Department of the 
Navy to undertake only about 13 percent of the total construction 
presently required to place the ona shore establishment in a full 
state of readiness. 

[ particularly wish to emphasize that all of the projects included 
in this program will provide usable facilities, complete in themselves 
for the purpose intended. Further increments of construction will, 
of course, be required at some installations to make them capable 
of carrying out their mission completely, but the funds requested in 
this program will in each case provide a “going concern” which could 
be used at the capacity provided even though no further funds were 
made available. 

Senator Lone. Let me ask you what is your judgment on this ques- 
tion of standardization? Do you believe that it should be possible to 
standardize designs and costs on things like barracks, cold-storage 
facilities, warehouses, and things of that sort / 


Mr. Frorera. I believe this: I believe it is too easy to relax into 
the term “stand: ae ation.” We aren’t able to standardize all those 
things within the Navy. You can’t standardize a barracks in your 
State with a barracks in my State because of the difference in heating 


requirements. 

The very necessity of a different type of foundation of the naval air 
station in Alameda as compared to the naval air station at Norfolk 
would necessarily make the cost different of a barracks, for example. 
What is economical construction in one place might be the most ex- 
travagant in another. For example, in Athens, Greece, the poor man 
has a marble floor and the rich man has a wooden floor. 

Senator Lone. How about Army, Navy, and Air Force barracks 
all located at Norfolk. Should they cost the same thing? 

Mr. Frozerc. If they are serving the same purpose, they should 
come pretty close to costing the same thing. On the other hand, per- 
haps a barracks for students might be on a little different basis than 
the barracks for some other kind of person because of their require- 
ment for study facilities. 

Let me say this, though. Generally, you can standardize on feet per 
man and general characteristics of construction in similar areas, I 
should think, but I don’t think that you can necessarily reduce that 
to a dollar cost because it might be quite different in one area as op- 
pose d to another. 

Admiral Jelley has studied the question of standardization pretty 
extensive ly and he i is going to go into that. 

Senator Lone. I would be inclined to agree with you if it were 
not for the fact that I suspect that many of these budgets are pre- 
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pared based on a certain amount of housing applied to an average 
cost, an average cost unit. 

For example, the Air Force puts in for their runways based on their 
national-average cost of $12 per square yard, and I suspect that they 
put in for barracks based on the same basis, the national-average 
cost. 

Mr. Fronerc. Admiral Jelley is the technician on this subject and 
I would like to have him start talking about the technical background 
of standardization. 

Admiral Jetney. We adjust our cost for the locality. I have the 
book with me that we revise frequently. 

Senator Srennis. Pardon me just a minute, Admiral. We are 
going to have to vote in just a few minutes. There might be one 

‘two questions that we will want to ask the Secretary. He may 
a want to wait until we come back. I don’t want to cut the admiral 
off, but I just want to review the situation here. 

Admiral Jettey. We have what you might call a national average 
For instance, barracks and mess hall, less than 200 persons, $2,800; 
barracks less than five units and more than five units, so many dollars. 
Then in addition we have a factor that we use for different parts of 
the country. For example, New Orleans is 90 percent, considering 
the national average as 1. Chicago, which Mr. Floberg comes from, 
isaneven | percent. Boston, Mass., is 1.05: so we would adjust that. 

Now, on a runway, for example, we would have to go into more 
detail before making up our estimate because ground conditions vary 
so widely that each runway would take a special study. 

Senator Lone. It would seem that there could be some standardiza- 
tion on the designs and the amount of space available, the amount of 
space per man and that type of thing. 

Admiral Jetiey. I think so. They have been working on that for 
a number of years. The difficulty was to try to find a unit of size that 
would fit all a ae nts. The Marines have one requirement. 
They want to get a platoon all together in one group. An air sta- 
tion would want an aviation unit in one dormitory. 

After a 2-year study we came up with a standard barracks having 
44 men in one dormitory and 14 men in another dormitory. The 14 
men would be the higher-grade petty officers. 

Senator Lone. Now I want to ask this question. The Air Force 
has a lot of money in for wash racks. The Navy doesn’t have any 
money in for wash racks. How does the Navy get by without wash 
racks? 

Admiral Jersey. What do they mean by “wash racks” ¢ 

Senator Lone. For airplanes; wash racks for airplanes. 

Mr. Fionerc. That is a new one on me, Senator. 

Senator Lone. Apparently the Navy hasn't found they have to 
have them yet, and the Air Force needs a lot of them. 

Mr. Fvonere. 1 thought our planes were just as clean, but maybe 
I am wrong. 

Senator Lone. Wash racks cost $80,000 apie, and the Air Force 
wants them all over the country, and the Navy doesn’t seem to feel 
they need wash racks. I was wonder ing why that is the case. 

Mr. Fiopere. I am afraid I cant’ answer your question. 

Admiral Jetiny. I have seen them hose off flying boats when they 
pull them off from the salt water right away. 
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Senator Lone. I sent someone over to the Naval Experiment Sta- 
tion to see how they were handling the same problem, and someone 
asked an officer over there what he did for wash racks, and he pointed 
to a colored man and said, “There goes my wash rack right there.” 

Of course it is costing the Air Force $80,000 apiece to get these 
wash racks, the best I understand. The Navy doesn’t have any money 
for high-speed fuel hydrants. 

Admiral Jetixy. I think we have one. I think it is being tried 
out and they are experimenting with it. 

Senator Lone. Where is your one? 

Admiral Jetiey. That is a recollection. I have heard of one. 
don’t know where it is. It may be down at Patuxent. 

Senator Lone. It is not at Patuxent, I know that. 

Admiral Jettxy. Suppose I check up on that. I have heard quite 
a bit of discussion of it in the last year or so; but, as far as I know, 
they haven't come up with a standard yet. 

Senator Lone. I don’t know how much the Air Force has in there 
for these high-speed hydrants. It looks like it is goodness knows how 
many millions of dollars. I certainly hope the Navy isn’t going to 
decide they want them, too. 

Mr. Froperc. I will say that the rate at which these airplanes eat 
up fuel, if you are talking about an operational airfield, you are guing 
to have to have some way of getting the fuel back into the aircraft, 
and it is going to take a lot of outlets to do it. 

Senator Lone. How much do you pay for a fuel truck, a fueling 
truck to fuel airplanes ? 

Mr. Frosere. I did know that figure but I have forgotten it. 

Senator Lone. Do you agree that insofar as possible every item 
that is not of an emergency nature that we can get by without for a 
while can be postponed until the demands on the economy are not so 
terrific as far as material and costs are concerned ¢ 

Mr. Froserc. I certainly would agree with that. We have so thor- 
oughly screened, rescreened, and been rescreened and re-rescreened 
that there is no item in this bill that doesn’t answer that description 
in capital letters. 

Senator Lona. Insofar as there are things that you can get by 
without for a while or where in the event of an emergency you could 
get by with some discomfort for a year or two while you are en- 
larging facilities, I take it you would agree that those type things 
should be postponed for the time being at least. 

Mr. Froserc. Yes, sir, everything in this bill is immediate opera- 
tional requirements of the operating forces. There is nothing in here 
for comfort. 

Senator Lone. I was concerned something about the difference in 
cost. It is our impression that the guard towers around your fences 
on your Patuxent base here, for ex: imple, appear to be the type that 
cost about $500 each. The Air Force has guard towers with an av- 
erage of $10,000 apiece, and I was curious to know why it is that the 
Navy can get by with a guard tower that costs less than $1,000 when 
the Air Force is asking for guard towers that average a cost of 
$10,000 each. 

Mr. Fioserc. I can’t answer that question either, Senator. I can 
see how guard towers might vary from station to station because of 
the nature of the particular material that might be on a station. 
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Senator Lone. Do you have much classified stuff at your Patuxent 
station ¢ 

Mr. Frioverc. I would think Patuxent would have the best kind of 
security or one of the best kinds of security because we do have a lot 
of highly classified projects there. It is the Naval Air Test Station. 

Senator Lone. As far as security is concerned, the Patuxent base 
would probably require more security than almost any other base. 
One of the highest priorities, would it not? 

Mr. Fionere. It would be one of the highest levels. 

Senator Srennts. Mr. Chairman, I want to ask this question. I 
want to know what will be the over-all cost of these items here that 
you enumerate. This is the down payment on them. 

Mr. Fioserc. No, sir, everything in this bill is a complete usable 
facility. 

Senator Srennis. Complete? 

Mr. Fionerc. Yes, sir, as such. 

Senator Stennis. This is the final cost of it? 

Admiral Jettey. Of these individual items; yes, sir. 

Senator Lone. Can you say that of the naval supply depot at 

Admiral Jettey. What we have would be a useful item. Now there 
will be future storehouses for that, but the storehouses we are asking 
funds for will be enough to provide an initial first increment that will 
be an economical operation. 

Senator Stennis. Does it contemplate any further expenditures? 
That is just like going to buy an automobile. You ought not to say 
what’s the down payment and 

Mr. Fioserc. No, sir, this is not a down payment on that. This is 
not the south and east wall of a building for which we are coming 
back next year and asking for the north and west walls, in any sense. 

Senator Lone. Do you “feel that with regard to each of these items 
if you get that item you can do a job with that, even if you don’t 
get any more! 

Admiral Jetiry. That’s right. 

Mr. Fronerc. With that item, yes, sir. Now remember I pointed 
out that we had at one point $1 billion of what we considered high 
priority and essential projects. Now many of those projects were 
individually cut down severely. 

Senator Srennis. Then on page 4 you say that this represents just 
13 percent of the total construction presently required. 

Mr. Fionerc. Yes, sir. 

Senator Srennis. To place the naval shore establishment in a full 
state of readiness. 

Mr. Froserc. But that does not mean that anything in this bill is 
only going to be 13 percent completed. 

Senator Srennis. But still this is only 13 percent of what you say 
is necessary. 

Mr. Fioperc. Yes, sir; that is true. 

Senator, I have here a breakdown by categories of facilities of 
the general subject which I have been discussing and I would like 
at this point to submit it for inclusion in the record. 








Title II authorizes the Department of the Navy to improve and expand its 
short facilities to the extent of $285,750,000. This sum covers only the highest 
priority construction projects essential to the present shore establishment. 


23564 
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The naval shore establishment's primary purpose is to provide the necessary 
logistic support for the fleets and Fleet Marine Force. The continuing, obvious, 
and possible threats to our national security, together with the incredible ad- 
vancement in technology, have directly increased the scope, character, and mag- 
nitude of the shore establishment’s responsibilities. 

During fiscal years 1946 through 1950, both inclusive, there have been appro- 
priated approximately $415,000,000 for Navy and Marine Corps public works 
projects. 

In the regular 1951 public works program, $62,928,000 was appropriated. 

These pre-Korean public works programs emphasized research and develop- 
ment, and, included funds for capital maintenance and improvements. However, 
these sums—totaling about $478,000,000—although substantial, proved to be 
insufficient to prevent certain deterioration of the shore establishment and a 
degree of obsolescence of shore facilities. 

With the beginning of Korea, the Navy and Marine Corps’ responsibiliites in- 
ereased substantially in all respects, thereby a corresponding increase accrued 
to the shore establishment. Hence, public works funds were made available in 
three supplemental appropriations amounting to approximately $406,856,000. 
These supplemental appropriations were made primarily in view of the opera- 
tions in Worea. 

During the second quarter of fiscal year 1951, the Navy Department prepared 
estimates of requirements for the shore establishment to meet its needs, acting 
upon guidance laid down by the National Security Council and the Joint Chiefs 
of Staff. 

The program, as developed, to meet the shore establishment's requirements 
projected through fiscal year 1954, contemplated authorization in terms of 
dollars as follows: during fiscal vear 1952, $1.1 billion; during fiscal year 1953, 
$1.1 billion: during fiscal vear 1954, SSO0O million. 

In the second quarter of fiscal year 1952, $890,000,000 was appropriated for 
“Public Works Navy.” This sum being substantially less than the 81.1 billion 
originally programed by the Navy, has delayed the goal of full state of readiness 
to be achieved by fiscal year 1954. A full state of readiness could only be attained 
by increasing the $1.1 billion originally programed for fiscal year 1953. 

The present bill will enable the Department of the Navy to undertake only 
about 13 percent of the total construction presently required to place the naval 
shore establishment in a full state of readiness. The authorizations include no 
items which are merely useful or desirable. All are necessary and critical items 
of the highest priority. 

The Navy’s effort in the fiscal year 1953 program is divided into 13 classes, 
The following is a summary of the character and extent of the Navy proposal in 
each of these categories. 

(1) Shipyard facilities 


New authorization: Continental (6.7 percent of program) —__ $19, 095, 000 


The proposal this year for the Bureau of Ships totals $19,095,000 or 6.5 percent 
of the total Navy proposal covered in title Il. This amount of new authority 
will permit construction of a facility at one shipyard to give crane service for 
the Forrestal type carrier when drydocked. It also will permit correction of 
part of the deficiencies of east coast shipyards so that they can handle the 
increased submarine overhaul and conversion workloads; the provision of ur- 
gently needed electronics overhaul facilities at two east coast shipyards; and, 
the completion of the reconstruction of a large drydock at the Brooklyn shipyard. 


(2) Fleet facilities 
New authorization : 
Continental (3.7 percent of program) $10, 557, 000 
Overseas (6.6 percent of program) ss 18, 897, 000 


Total : — . i 29, 454, 000 


The next category covers facilities at naval bases and stations which furnish 
direct support to the operation of fleet units. New authority proposed under 
this category amounts to $29,454,000, or 10.3 percent of the total proposal for the 
Navy. It provides needed dredging and mooring facilities for deep-draft ships 
at fleet anchorages: repair and construction of berthing piers; and other sup- 
porting shore facilities and headquarters facilities for fleet major commands. 
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(3) Aviation facilities 
New authorization: 
Continental (7.8 percent of program) - ; ..-. $22, 242, 000 
Overseas (27 percent of program) —_-—- ; nam hy lt, OOO 


Total ] . oi a4 ; ; 99, 489, 000 


This area of our shore establishment, which is under the Bureau of Aeronautics, 
has suffered the greatest degree of obsolescence since World War II as a result 
of rapid advances in aircraft design, propulsion, and equipment. The Bureau of 
Aeronautics portion of title II amounts to $99,439,000, or to 34.8 percent of the 
total proposal for the Navy in this title. Of this sum $22,242,000 is for construc- 
tion at one naval air station, a Marine Corps air station, three Navy auxiliary 
fields, and three research and development activities in continental United States, 
and $77,197,000 is for construction and improvements at overseas air installations. 


(4} Supply facilities 
Authorization : 
Continental (9.5 percent of program) _. Poet ; sso becipesee | Myo 
Overseas (0.2 percent of program) —_- ; sco 764, 000 


Total —. " al date ’ aot 27, 883, 000 


- -_——- = =t, 


The Bureau of Supplies and Accounts has the responsibility for depot storage 
of logistic supplies, equipment, and materials, and for the training of personnel 
involved in depot management. Under the current proposal $27,119,000, or 9.7 
percent of the total proposal, is allocated to this category for construction at four 
major depots; for the provision of a training facility for cargo-handling bat- 
talions at Norfolk, Va.; and, for the provision of bulk terminal and distribution 
facilities for aviation fuel operating requirements in support of three major jet 
complexes on the west coast. New authority is proposed at overseas installations 
for supply facilities, including POL storage, in support of fleet requirements. 


(5) Marine Corps facilities 
Authorization: Continental (5.1 percent of program ) : __._-. $14, 626, 000 


New authority for Marine Corps facilities in this proposal amounts to $14,626,- 
000, or 5.1 percent of the total Navy proposal. This does not cover Marine Corps 
air facilities which are under the management control of the Bureau of 
Aeronautics. 

The current proposal for the Marine Corps will provide a second major incre- 
ment of construction at the much-needed east coast supply depot, and a small 
addition to the Amphibious Warfare School at Quantico, Va. No new authority 
is proposed for overseas construction. 


(6) Ordnance facilities 
Authorization ; 
Continental (10 percent of program) iia : .-. $28, 592, 000 
Overseas (2.8 percent of program) . 3 8, 060, 000 


Total a . Sea 7 ‘ 36, 652, 000 


New authority for construction of facilities under the management control 
of the Bureau of Ordnance amounts to $36,652,000, or to 12.8 percent of the Navy 
total in title IT of the bill. This amount will permit construction of additional 
magazines, including some at overseas locations, to provide storage for cur- 
rently authorized ammunition procurement and improvement of ammunition out- 
loading facilities. It will also permit correction of deficiencies at naval am- 
munition depots, the construction of two facilities for demagnetizing ships, and 
augmentation of research and development facilities. 


(7) Service school facilities 


Authorization: Continental (5.7 percent of program) : _ $16, 229, 000 

This category covers facilities for the basie training of enlisted personnel, 
facilities for technical training of fleet personnel, and facilities for officer 
schooling from initial indoctrination through post graduate to the war college 
schooling. They are under the management control of the Bureau of Naval 
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Personnel. The proposal in the current program, allocated to service school 
facilities, amounts to $16,229,000 or to 5.7 percent of the total Navy proposal. 
It will permit the correction of deficiencies and the continuation of develop- 
ment at existing training establishments including the naval amphibious bases at 
Little Creek, Va., and Coronado, Calif. 


(8) Medical facilities 


Authorization: Continental (4.9 percent of program) $13, 970, 000 

This portion of the program amounts to $13,970,000, or to 4.9 percent of the 
Navy total. It provides a major increment for the construction of an 800- 
bed hospital on a 1,500-bed chassis at Norfolk, Va., and a small second increment 
for the construction of a medical supply depot at Edgewater, N. J. 


(9) Communication facilities 


Authorization: 
Continental (1.1 percent of program) -—-------..-----------... $3, 136, 000 


Overseas (1.5 percent of program) 4, 318, 000 


The objective with regard to communication facilities is to provide an ef- 
ficient system which will properly meet the needs of fleet operational and ad- 
ministrative communications, of security and intelligence and of joint service 
operations. The portion for communications in title II, the bill now before you, 
amounts to $7,454,000, or to 2.6 percent of the Navy total in title II. It will 
permit continued development of two existing facilities within the continental 
United States, and further development of networks overseas, 


(10) Office of Naval Research 


Authorization: Continental (0.2 percent of program) 

Under the Office of Naval Research a small item is budgeted in the current 
bill, amounting to $500,000, to improve and modernize the present facilities at 
the Naval Research Laboratory, Anacostia, D. C. 


(11) Yards and docks facilities 


Authorization : 
Continental (2.7 percent of program) 7, 665, 000 
Overseas (4.2 percent of program) 12, 000, 000 


Total 


For facilities under the management of the Bureau of Yards and Docks new 
authority is proposed in the amount of $19,665,000 which is 6.9 percent of the 
total proposal for the Navy in title II. Of this amount approximately $7.7 
million is for construction of a new type floating drydock to handle the new 
LST’s, improvement of construction battalion training facilities at Davisville, 
R. I., and improvements to the Key West aqueduct. The remainder, $12 mil- 
lion is proposed for the replacement of interim family housing facilities at 
Guam, Kwajalein, Philippines, and Guantanamo Bay. This housing which was 
originally improvised from Quonset huts and similar temporary construction 
has deteriorated badly and now constitutes a serious maintenance and morale 
problem. It is planned to replace approximately 2,400 of these units with 
standard FHA tropical type construction now being used for title VIII projects 
in the Pearl Harbor area. With the use of military construction personnel 
it is estimated that the maximum unit cost of these units would not exceed 
$5,000 and the replacement program could be phased over a 8-year period. 
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(12) Hydrographic facilities 
Authorization: Continental (0.2 percent of program )— ~~~ ---------- S687, 000 
(13) Naval Observatory facilities 
Authorization: Continental (0.1 percent of program )—- ~~ -_- ___ $96, 000 


These last two categories contain one item each. 

The item for the Hydrographic Office will provide additional space at the 
chart-production facility at Suitland, Md., to relieve the overcrowded conditions 
at that installation. This is to be an addition to the present building, at a cost 
of $687,000. 

The item for the Naval Observatory is to provide, at a cost of $96,000, a per- 
manent facility at Richmond, Fla., to house delicate instruments used in time 
determination. 

The foregoing summarizes briefly the Navy program as it is distributed among 
the various classes of facilities. 

Some over-all statistics applying to the program are: Troop housing in the 
proposal includes accommodations for a total of 5.253 enlisted men and for 6ST 
bachelor officers. Of these, 3,059 barracks spaces and 500 bachelor officer units 
are overseas. In the continental United States the barracks spaces are of per- 
manent construction, at a cost of $3,875,260. Overseas, 2,059 barracks spaces are 
of permanent construction, at a cost of $6,576,750; 1,000 barracks spaces are of 
temporary construction, at a cost of $1,125,000. With regard to BOQ’s, the 187 
units of permanent construction in the continental United States will cost 
$1,572,500. Overseas, 525 units of permanent construction will cost $550,000. 

For family housing in the continental United States the Navy is depending 
primarily on Wherry housing to meet its needs. In the Navy Wherry housing 
program, 2,974 units have already been constructed, 9.379 units are under con- 
struction, and 13,975 units are planned for the future. Public quarters are 
included in the program for only 2 officers and 12 enlisted men at an isolated 
station, at a cost of $267,600. 

Overseas, the major item of family housing in the Navy proposal is for replace- 
ment of 2,400 units of badly deteriorated interim housing, as described above 
under “Yards and docks facilities.” In addition to this replacement program, 
the Navy proposes to construct a total of 38 married-officers’ quarters, at a cost 
of $1,176,462, and 61 quarters for married enlisted personnel, at a cost of $1,872,- 
234, at four overseas bases. 

The locations of the activities where replacement of interim housing and 
augmentation of housing by construction of additional units is proposed as such 
that development of a title VIIL housing project is not feasible. 

The only recreational facilities included in the Navy program are for enlisted 
personnel at one isolated overseas activity. 

The bill includes authorization for an increase of a total of SOO beds at one 
naval hospital, 16 beds in dispensaries at three activities in the continental 
United States, and 10 beds in dispensaries at two locations overseas. 

Land acquisition in the program amounts to a total of 2.515 acres at 12 loca- 
tions, at a cost of $1,991,000, plus a navigation easement of 600 acres, at a cost 
of $66,000. 

The Navy’s active construction program, exclusive of the authorizations con- 
tained in this bill, total approximately $1,440,000,000. This includes all post- 
Korea appropriations and represents the funds heretofore appropriated for the 
necessary modernization of the Naval Shore Establishment. As of today, about 
$542,000,000 has been placed under contract, and of this amount approximately 
$483,000,000 has been expended. 

The balance still remaining to be obligated totals approximately $600,000,000. 
Plans and specifications have been prepared, and bid openings scheduled for 
the next 8 weeks, for contracts totaling about $280,000,000. The schedule pro- 
vides that the remaining sums will be substantially obligated by November 1, 
1942. 
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The Navy has accepted certain delays in carrying out the program by preparing 
plans and specifications, formally advertising for competitive bids, and awarding 
contracts on a fixed price basis, rather than incur possible additional costs in- 
volved in awarding contracts by negotiation on a cost-plus-fixed-fee basis. 

Virtually all of the public works funds appropriated for fiscal year 1952 will 
have been obligated within 12 months after they were made available. 

Based on past performance, and following the same conservative business 
procedures heretofore mentioned, the Navy estimates that approximately 75 per- 
cent of the fiscal year 1953 program will be placed under contract within 8 months 
after funds are made available. 


SECTIONAL ANALYSIS OF TITLE II 


The new dollar authorizations are contained in sections 201 and 202. They are 
summarized in section 402. 

Section 201 contains projects within the continental limits of the United 
States amounting to $164,514,000 or 82.5 percent of the total Navy authorizations 
for section 201 and projects planned for overseas areas amounting to $34,839,000 
or 17.5 percent of the total proposed for seetion 201, The total for section 201 is 
$199, 

Section 202 contains projects for construction at Classified locations. The 
dollar authorization is $86,397,000. 


Senator Lone. Well, I suppose we will have to conclude this hear- 
ing at this stage. I might have an additional question or so, but I 
believe I have most of the information that we want for now and we 
are going to go more or less page by page and line by line. 

Admiral Jettey. We will be glad to furnish any additional infor- 
mation. 

(Whereupon, at 4:20 p. m.. the subcommittee adjourned.) 
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MONDAY, JUNE 23, 1952 


Unrrep Srares SENATE, 
SUBCOMMITTEE OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met, pursuant to adjournment, at 10:25 a. m., in 
room 212, Senate Office Building. 

Present: Senators Long (presiding) and Stennis. 

Also present: Mark Hl. Galusha, of the committee staff; Hon. 
Thomas K. Finletter, Secretary of the Air Force; Hon. Edwin V. 
Huggins, Assistant Secretary of the Air Force: Maj. Gen. Patrick 
Timberlake, Air Force representative; and Maj. Gen. Colby Myers. 

Senator Lone. | wish to call this hearing to order. 1 believe 
Senator Stennis will be down in just a few moments. 

We have Mr. Finletter here: Mr. Fluggins also. General Timber- 
lake or General Myers is going to testify on these various projects here. 

General Timperbake. Mr. Chairman, we do have, fortunately, Gen- 
eral Washbourne with us who, if we get to the SAC bases, as we 
come to them, is the best witness since he got the program together, 
from the command point of view. 

Senator Long. Suppose you call General Washbourne then. 

General Timpertake. General Washburne is right here, sir. 

Senator Lone. The book that I have before me starts out with 
Barksdale Air Force Base at Shreveport, La. That would be an 
appropriate base to hear the justifications on first. 

1 would suggest we simply start with the first item here and we 
will try to move more rapidly as we go along. You might explain 
to us what you have in mind here and we will run through these items. 


STATEMENT OF BRIG. GEN. L. B. WASHBOURNE, STRATEGIC AIR 
COMMAND, ACCOMPANIED BY LT. COL. S. L. ELY 


General Wasuesurne. I am Brig. General L. B. Washburne, the 
installations officer at Strategic Air Command. 

The first SAC base is Barksdale, on page 19 of the book. The first 
line item is strengthening of the runway. That is required by the 
development of that base into a B-47 station this year and thereafter. 

Senator Lone. How much strengthening does that require ¢ 

General WasnpBourne. That is for strengthening the ends of the 
runway, Senator Long, about a 5-inch overlay of material on the 
ends of the runway. 

Senator Lone. Have you checked your unit price on that 5-inch 
overlay at $6? 

147 
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General Wasnpourne. Yes, sir; that’s right. A new runway for 
medium bombers costs about $12 a yard, but in overlaying we figure 
about $6 will do it. 

Senator Lone. What you propose to do there, I take it, is to pour 
5 inches of concrete over the top of what is already there ¢ 

General Wasupourne. That’s right, sir. We call that an overlay. 

Senator Lone. Any additional drainage or anything of that sort? 

General WasnpourNne. There will be some, of course, but it will 
be fairly minor. 

Senator Lone. By and large, that is the case of pouring an overlay 
over the runway that is already there? 

General WasHpourne. That is correct; yes, sir. 

Senator Lone. All right. 

General WasHupourne. The next item, a warm-up pad, Is to improve 
the traffic condition at the end of the runways. We call it sometimes a 
stacking pad for jets or warm-up for conventional aircraft. It im- 
proves the traffic. Ifthe airplane gets out there and has a little trouble, 
it can turn around without blocking the entire field. 

General Myers. Mr. Chairman, the items that are in this authoriza- 
tion bill are the ones that are included under the column there, and the 
first item for strengthening the runway is not in the basic. It would 
be in the first supplementals. 

Senator Lone. You are asking the authorization for that ? 

General Myers. We are not asking authorization for the runway 
strengthening at this time. We are asking the authorization for the 
warm-up pad. 

Senator Lone. Has the runway strengthening ever been authorized ? 

General Myers. No, sir. 

General Wasusourne. It has not. 

General Myers. My point is that that would be in the next program. 

Senator Lone. What I have here says that that is requested now, 
“basis of estimate.” B is an authorization requested, $849,000, which 
is under A. Basis of estimate, A, runway at a certain price; B, au- 
thorization $849,000, which is the same figure. 

General Myers. Those are justifications, sir, for the whole program 
as shown here under the total authorization in the program book. You 
have the justification book there, but the program book—have you got 
a program book, sir? 

General WasupourNnr. Page 19 is where the same items for author- 
izations are listed. 

Senator Lone. That does confuse me, that we are given one book and 
you testify from another one. You are testifying from this book that 
I now have before me here. The book that I have is marked “Justifica- 
tions, Volume 1, SAC,” and the book that you are testifying from here 
is volume 1—the difference between them, I suppose, is volume 1, SAC, 
which I have here, says: “Acquisition and construction of real prop- 
erty,” and the one that you apparently are testifying from is “Esti- 
mates of requirements. e 

General Myers. The one that we are testifying from, sir, is the so- 
called program book which is the one you have on top there. It is the 
program book which lists the items, total number of items, required, 
the items that are in the basic, which is the bill now before the com- 
mittee, and then in the first supplemental what we will ask when we 
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come up for the first supplement. The large book that you have, sir, 
is the justifications for each and every item, for all the items. 

Senator Lone. According to the book “Acquisition and Construe- 
tion” which is entitled “Justifications,” that book says that authoriza- 
tion is requested for $849,000 on the runways. 

General Myers. Well, sir, that is a bac ‘k-up book. li that respect, 
it is in error as regards this program. We have the justifications in 
there for all items, and we will request authorization for that item in 
the first supplemental, but are not requesting it at this time. 

Senator Lone. It is rather confusing for me to get this straight, 
but one book says you are requesting it, and then the other book appar- 
ently is not based on that request. Well, suppose we go ahead then. 

Now, are you testifying from this book, Justifications? I was 
expecting to hear the testimony from a book. 

General Wasupourne. I would prefer, Senator Long, to work from 
the estimate book, which is the program we now have at hand, and 
to refer to the jurisdiction volume only when the committee would 
like to check the reasons why we need some of these things. There 
are many items in the big book that you have now that are not in this 
program. 

Senator Long. Can you testify from the two of them together / 

General WasupourNne. Yes, sir; 1 am familiar with both of them. 

Senator Lone. It would be easier for me to see what you have in 
mind here. If you take the order, we have attempted to make some 
study on this, based in your justification book. Can you pursue that 
order ¢ 

General Wasipourne. Yes, sir: we can do that. 

Senator Long. Now, do I understand that you are not asking tor 
anything for runway strengthening at this time ? 

General Wasupournr. That is correct; nor are we asking for any- 
thing on the operation building and control tower, which also goes 
over into the supplementary budget for next year, so we will skip that. 

Now, I will next discuss the line item No. 4, aireraft maintenance 
hangars. That will be on page 6 in the justifications. 

Senator Lone. All right, sir. 

General Wasupourne. That item is to construct mezzanine floors 
in four of the existing hangars at Barksdale to make them more fully 
useful for the type and the size of aircraft we now have. I would skip 
multiple-purpose dock authorization 

Senator Lone. Do I understand you are not asking for that at this 
time ¢ 

General Wasurourne. That is correct: that is a supplementary 
item. We come to line item 7, armament-electronic shop, and that is 
required to bring the shop up to the standard requirement. The 
armament-electronic shop generally- 

Senator Lone. What page is that on the justification ? 

General Wasupourne. The justification book, it would be page 10, 
Senator Long, 10 and 11. 

Senator Lone. All right. 

General Wasunourne. Next line, line-item 8, special-weapons facil- 
ities, that is the area for the handling of special weapons at that sta- 
tion. They saute security over and above that for the ordinary 
operations which in themselves have to be safeguarded. 
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Senator Lone. What security items do you have in there that you 
are asking for at this time? 

General Wasunourne. Fe ‘neing; relocate a guard tower, and build 
a new one; build a classroom building; air conditioning certain fune- 
tions of one of the buildings; a garage; and do some concrete work 
around the buildings so that the dollies with the bombs on them can 
go and come. 

Senator Lone. Do you have the specifications for that guard tower 
you propose to build there ? 

General WasHpourNe. Yes, sir; we do, in fairly good shape. 

Senator Lone. Could we have those? 

General WasnpourNe. Yes, sir. 

Senator Long. That guard tower is estimated at $1,800 here, as I 
recallit. That is the figure that you have ? 

General Wasnupourne. That’s right: that is the figure shown here. 

Senator Lone. What sort of construction would that be ? 

General Wasurourne. This one would be relocated for $1,800, 
which is 

Senator Lone. Is that to build one or to move one ? 

General Wasupourne. That, I understand, is to relocate one, 
Senator Long, relocate a guard tower. It is in the wrong place and 
we want to move it. 

Senator Lone. One says relocate guard tower, $425. 

General WasHrourne. Excuse me; I have the wrong line. The new 
one is $1,800. 

Senator Lone. Another says “Build guard tower, $1,800." What 
kind of a guard tower would that be / 

General WasHpournr. That is a small tower. I think it is about 
12 or 14 feet high up to the cab. The small cab on top of it is made 
out of wood, and the purpose of it is a lookout along the fence for the 
sentry in charge of this particular activity to look down on people 
instead of looking from the ground. 

Senator Lone. Would that be all-wood construction / 

General WasHpourNne. I believe that one is all wood. Now, some of 
those were put up with steel legs on them just because it was a little 
easier and cheaper to get some steel at the time. It makes little 
difference. 

Senator Lone. Would that guard tower be heated at $1,800, in the 
wintertime ¢ 

General WasHpourne. It needs to be heated a little bit sometimes, 
but I would say at Barksdale you wouldn't spend money to heat it 
with piped-in fuel or anything like that. They might put in a little 
stove or some kind of a foot-warmer, but not a heating job. 

Senator Lone. The question I have in mind is that guard towers on 
this justification sheet would seem to vary widely. There are some 
of them in here at $10,000. 

General Wasnpourne. Yes, sir. I would be glad to go into that, if 
the Senator would like. 

The guard tower here is a short tower, right by the gate going into 
this very small restricted area, and all you need to do is get the sentry 
up out of the way of people; and it doesn’t cost so much to build a 
tower like that, but you need some communications and such things 
to make it useful. 
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Now, when we get to the security facilities for the bases themselves, 
the major bases, the ones you refer to as costing $10,000, that is a good 
deal bigger tower for a rather different purpose. | Off the record. | 

Senator Lone. I suppose it might be best for us to take a look at 
those at the time we come to those items. 

General WasHBourNE. Very well, sir. I can leave the statement 
with the committee, showing about what is in the tower and what the 
purpose is. 

Senator Lone. There is an item there to build a new garage there 
at Barksdale. 

General WasHvourne. Yes, sir. That is in the special weapons area. 

Those are special vehicles, Senator Long. 

Senator Lone. All right; that is all T have in mind on that. 

Greneral WasHpourne. The next line item 9, “Training building.” 

Senator Lone. Is that a replacement or is that a new facility / 

General Wasupourne. It is a new facility for that station when it 
converts to the new type operational base. 

Senator Lone. You do have some facilities for training there that 
serve a similar purpose now, I take it ¢ 

General WasHrourNer. Yes, sir: we have quite a miscellany of train- 
ing classroom space and mock-ups for various pieces of equipment, 
communications, and the like. They are seattered in several places 
around the base. 

Senator Lone. Was this because you estimated vou were moving 
additional men and additional groups in there, and therefore you 
would need more training facilities / 

General Wasrpourne. It is not for the additional men coming on 
to the base, Senator Long. It is for the bigger and more complicated 
training operations than we have had before. As a matter of fact, 
we need it now with the conventional bombers. 

A lot of the structures in which those training facilities are housed 
now are temporary structures scattered around. They are not efti- 
cient, and we would like to get a central training building. The mock- 
up equipment that goes in this building is very valuable. 

Senator Lone. Do you propose to continue to use all the buildings 
you presently have for training purposes ¢ 

General Wastipourne. Yes, sir; | would say we would have to use 
all of them, and this one, too. We find that to be the case almost 
without exception. 

Senator Lone. Does that complete the things you have in mind 
for Barksdale Field ¢ 

General WastnourNnr. No, sir; there are several other items at 
Barksdale. The next item is airmen’s housing and mess, a thousand 
spaces for airmen’s housing. The utilities item for electric distribu- 
tion, water distribution, utilities. 

Senator Lona. How about these security items here ? 

General Wasunourne. That is not in this bill, Senator Long. 

Senator Lone. You are not requesting that at this time. That goes 
over? 

General WasnpourNe. Yes, sir; that is not in this bill. 

Senator Lone. All right. 

Was there anything else you have in mind now for Barksdale? 

General Wasnpourne. No, sir, I believe not. The authorization 
shown here is correct, $3,356,000, 
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Senator STENNIs. Barksdale is a special training base, is it not, 
Mr. Chairman ? 

General Wasnnourne. No, sir: it is not a training base, Senator. 
It isa SAC operational base. 

Secretary Fixuerrer. It will be. It isn’t at the moment. 

General Wasnuvourne. They have not converted their airplanes 
yet, but it is scheduled to be an operational base. It is not a training 
base, as such. 

Senator Lone. The next base I have on here is this justification—— 

General Wasnpourne. Yes, sir: page 20 of the book. 

Secretary Finverrer. May I interrupt for a moment, Mr. Chair- 
man. I don’t think I can be very useful to this committee on this 
discussion of the bases, and I wonder if the chairman would allow me 
to go back to the Pentagon, with the understanding that if any mat- 
ters of policy came up, Mr. Huggins will send for me. 

Senator Lone. Certainly. We will probably be working on this 
bill for the next 2 or 3 days. 

aeereary FInvettER. I will be here all the time. 

enator Lone. We would be glad to have the testimony if you 
fee 1 the record is inadequate with regard to these items. 

Secretary FiNLerrer. Secondly, General Twining is leaving for 
the Far East tomorrow night at midnight, and I think the chairman 
might want to hear something from him of a general nature. 

I know that General Twining feels that our No. 1 deficiency at the 
moment is bases, and I think the committee might be interested in 
hearing what he has to say on that subject. 

Senator Lone. I would be interested in hearing that. Of course, 
it seems to me that we have been adequately supplied here with the 
general statement of our need for these bases, Mr. Secretary. 

Now, this committee in trying to look over this bill, I feel, should 
look at this bill and see item for item what is in here, and I am in 
complete accord with the general theory that we need these bases. 
The question is, Do we need everything that is on them? and that is 
why we felt we ought to look and see what is in this as far as the 
justifications are concerned. 

Secretary Fixuerrer. Then I would suggest, Mr. Chairman, that 
you don’t call General Twining because he would only serve to em- 
phasize his deep concern that bases are our No. 1 problem. That is 
all he would say, and elaborate on it, so perhaps I will withdraw that 
suggestion. 

Senator Lone. Of course, we would be pleased to hear General 
Twining’s statement if he cared to make it, but both you and Mr. 
Lovett, as well as other witnesses here, have certainly made a strong 
case for the need of additional bases. I must concede that that case 
has been made. 

If it needs to be further fortified, why, it would not be necessary, 

s far as the Senator from Louisiana is concerned, but possibly for 
the edification of some other members of the committee. 

Senator Srennis. Let me ask the Secretary one question here, 
Mr. Chi iirman. These additional bases and the spending of more 
money on bases like Barksdale Field, is a great deal of that brought 
about by the transition over to the jet pl: ine? Is that one of the main 
reasons for it / 
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Secretary Finterrer. The major reason, Senator, is the increase 
in size of the Air Force, the 50-percent increase. That is the basic 
one. 

In many cases the transition to jets, of course, has created an ad- 
ditional requirement for length. The additional weight of many 
of the planes, of course, has put on a requirement. 

The other one, and the one subject which I feel is neglected in part 
in this program, is the need for security. The chairman and I were 
discussing informally before the meeting that question. This is the 
thing that worries us very deeply, especially about the overseas bases. 

That is to say, security from sabotage and security from enemy at- 
tack, and I feel that we have a program, which I have examined, 
which is very extensive, which we have never even asked for even 
within the Defense Department, but which I believe can be in large 
measure justified, because it seems to me that in the event [off the 
record| this program is a little deficient there, but there is still a lot 
of money in here for security, so that element is in there to a very 
substantial extent. 

Senator Lona. If the enemy would be able to knock out the ability 
of this Nation to retaliate, then he would be in a position to go pretty 
much about his way without having to worry near as much about 
damage to his own installations. 

Secretary Finuerrer. I think the Senator has stated as well as I 
have heard it our reason for concern about these bases. If you knock 
out these bases, then our possible enemies are free to do anything they 
want. Our airplanes and our men won't do any good, or not much 
good. That gives them a completely free hand. 

Senator Stennis. You are talking about foreign bases? 

Secretary Finuerrer. Mainly; yes, sir. Of course, you do need 
certain bases here, but I am talking mainly about the forei ign bases. 

Senator Lone. I have been very much concerned about that and 
have raised with you, Mr. Secretary, and others, the question of vul- 
nerability of many of these foreign bases after we get them. 

(Discussion off the record.) 

Se nator Lone. Thank you, Mr. Secretary. 

We will proceed with this detailed justification, and so far as these 
policy questions are concerned, if you feel that you should testify on 
some phase of it as these hearings develop, we will be pleased to hear 
from you and I will leave it to your judgment as to whether General 
Twining would want to testify further on these bases before he leaves 
for the Far East. 

Secretary Finverrer. Thank you, Mr. Chairman. 

(The Secretary withdrew.) 

Senator Lona. We were on the Bergstrom Base. 

General WasHpourne. Yes, sir; that is the next base, Senator Long. 
That is on page 20 of the book. It is not in the bill. I would like to 
suggest that General Timberlake explain the status of these bases, 
although not in this bill, do appear in the book. 

Senator Lone. Based on your present methods, using this zero pro- 
cedure, at the moment they are not in here for any money for these 
bases; is that right? 

General Timpertake. That is correct, s 
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Senator Lone. Now, if I understand this correctly, you would like 
to adopt a new procedure of applying funds that have been justified 
for some other purpose to these bases ¢ 

Mr. Hveerns. It is funds justified for the bases, to the same base, 
but the same base expanded to handle its mission for the 143-wing Air 
Force instead of the 96-wing Air Force. 

In other words, we will not be able to obligate more authority or 
funds at those so-called zero bases during the forthcoming year than 
is already authorized and appropriated for these specific bases. 

Senator Long. Let us try to understand this situation at the Berg- 
strom Base now. As I understand it, this is a zero base. You ask 
for no money and yet you want to justify some items there. 

Mr. Hueerns. This is quite similar to a reprograming of funds for 
which we normally come to the committee under our working rules 
for approval. 

Senator Lone. Then you would like to justify some items that you 
feel might be reprogramed ¢ 

Mr. Hueerns. That is right; and since this was done in conjunction 
with our preparation for the 1953 public works bill after a good deal 
of discussion and consideration, it was thought that we might cover 
them both at the same time and save everyone time if they understood 
the program. 

Senator Lone. We will hear this testimony on that basis, but that 
principle has not yet been accepted by the Senate, has it ? 

Mr. Huearns. No. 

Senator een: I have my severe doubts as to whether that system 
should be adopted. If you care to testify on those items on that basis, 
we will hear them. 

Mr. Hvueerns. I think we ought to testify on the system first, then, 
Senator, if you have doubts about it, because we feel very strongly 
that it will provide more orderly construction and less costly con- 
struction if we may proceed on the basis of the reprogramed items. 

Senator Lone. It seems to me, Mr. Secretary, that if you want 
these items you ought to put them in this bill. To come in here and 
say, “We want this authorized and we will come back for the money 
when we want the money” 

Mr. Hveeins. Well, we want to apply the existing money now wo, 
in effect, the combination of items in the 1952 program and in the 
zero base justification as we have it here. 

Senator Lone. It seems to me it is completely misleading for us 
to put all these items in here that we are authorizing funds to be 
spent on them, to put them in at zero when they are worth perhaps 
$1 billion. 

It seems to me as though we ought to just tell the public that hear- 
ings on this bill have authorized so many billions of dollars, rather 
than say we are authorizing only half that figure, perhaps, when there 
might be a lot of additional items in here. 

Mr. Hucarns. It is not that extensive. It won’t go over $90 million 
all together, but it does permit us to expend our existing funds on 
merged facilities on a priority basis, which will permit us to get the 
143-wing priority construction done first, and on a merged basis and 
on a less expensive basis. 

Senator Lone. I am under the impression that you wouldn’t have 
the additional fund if you hadn’t justified more than you proposed to 
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build in the first place, justify perhaps more funds there than were 
needed. Can you clear up my mind on that subject? 

Mr. Huceins. Well, I think so. If we were building to 95 wings, 
we would obligate just as many of those dollars as we could this year 
against the 95- wing facilities, but the principle involved is that we 
could not duri ing the forthcoming year, prior to June of 1953, obligate 
more than the funds that are now available to us. 

Realize that on the 95-wing program we got authorization and 
funds for a 2-year constr uetion program. We are now talking about 

\ 1-year construction program through fiscal 1953. 

Therefore, the funds which were “appropriate on the 2-year pro- 
gram can be expended, obligated, within a year against a broader 
program without calling for more funds this year, ‘and the broader 
program, if it ae si more parking aprons, more maintenance facil- 
ities, and that sort of thing, for more planes under the 143 wings can 
be done better if you let your whole pavement contract all at once 
rather than letting it in two batches. You will have your priority 
facilities for 143 wings let. 

Senator Srennis. Why not just ask for the money just straight from 
the shoulder: say, “We need the money.” 

Mr. Huaains. We would lke to, Senator, but the whole basis of 
our work on this bill up to the time it was submitted to Congress 
was to cut down—— 

Senator Stennis. Was to keep within a certain ceiling. 

Mr. Hueeins. That’s right, and this is part of the means of doing 
it. 

Senator Stennis. Why not just say, “We can’t doit”? It is highly 
misleading to me. 

Senator Lone. As a practical matter, Mr. Huggins, isn’t this the 
situation? This isthe second time I have attempted to understand this 
proposal. 

Mr. Huearns. It is difficult to understand, Senator. 

Senator Lone. But as I understand this, you took a program for a 
much larger amount to the Bureau of the Budget and they insisted on 
reducing the amount in this bill? 

Mr. Hvucains. Yes, sir. 

Senator Lone. And they said that if the Congress would author- 
ize it, that they would go along with you on you asking for a great 
number of items that they themselves took out of the bill. 

Mr. Huceins. No; they didn’t take them out. 

Senator Lone. They wouldn't put them in. What's the difference ? 
You asked for them, didn’t you, and they would not put them in the 
bill. 

Mr. Hueers. We could do this, Senator, through our normal re- 
programing procedure. Now, obviously we would like to have $3.5 
billion of authorization and $2.9 billion of funds. 

We can't have it, so to get our work done as efficiently as we can, 
we would like to reprogram existing authorizations against the exist- 
ing funds to permit the most effici ent construction and expenditure 
program that we can. The Bureau of the Budget did not say “You 
don't need these facilities, we won't approve them.” They, in effect, 
said : 


We approve these facilities and we approve your going to Congress in con- 
nection with the 1953 bill to tell them about it and ask for permission to expend 
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existing funds against the broadened program at these specific bases, but you 
can’t obligate more than the funds now appropriate. Therefore, you cannot 
ask for more funds. 

Senator Stennis. Let me see if I have it right here. You want to 
stay within the limits of your 95-wing ceiling as to the total top 
figures in dollars, but you want to spread that money out on the 
143-wing program ? 

Mr. Huearns. That’s right. 

Senator Stennis. So if you start runways here for a 95-wing pro- 
gram, you could go on—I mean those runways and aprons—you could 

go on and spread ‘them out for your 143 wings ? 

Mr. Hueears. That’s right. And again the funds that are involved 
would be spent on completely usable implements and would not be 
used on half a runway or half a hangar, or something like that. 

Senator Lone. What happens to the authorization of funds which 
are not to be expended? Where the items you are talking about are 
authorized for zero in dollars, what happens to the dollars that you 
propose to transfer to those zero items? 

Mr. Hucerns. You mean the funds? 

Senator Lone. Yes; funds that we have authorized, that in turn 
are not spent. 

Mr. Hucerns. Well, what we would do, Senator—— 

Senator Lone. You would propose to reduce these items in here, 
as I understand it, these items, you would propose to reduce those by 
a sufficient amount to construct the others; is that right ? 

Mr. Hucerns. It would mean that we would defer items of lower 
priority in the construction of the base that were authorized in 1952 
in order to get a complete pavement system with all the aprons and 
hardstands, and that sort of thing, that were needed to handle the 143 
wings, get the increased fuel fac silities that would be needed, and then 
we would have to get further dollar authorization and further funds 
to complete that base. 

Senator Lone. Wouldn’t that, in many instances, be a case of com- 
ing back for a second authorization for something that had been au- 
thorized in the first instance in the amount of money that you had it 
in for? 

Mr. Hueerns. It would mean coming back for a second dollar au- 
thorization against the line items that have been presented to the 
committee. 

Insofar as the legal aspects of it are concerned, the law, as you 
know, reads the 1952 authorization bill would permit us to do what 
we want to, but it is the working rules that we have with the com- 
mittee to come in and explain a different application of the funds 
than those initially justified, that cause us to bring these bases in to 
you now, but since the whole program was built up in connection with 
the 143-wing program and was in the initial $314 billion that we re- 
quested of the Bureau of the Budget, it was felt that it was appropri- 
ate at this time to come in and explain it all to you. 

We certainly do not intend to be misleading. It is not an easy thing 
to explain if you haven’t been working with it and living with it and 
developing it, but we are trying to be just as frank and open as we can, 
and it really is nothing more than a reprograming of our existing 
funds in accordance with what would otherwise be a normal pro- 
cedure. 
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Senator Lone. As I understand it, when you reprogram, it is 
usually a case of striking out one matter that was authorized and 

Mr. Hueers. That’s right. 

Senator Lone. And appropriated for, and substituting in place of 
that another item that you felt was more badly needed. 

Now in this instance there is a question in my mind whether this 
would amount to having the authorization continue to stand after you 
have taken the funds from that authorization and applied them to an 
entirely different matter. 

Mr. Hvaetns. We cannot possibly spend more than the amount 
which has been appropriated by Congress for the specific base, re- 

gardless of the number of items authorized, nor can we get more dol- 
ia authorized, regardless of appropriations, without again coming 
back to Congress for an increase in the total authorization at the base. 

Senator Lone. Let me ask this question as an example. Suppose we 
authorize $1 million on a particular item for training facilities in 1952, 
and then suppose we authorize as a zero item runways not to exceed $1 
million on the same base for 1953, and you then proceeded to transfer 
the $1 million for training items to the runway item. Would the 
authorization for the $1 million of additional training facilities con- 
tinue to stand? 

Mr. Hucers. If you applied the authorization from the training 
facilities to another item, you would in the course of doing that and 
similar transfers absorb your total dollar authorization at the base, so 
that you could expend no more funds at the base. You would then 
again have to come in for further authorization before you could move, 
also come in and apply for further funds with which to move. 

Senator Lone. In that instance I take it vou would come in again 
for the training facilities which had already been authorized and had 
not been built. 

General Myers. No, sir. 

General ‘TrmperLAke. Mr. Chairman, we would come in for the 
runway or the item that is carried in the 1953, that we are requesting at 
this time, sir, because that had not been authorized by Congress. It 
Lad been justified by these committees. 

Senator Lone. Where the training facilities have been authorized 
and the runw ays built instead. 

General TimpBertake. That is correct, sir. 

Senator Lone. You would come in in the second instance for the 
runway which was already constructed. 

General TruperLake. That is correct, sir. 

Senator Lone. What could Congress do about that? If the runway 
was already there, could we decline to authorize it? Would there 
be any question at all as to what we could do in that instance ? 

General TrmperLaxr. I don’t believe you could, sir. I believe you 
are obligating to authorize that at some future time. 

General Myers. As a line item, sir; as a specific line item. 

Senator Lone. If there is the situation, I think we ought to under- 
stand what is being proposed here. 

Now, some time back on a land acquisition which IT mentioned to you, 
I doubted that the Navy should acquire certain land for a certain pur- 
pose to construct some facility up in New England, and when I in- 
quired into this matter and held it up, they told me that the land had 
already been acquired and the facility already built. 


23564 52 —11 
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Now, could that be a situation here? Would you be back in for us 
to authorize a runway where we have previously authorized $1 million 
for training facilities and we had authorized as a zero item, as I under- 
stand it, a runway on the same base / 

Then if you reprogramed so as to build the runway, when you came 
back to us for additional authorization, would you be coming back for 
the same facility which had been authorized for $1 million and not 
built, or would you be coming back for the runway which has been 
authorized for zero dollars and which had been built ¢ 

General Timpertake. We would come back for the dollar total to 
take care of the runway and justify as a line item against an increase 
in dollar totals on that base. 

Mr. Chairman, what we are asking for here is what we would ordi- 
narily do by a letter to this committee and to the Armed Services 
Committee of the House on each of these particular things. 

Since we don’t know about the committee’s being here in Washington 
over the next 6 months, this is a substitute for that procedure of putting 
in an individual letter on each of these bases. 

Senator Lone. Let me ask you this: Would you object to deauthor- 
izing any item that you felt should be deferred and come back in at 
a later date and requesting the authorization for that item 

General TrmperLake. Yes, sir. 

General Myers. Yes, sir. May I say something on that? 

Senator Lone. You would object to that ? 

Mr. Hueerns. No, no. We would agree to it. 

General Myers. We could do it, sir. May I say something to that? 
There is a law that I have reference to that requires us to report at 
the beginning of each session of Congress unrequired authorization, 
any authorizations we do not require. That will be reported at the 
next session of Congress in January. 

What we propose to do is make up our complete program for 143 
wings, have it ready in September to be presented to the Congress 
when it convenes in January. That will be the whole program for 
143 wings, and we will then report the authorization that we do 
not require. 

Now, to me it seems that the authorization that we still require, 
even though we defer some authorization, but we still require it, we 
might as well let that stand on the books until January, and if we 
still require it, it will be unreported as not being required, and every- 
thing that is not required will be reported for revision. 

Mr. Hvcerns. I think what the Senator had in mind was this: 
As we move along through the balance of this year and we are coming 
in with this program on the assumption that the congressional com- 
mittees will not be available, we will know the items on which we are 
obligating our funds, and I am assuming now that this so-called zero 
procedure is approved. We will be able to report to Congress in 
January the facilities against which the funds are obligated if we 
use up all of our funds by way of obligations we anticipate, and if 
on the zero bases we use up the available authorization, we will have 
to get further authorization from Congress to justify the dollar 
amount we need. 

That will mean that we will have to justify all of the items which 
are still unobligated, so whether those items be from the 1952 program 
or from the 1953 program, for all practical purposes we will have to 
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justify those fully to this committee and to the Congress, and there- 
fore 1 think we can say very frankly and without qualific ation that 
when we come in for further authority, we will justify all of the 
items for which funds have not been obligated and for which further 
authority is needed. 

Senator Srennis. Mr. Chairman, let me ask this question. Is it 
this simple, that you just want these bases here put on the eligible 
list upon which you can spend money that you are not going to spend 
for some that are authorized ¢ 

Mr. Hvugerns. These are all bases which are already authorized and 
against which appropriations have been voted. 

Senator STENNis. You mean these zero bases / 

Mr. Hucerns. Yes. They are bases which we contemplate expand- 
ing to accommodate the 143 wings, and from the standpoint of orderly 
construction, priority construction, we want the right to expend the 
funds against the complete program rather than against that part 
of it which was initially planned for 95 wings only. 

Senator Stennis. Is that what this whole thing is about ? 

Mr. Hvueerns. That is all it is. 

Senator Lone. It seems to me that if we can keep this thing in shape 
where people can understand what we are doing, it is a better opera- 
tional system in the long run, and to me the simple way would seem 
to be items that we have authorized that you would prefer not ” 
construct at this time for one reason or another should simply be 
deauthorzed and the funds transferred to the other purposes that 
you propose to justify. 

Senator STrennis. Senator Long, as I understood it this is merely a 
request to spend this money that has already been appropriated not 
on a 95-wing program, but on a 143-wing program, and just spend 
it against this extended program. 

Mr. Hucerns. That’s right. I think we would be criticized if we 
did not come in and ask that, and properly so. 

Senator Stennis. So it is not so involved after all, if that is correct. 

Mr. Huaerns. It gets involved only in the procedure. I think once 
the principle is understood, it is relatively simple. We get into 
problems of deauthorizing whic " we do not feel is either necessary or 
advisable, because we believe we are going to need all these facilities 
we are talking about. 

Normality, if we reprogram, shift funds from one item to another, 

are going to give up that particular item and not build it at all. 
sire we expect, if Congress approves the expanded base program, to 
have to build the complete expanded base in time. 

During the forthcoming year, on the principles that have been 
laid down for the Air Force bill, we will only obligate funds against 
those items which we need in 1953, plus the long lead items which 
we need for 1954. 

Senator Stennis. This doesn’t even involve, then, spending author- 
ized funds on one field over on the second field. 

Mr. Hvucerns. No, sir, there is no transfer of funds from field to 
field. 

General Myers. Within 37 bases, it is confined to 37 bases for $89 
million, and it is within the authorization for that base and the com- 
bination is within that particular base. 
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Senator Srennis. It just involves spending, say, this $1 million 
so as to make it necessary to appropriate another million to finish it 
out, that is an illustration ? 

Mr. Hucerns. Authorize and appropriate. It is a little bit like 
this. If you were building a house with a one-car garage attached 
to it and you all of a sudden decided that you would like to have a 
two-car garage, so you figure, “Well, I won’t finish the third floor, 
I will take the money I was going to use to finish the third floor and 
expand my garage for two cars, and then when I get some more money 
I will finish the third floor.” 

It is that sort of thing, in simple terms. 

Senator Lone. Let me say that to this point my own conclusion is 
that if we pursue that procedure we are authorizing both the items 
that vou have in for the dollar amount, and we are also authorizing 
the amount that you put in there for zero, because I took a look at how 
you proposed to use that procedure when it was given to me as applied 
to a base, this New Hampshire base, Portsmouth, N. H., and after 
turning that over in my mind, it looked to me as though the items we 
were authorizing at zero were in many respects less essential than 
the ite ‘ms we were authorizing for the dollar value. 

If you change the items, the items that are authorized for the dollar 
value, were going to necessarily be constructed in the future. You 
couldn’t operate the base without some of them. 

Mr. Hvucerns. This whole program, Senator, that is being requested, 
the $2 billion that was voted by the House for author ization does not 
involve bases. We want to make that v very clear. It involves a 1-year 
program for the construction of bases. 

Senator Lone. Yes. Now let me give you an example of what I 
have in mind. If you are working on a base and you have enough 
space to build your runway just half the distance it should be, and you 
are having difficulty in acquiring the land, under this procedure it 
would be possible for you to spend this on something else that had been 
explained to this committee. 

Mr. Hucerns. That’s right. 

Senator Lone. But which had not been authorized for specific dollar 

value. And then in the future you would come back in and explain 
that you needed the additional authorization for the runway which 
you had previously justified before this committee, but for a value of 
zero at that time. No, lam wrong. The runway for the money, but 
the other item for zero at the time you were before the committee. 

When you came back before us again, the question would be that the 
item which had been justified as zero, had been built, and the runway 
was still needed. Now at that point I don’t see how any senator who 
had gone along with this program could possibly say th: at you shouldn’t 
build the runway, so actually as a practical matter we would have 
authorized both of them at the same time. 

Mr. Huacrs. Well, I don’t see how, Senator, we could take your 
example, how we could very well plan to build a base that we didn’t 
know we had the land for the whole thing. 

Senator Lone. Isn’t that the example you gave me at Portsmouth, 
N. H., that you were having trouble acquiring some of the land and 
some of the rights-of-way there ? 

General Myrrs. We said we had delays in acquiring the land, sir, 
but what we said was this pavement item, on that we have pavement 
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authorized in 1953 and we have money for pavement in 1952. We 
also need some more pavement that is in the zero item. We would 
like to combine those two and build this pavement all at once, We 
think that is a priority item. 

I would like to make it clear that all the items that we are asking 
your approval on the zero bases, we would not combine, because some 
of them are of lower priority than the items in 1952, so it is only 
selected ones of the items that you authorize that we would find and 
build, and of course any item that we build is an item that has been 
previously authorized by the language in the authorization bill. 

Mr. Hueerns. If we felt that we were not going to need any of the 
line items that are included in the 1952 program, we would take them 
out and deauthorize them. Actually what we are doing is deferring 
them. 

Now as to whether Congress is going to be committed to authorize 
and appropriate additional funds, I don’t see how we are going to get 
a 143-wing program, we aren't, without additional authorization and 
funds. 

We have tried to make that clear. I hope we have, but I suppose we 
could have gone to a lot of work of pulling out items here and making 
our best guess at exactly what we are going to obligate during the next 
vear, but because we felt we are going to need these facilities in any 
event, we did not do that, although we fully recognize that we are 
going to have to come in here next January and justify again the 
dollar authorizations with the line items to back it up, which may 
include some of these line items that have already been justified. 

We are going to have to come in and justify all of that before Con- 
gress moves at all, but let us not assume that the Air Force is not 
going to have to have further authority and funds if it is going to 
have 143 wings. 

Senator Lone. Well, in any event it would seem to me that when you 
come back in here for additional authorization, you should be asking 
for authorization for the items that you propose to build, not a matter 
of us putting our stamp of approval on something that has already 
been built, because in that instance we would have no choice. 

It seems to me if we don’t watch this—take the example I gave you 
where you had training facilities for $1 million, authorized at $1 
million, and runways authorized at zero, if the $1 million was to be 
spent on training facilties, we should understand that at the begin- 
ing, and if you came back in for additional authorization there would 
be no point 1n us just talking about the runways. They would be there. 
The question would be whether we ought to go ahead and spend the 
$1 million on training facilities. 

Mr. Hvucerns. Well, that is why we are here now, is to tell you that 
we don’t want to apply the funds on this basis, but we haven't pulled 
the line items out because we expect that we will ask you to again 
consider that next year. If you don't like what we have done, why 
you don’t have to authorize what we ask for, but I can assure of this. 

We will not try to set this up so we build minor priorities first so 
that you have no alternative but to appropriate funds for runways to 
make the money already spent worth something. We are going to 
try to put it in on the operational facilities first and the supporting 
facilities after that. 
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I really feel, Senator, that this has been thought out a great deal. 
We fussed and fumed about it ourselves for a couple or 3 weeks before 
we finally got into some sort of system that would work. We did, of 
course, discuss this procedure at great length before the House Armed 
Services Committee and they approved it. 

Senator Lone. I am certain that the chairman of this subcommittee 
isn't the only one that is going to insist on understanding this matter, 
before this bill is reported. There are 13 members of this committee 
and only 3 on this subcommittee, and if this procedure is to be adopted, 
it will have to be very fully explained to some of the other members 
of this committee who are very careful about appropriating money 
and authorizing expenditures. 

Mr. Hvuaerns. We will be very elad to do that, because we feel it is 
the only way to do it, to get our construction done properly, and if 
we did not do something like this, we would either have to have more 
authority and more funds, which we have been told we could not have, 
or we would be improperly spending our funds and you would be 
entitled to call us up here on the carpet and subject us to some very 
severe criticism. I really feel that this is sound. 

Senator Lone. The testimony of the Navy was that for every item 
they have in their bill, they would have an operational unit when that 
much money had been spent. Do we understand that that is the case 

‘not the case with the Air Force ? 

sie Hvueerns. You mean that at each installation for which they 
are requesting funds—— 

Senator Lone. An authorization here. 

Mr. Hueerns. They will have an operating unit by the time the 
funds are spent ? 

Senator Lone. Right. 

Mr. Hvucgeins. That is the whole aim of this bill, why it was set up 
the way it was, so that the installation would be constructed at the 
time the operating unit was set to move in, when the planes and the 
men are ready they will move right into these bases, which should be 
by the time the money is spent. That is the whole program. 

Senator Lone. Well, are we to understand then that based on the 
authorization for each of these bases, that you have an operational 
unit at that base when that amount has been expended ? 

Mr. Hveerns. Yes, sir. Sometimes you have operational units 
there before that money has been expended. 

Senator Lone. Now what are these new items at Bergstrom— 

Mr. Hveerns. I think probably it would be a good idea to look at a 
couple of these newer bases und as you go through them you may get 
a better understanding. 

Senator Lone. Do I understand the Bergstrom Base— 

General Wasunourne. Three new items, Senator Long, items 5, 6, 
and 8 on page 21 of the book 

Senator Lone. Would you explain those items 4 

General WasHpourne. Yes, sir. The first of them is line item 5 for 

10,000-gallon tank for the storage of airplane lubricating oil. It is 
estimated to cost $3,000. 

The next item is the construction of an armament-electronic shop 
in addition to the one there now estimated to cost $105,000 to bring it 
up to the standard size. 
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The third item is the utilities item of $16,000 to provide utilities 
for this line item above, the armament-electronic shop. 

Senator STennis. What number is that é 

General Wasupourne. It is to connect the armament-electronic 
shop with utilities. 

Senator Srennis. Well, you say 16,000. The book I have—what 
item is it you are talking about there? 

General Wasunourne. Line item 8, Senator Stennis. 

Senator Srennis. Thirty-two on mine. 

General WasuBourne. Yes, sir, the line item number 32 is the total 
authorization, but the amount we are asking for is $ $16,000, just half 
of it, because all the other items go over so we felt it was proper to let 
part of the utilities go over. 

Mr. Huaarins. We will ask for the other. 

General WasiBocrne. The total amount of those items is $124,000, 
which we expect to mesh into the $15 million program for this same 
base that was authorized in 1952, and much of which has not yet 
been spent. 

Senator Lone. That means that you have to find something there 
that you are not going to spend the money for at the moment. 

General WasHpourNne. At the moment. 

Mr. Huaearns. That's right. 

Senator LonG. In some cases if you could simply defer some of the 
items that you believe are not of the same priority, then you could use 
that money for items and come back in later. 

Mr. Hvucerns. That is what we expect to do. 

General WasupourNne. Or it may be in taking bids in the 1952 pro- 
gram we will pick up $124,000 and it will never hurt anything when 
we get through. 

Mr. Hvucarns. That would be true here; it would not be true at some 
of the bases. 

Senator Lone. We see what you have in mind for Bergstrom. Now 
let us take Biggs Air Force Base. 

General Wasupourne. Yes, sir, the next base is Biggs Air Force 
Base. That is on page 22 of the bak and on page 20 of the bill. 

Senator Lone. What do you have in mind for that base? 

General Wasupourne. The line items total $773,000. 

The first one is for additional parking apron for aircraft, 75,200 
square yards, which is required to complete the aircraft parking at that 
base when it is converted to B-36’s. 

Senator Lone. What type of airplanes use that base now? 

General WasHBpourNE. Medium bombers are stationed there at the 
present time. 

Senator Lone. What else do you have there ? 

General WasHpourne. The next item is aviation-gas storage, line 
item 2, 750,000 gallons of gasoline storage. 

The next item is 30,000 gallons of jet- fuel storage. Those are both 
required to expand what we have. 

The next item ts communication facilities, line item 4, estimated 
cost $15,000, 

The next item is line item 5, operation building for the squadron, 
one squadron’s building. 

The next item in this bill is the addition to the electronic shop, 
1,500 square feet. That is line item 7. 
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Senator STENNIS. $77,000 just to enlarge a shop ¢ 

General Wasupourne. That is an electronic shop. We estimate 
that at $14 a square foot which is the figure submitted by the Corps 
of Engineers for that type of work. 

Mr. Hueains. I might state that all of the costing on these items 
is done by the Corps of Engineers, who are our construction agency. 

Senator Lone. As I understand it, you supply them the standards 
that you want for a particular building and based on that they give 
you what they estimate to be the cost of that type of building? 

General Myers. We supply them, sir, with a definitive layout, the 
functional layout that is required in the various facilities and any 
special criteria due to the nature of the facilities, such as the electronic 
shop. 

We have a general policy on the types which I think was explained 
in the explanation we gave. 

Senator Lone. It is my understanding then that the cost of this 
shop is more than the average for the various shops in the services, 
more than they pay, on the average / 

General Wasipourne. The shop. is an armament electronic shop 
and it has within it additional equipment and gear which is not re- 
quired, for instance, in a garage for automobiles. The extra cost of 
this equipment and fixtures and the like includes some but not entirely 
air conditioning, and that is what makes up the difference in cost. 

Senator Lone. Could you give us a little more detail on that, as to 
the kind of thing that you have to have in that building which you 
did not have in the ordinary shop ¢ 

General WasupBournr. Well, sir, we have a considerable amount of 
radar testing equipment in this building. 

Senator Lone. What is there about testing radar that would re- 
quire the shop to be of a different criteria than a shop that is built for 
general purposes / 

General WasupourNe. It is mostly in the accessories of the build- 
ing, the plumbing and the lighting and the types of walls and floors, 
and all of the cabinets and that sort of thing. 

General Myers. As a matter of fact, this armament-electronic 
shop with the exception of the salvage building, the salvage bins, is 
the lowest unit price of any of the items in this category. 

I havea list here. They vary from $19, and that is the high one, for 
instance, in the airframe repair and overhaul building, and the big 
maintenance hangar; $16.50 for fabrication building; $16.50 for 
engine build-up building; $14.50 for a nose hangar; $14 for the arma- 
ment-electronics shop. 

Senator Lone. Well, I can see the need for electronic equipment 
requiring in such a shop more ventilation than you would have in the 
average shop because when you get your electronic tubes in operation, 
they tend to warm the building and you will need more ventilation 
or more air conditioning. Now, it would be cheaper to have more ven- 
tilation, would it? 

General WasHBouRNE. Well, mostly the requirement is dustproof- 
ing, Senator. 

Senator Lone. All right. How do you propose to make this dust- 
proof, this building? 

General WasHBouRNE. Well, I don’t know—— 
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General Myers. Well, sir, the building, in order to be dustproof, 
would have to be tightly closed and would therefore have to be air- 
conditioned or ventilated—in other words, it would have to be closed 
entirely. 

Senator Lone. Is that an air-conditioned building? 

General Myers. No, I don’t think so. 

General Wasupournr. Not all of it is. The building altogether 
contains several shops and some toilet rooms and offices and certain 
of these are air-conditioned. 

The whole building is essentially closed, and out at Biggs we have 
a lot of trouble to keep dust from coming in. 

Senator Lona. Very well. Take the next item. 

General WasHpourNne. The next item proposed and asked author- 
ization for, is line item 9, utilities, for the support of the construction 
that we have talked about above. 

Senator Lone. All right, next item. 

General Wastnourne. That is all the items of Biggs Air Force 
Base. 

Senator Lone. Are there facilities in that ? 

General Wasunournr. No, sir. those go over to the supplemental 
program. That adds up to the $173,000 authorization that has been 
requested. 

The next base is Campbell Air Force Base, on page 24 of the book 
and page 21 of the bill. That is also a “zero” base and we are not ask- 
ing for any dollar authorization to be added. 

Senator Long. Are you asking any items be added ? 

General Wasnpourne. Yes, sir, we are asking for four items. 

The first item is item 2, communications building, 1,500 square feet. 

Senator Lone. And how much is that ? 

General WastnourNe. That is in the amount of $27,000. 

Senator Lone. What other item are you asking for? 

General Wasupourne. The next item is the relocation of existing 
hangars, for a lump sum of $92,000. That is line item 3. 

The next one is the construction of 100 spaces of airmen’s barracks, 
line item 4. 

Senator Lone. Where are you locating the hangar? 

General Wasupournr. The hangar there at Campbell had to be 
relocated, pushed back 150 feet from its present location in order to 
have a regular hangar line, without this one building sticking out in 
front of the rest of them. 

Senator Lone. How much would that cost ? 

General WasrpourNne. $92,000 is the estimated cost by the Corps 
of Engineers. 

Senator Lone. Well, is that hangar in the way of the runway or 
anything of that sort? 

General Wastipourne. Yes, sir. It is too close out to the apron for 
the present aircraft and we want to build a second hangar there, and 
to bring it into line; in other words, straighten up the building line. 

Senator Lone. Could you operate where the hangar is now? 

General Wasnpourne. No, sir, we cannot very well operate. It is 
just sticking out in front. It is too near the apron to make either 
useful. 
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You see, at Campbell, we have a mission of the Strategic Air Com- 
mand and at the same time we have the Army support. The new 
hangar is for the Army support. 

Senator Lone. We had an embarrassing situation in Louisiana 
where they moved a five- or six-story building and then someone came 
along about 5 years later and decided to move it back, and there was 
quite a furor about moving that building twice. Are you sure you 
are not going to be wanting to move that again ? 

General W ASHBOURNE. Quite sure. 

The next item is the 100 spaces of airmen’s barracks that is neces- 
sary to bring the station up to its requirement. 

Senator Lone. How much ? 

General Wasunourne. Line item number 6, $32,000. 

Senator Lone. What are the other items? 

General WasHpourne. Those are all the items under “zero” base at 
Campbell. 

Senator Lone. In the Biggs Base we did cover all of these items also, 
did we not? I feel that we should look at all of these zero items, going 
through the bill. 

General WasnrourNne. Yes, sir. I will run over the items in the 
“zero” bases if the committee is interested. 

The next base is the Carswell Air Force Base, on page 26 of the book 
and page 21 of the bill. 

Senator Lone. What items? 

General Wasnpournr. At Carswell Air Force Base we begin with 
line item number 3, apron strengthening, 416,000 square yards for 
$3 328.000. 

Senator Lone. All right. what are the other items? 

General Wasneourne. The next item is line item number 10, run- 
way lighting, for $176,000. That is required to light the extension 
of the runways and the paving provided in the category above. 

Senator Lone. All right. 

General WasHpourne. The next item, a lump sum of $162,000 for 
hazard removal, That is required because when we extend the runway 
at Carswell we overrun existing highways and we have to move some 
houses and trees and road and existing facilities. 

Senator Lone. What do you have m mind there, an easement, or do 
you anticipate purchasing the land or what ? 

General WasHBourNE. We have to purchase some of the land, Sena- 
tor Long, and the rest of it is obtained on a clearance type of easement. 
In other words, we just reach an agreement with these owners that 
they will not build on the land and they keep title. 

Senator Lone. That is because jet bombers have to have a lot more 
clearance? 

General Wasnpourne. Yes, sir, and as we extend the runway, the 
clearance line has to be extended at the same time. 

Senator Lone. Next item. 

General WasnpBourne. Item 13, reconnaissance technical building, 
$800,000. 

The next item in the basic bill is line item 16 for 1,700 spaces of 
airmen’s barracks and mess. 

The next item is a railroad spur, line item 21. 

Line item 22 is utilities in the lump sum of $427,000. 

Senator Lone. How much money to increase the barracks there ? 
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General WasHpourneE. The barracks item is estimated at $3,400,000 
for 1,700 airmen’s spaces. 

Senator Lone. How many do you have on that base at the present 
time ? 

General WasHpBournr. How many barracks’ spaces? 

Senator Lona. Yes. 

General WAsHpouRNE. ‘lwo thousand five hundred and forty-eight. 

Senator Srennis. Let me see. That is $2,000 per man, isn’t it / 

General WAsupourNe. Yes, sir. 

Senator Srennis. Is this permanent construction ¢ 

General Wasipourne. Twenty-five-year life; yes, sir. 

Senator Lone. In that type of barracks that you are speaking of, 
you have individual rooms in that, don’t you? 

General Wasupourne. The present floor plan might well have com- 
partmented barracks. 

Senator Lone. How many men to the room ? 

General Wasnvourne. Most of them are for three. 

Senator Long. And is there a difference between the size of the bed- 
rooms and the amount of space per man—is that different from the 
Army barracks? 

General Wasupourne. No, sir; no difference. Those are all figured 
on 72 square feet per man, regardless of whether partitioned or not. 

Senator Srpnnis. That is $6,000 per room: is that right 

General WastBourne. Yes. 

General Timpertake. Well, there are other things. There is a mess 
that goes with the barracks to feed the men. ‘The space per man in- 
cludes the utilities for the building itself and the messing and the 
barracks. 

Senator Stennis. The kitchen ? 

General Timpert ake. That is right, sir. 

Senator Lone. ee sort of latrine facilities do you have there? 
Do you have shower facilities or are those of the—what type do you 
have specified for those barracks ¢ 

General Myers. Twenty-five-year life, sir—tile. 

Senator Stennis. Tile for what ¢ 

General Myers. For the latrines. 

Senator Srennis. What makes those things cost so much—$6,000 
per mané I built a room, an addition to my house in Mississippi 
2 years ago, a large bedroom with an extra amount of storage, and it 
cost $3,000. I think it was between $3,000 and $3,100. 

General TrmpertaKe, Well, Senator, we are talking about 72 square 
feet. 

Senator Srennis. And that was more than 25-year construction, 
certainly ; it was permanent construction for my house. 

Mr. Hvueains. Well, you did not have to bring the utilities in for 
that figure. 

Senator Srpennis. Yes, but that is half of your figure. I had the 
bedroom and everything. 

General Timpertakr. We have lounge rooms and other facilities for 
these men so that they do not have to stay in their rooms all the time. 
They get 120 square feet-—— 

Senator Srpnnis. I want to take care of them, but I think you have 
your head too high in the air, at $6,000, 

Senator Lone. You have tile on the walls in the barracks? 
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General Myers. Yes, sir; in the showers. 

Senator Lone. And latrines? 

General Myers. That is right. 

Senator Lone. Is there any tile on the walls / 

General Myers. No, sir. 

Senator Lone. What type of wall structure ? 

General Myers. The so-called dry-wall construction; plaster board. 

Senator Lone. Have you given any study to reducing the cost of 
these barracks ? 

General Myers. Yes, sir, we have certainly studied the barracks 
problem, sir, for the past—more than 3 years. We have designed 
several types of barracks. We have cut them down. We have had 
architect-engineers working on them to get them down to the very 
minimum consistent with your maintenance cost. 

Now, on the permanent room that you speak about, the permanent 
tile construction, it, of course, is for a permanent-type barracks and I 
think it is a necessity. 

Senator Lone. Well, here is the question I am getting to, General 
Myers. We are being hard-pressed here for money and it is just a 
question of how muc h we can continue to afford. T believe for this 
period of emergency we are going to have to expand our Armed 
Forces beyond what we require if we manage to avert a war for the 
next 4 or 5 years. 

Now, I have been on some bases where they were fortunate enough 
to have tile baths and very nice facilities, but I feel that if this can 
be trimmed down some in order to save money, we ought to do it. 

Now, I am very grateful to belong to the Army and Nav y Country 
Club over there, and they have some very fine officers, but I don’t think 
they have a tile shower there at the Army and Navy Country Club, 
they have a concrete shower and I think some of the best officers in the 
service use that. It seems to me that there ought to be some of those 
tvpes of things that could be reduced. 

I would like to see what the specifications are and the requirements 
for those barracks because it seems to me there might be some way of 
reducing the cost of these. 

General Myers. We have the specifications right here, on the 
barracks. 

Senator Srennis. Well, let us be just a little bit practical. How 
many men in the Air Force in the range of lleutenants and captains 
and majors, unless they have some independent source of income, would 
vo out and build a home that would average $6,000 per room? Mighty 
few of them. I cannot afford any such thing as that. 

Mr. Hucerns. Well, you have to consider that a little bit, Senator, 
not on the basis of $6,000 per bedroom, but in effect the whole house 
for $2,000 per person, because you are including lounge facilities and 
messing facilities. 

Senator Srennis. Yes, that is your stock answer, but I think this 
is an example where the Air Force just got its head too high in the 
air, in the clouds. We have to remember that the Nation is footing 
the bill. 

I think you are entitled to good housing, all right. I do not want 
to detract one bit from that, certainly. 

Senator Lone. Do you know what the room cost is at the Statler 
Hotel? 
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General Myers. No, sir. I do not. 

Senator Lone. My a ianenea is that it averages about $5,700 per 
room, and that includes all of the lobby spaces and all of that. Of 
course, the cost has gone up since then. 

General Myers. Well, sir, these rooms don’t cost $6,000 a room. As 
General Timberlake pointed out, it includes the cost of everything. 

Senator Lone. Well, the figure that I gave includes all of the—that 
figure on the Statler includes the most elaborate banquet rooms in 
WwW Vashington as well as lobbies and everything else, all of those facili- 
ties, and they are able to accommodate those people and they have a 
great casubit of guests as well. 

Mr. Hvcerss. Cert: iinly our barracks do not compare with that. 
There is certainly something wrong between those figures and ours— 
I cannot speak for your figures 

General Myers. We have been steadily going over the specifications 
for these buildings, sir, and the Corps of Engineers has gone over them 
very carefully. 

I think our interior finishes are less, if anything, than the other serv- 
ices, in the way of durability. We have cut down. 

Senator Srennis. I am not comparing you with the other services, 
J am comparing it with the average home in America. 

General Myers. Well, the average home in America, except in the 
very lowest cost class, they have plastered walls. We do not have 
that. They have tile bathrooms. 

Senator Long. Weill, here are some of the type of things that we 
run into. We sent somebody to take a look at the fuel tanks at Lime- 
stone and while they were there they looked at other things. 

Well now, they noted that your dormitories had large glass areas 
and large windows. It would seem to us that was not in | keeping with 
the climate of that area. That is, it requires a lot more heat to heat 
a building with a great amount of glass surface as outside surface 
than where you have wall surface. 

General Trmpertake. May I speak on that? I do not think you 
can look at that barracks at Limestone and say that it is the criterion 
we are using now. Limestone was built as a “model” base. It was 
built in 1946, 

We have caught a Jot of criticism on the plushiness of that barracks 
at Limestone. 

You — of the glass. I know, myself, the first time I was up 
there, a year and a half ago—we certainly are not doing that now. 
Andasa cadena of fact it is a double glass, with a green tinge to keep 
the sun out and also a glass to keep out the frost. Fr ankly, it is plush 
and it looks like a Holly wood job—but please don’t judge the stand- 
ards of the Air Force by that particular one. 

Senator Srennis. Where is there one that is close to Washington 
where a man could go out and look at that, what you get for $6,000 per ? 

General Myers. At Andrews S, Sir. 

Senator Srennis. 1 would like to go out there. When was it 
erected ? . 

General Myers. It has just been completed, sir. 

General Trwpertake. The ones at Andrews cost—we budgeted 
$2,400 a man a we reduced our price. 

Senator Srennis. How were you able to reduce it ? 
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General Timpertakr. By cutting down the gross areas, the ceiling 
height. 

Senator Srennis. Well, you could reduce some of these more with- 
out impairing the service, could you not? 

General TimperLake. We are right down tothe minimum. We had 
164 square feet and we reduced it to 120 square feet, by making a more 
efficient building. 

Senator Stennis. Well, that is what you Air Force men always say, 
that you are down to the minimum, you cannot reduce any more. 

General Timpertake. We are working to see if we can make some 
more short cuts. 

Senator Lone. What is the next item? 

General WasHpourne. An additional item at Carswell in the basic 
bill is line item 23 on the next page. 

( Discussion off the record.) 

Senator Srennis. Going back just a minute to the dormitories, 
how many men do you have per building, per unit? 

General Myrrs. 200. 

Senator STenNis. To the building? 

General Myers. To the building. 

Senator SreNNts. So these 200 men live together and mess together ? 

General Myers. No, sir. Two hundred men live in a building, 
but we have a central mess for 500 normally. 

Senator SrTennis. I see; but you normally have 200 men in each 
unit building ? 

General Myers. Yes, sir. 

Senator Srennis. All right; thank you. 

General Wasnpourne. The next base is Castle Air Force Base in 
California. That is on page 29 of the book and page 21 of the bill. 
The authorization requested for Castle is $1,029,000 consisting of the 
following line items: 

Line item No. 5 is the removal of 50 square yards of apron. 

Senator Lona. Why is that apron to be removed ? 

General WasnpourNne. It is an old apron area from World War II 
that has to be torn out because it has absolutely gone to pieces on us. 
We have to tear it out and rearrange the area; get rid of it. 

Senator Lone. Do you plan to use that area for some other purpose ? 

General Wasupourne. Yes, sir; it is part of the new parking 
pattern. 

Senator Lone. You have to tear up the present apron and replace 
it with some other apron or strengthen it / 

General WasnpourNne. Yes, sir. This breakdown here, items from 
1 to 10, is a detail of what is a big project, which is to rework the 
apron. Instead of pricing it straight at $12, we have made a break- 
down of some of the other factors. 

Senator Lone. All right. 

General Wasnvourne. The next item is strengthening runway for 
133,000 square yards, $600,000. That is priced at $1. 80 a yard, and 
it is simply an overlay for the existing runway. 

Senator Lone. How much per foot—square yard? 

General WasupBourne. $1.80. 

Senator Lone. Why is that cheaper here? 

General Wasupsourne. This is what is referred to as a leveling 
course, perhaps only 2 inches thick instead of 5 or more. It is really 
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not a weight-bearing course, but a leveling or smoothing course, and 
therefore estimated at a lesser cost. 

Senator Lone. All right. I take it that is 2 inches of additional 
asphalt-concrete. 

General WasHpourne. Two inches. 

The next item is gas storage, line item 12, 500 gallons at 10 cents 
a gallon. 

7 he next item is line item 14, apron lighting at $29,000. 

Senator STennis. Excuse me, but that storage, is that underground ? 

General Myers. No, sir; it is above ground. 

General WasHRourNE. This is above-ground storage. It sometimes 
is underground, but that part is the operational storage; but this is 
bulk storage. 

The next item is line item 25. That is on the following page, 
page 31, electric power supply, $300,000, 

Senator Stennis. What does that mean, now, just electrical supply 
machines, or what—it is under utilities: that is right. 

General Wasnrourne. Yes, sir; that is a utility item. The power 
supply on most of these bases require expansion for their increased 
activity. 

Senator Srennis. You generate your own power on most of 
these bases / 

General Myers. No, sir. 

General Wasupournr. We buy from public service companies or 
the REA or wherever we can best get it. 

Those are all the items on Castle, for $1,029,000. 

The next base is Clinton Air Station, at page 32 of the book and 
page 21 of the bill. Clinton Air Station is a World War II Navy 
station which the Air Force is going to expand into a Strategic Air 
Command operational base, and this bill shows 23 line items for the 
expansion of that. 

Senator Srennis. You are rebuilding it? 

General Wasunourne. Practically speaking. We are figuring on 
using usable portions of what the “Navy had there and this is for 
bigger and additional facilities for the Air Force. 

Senator Stennis. You have an estimate as to how much you save by 
utilizing this field? Do you know anything about that, just in 
passing / 

General Myers. Well, sir, the total real property investment is 
$10,250,000, so that is a rough estimate of what we saved and multi- 
plied by 2 for present costs, about $20,000,000. 

Senator Srennts. Are you able to utilize most of the buildings? 

Mr. Hvuaerns. Buildings, yes. 

General Myers. Yes, sir. 

Mr. Hueorns. That was a training station for the Navy during the 
war and the barracks and facilities are all there for our use. That 
is why we want it. 

Senator Stennis. I am sorry but I will have to leave now for a 
quorum call, 

Senator Lone. We do not have any justification sheets on that pres 
ent base, do we? 

General WasHpourne. Yes, sir; page 227 of the book is the speci- 
fication. Does the committee desire questions in regard to each of 
these line items now? 
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Senator Lone. We would like to know which ones you are asking 
for. There are quite a few items. 

General WasHpourne. Yes, sir. We are asking for line items all 
the way down from 1 to 16 in the basic bill. 

Senator Lone. On quite a few of these bases you have these high- 
speed hydrants; don’t you? 

General WasHpourNe. Yes, sir; we will have some at Clinton. 

Senator Lone. And how many do you have at Clinton? 

General WasHBourne. We have 18 hydrants to be built. 

Senator Lone. Those hydrants are still in somewhat of an experi- 
mehtal stage; are they not? 

General Wasupourne. No, sir. I believe we have got them to the 
point now where we consider them fully operational. 

Senator Lone. Do you believe there might be improvements made 
on them as you go along? 

General WasiHxBourne. Yes, sir; I am confident there will be im- 
provements. 

General Myers. Yes, sir. We have some consultants employed for 
that purpose, and as we bring these new ones in we propose to test 
them and make improvements on them. We have several improve- 
ments under way now as a result of the Limestone facility, which is 
the first one. 

Senator Lone. Do you believe you can reduce the cost of these items 
as you have experience with them and test them and make alter- 
ations on them? 

General Myers. Yes, sir. 

General WasHpourne. The cost of the items is in the tankage and 
the pumps and the piping. It seems that the contractors are not able 
to give us much encouragement at the present time because of the 
steel situation. 

Senator Lone. What type of base is the Clinton base ? 

General Wasuzourne. That is an operational base for the Strategic 
Air Command. 

Senator Lona. That is for 18 hydrants. How many hydrants do 
you have at the present time? Limestone is the only place; is it? 

General WasHBourNE. Limestone, and Rapid City, and March Air 
Force Base in California. 

General Myers. I think those are the only three where they are 
actually completed. 

Senator Lone. How many do you have at Limestone or Rapid City 
of those types of hydrants! 

General WasHBourNE. Six at Limestone and 9 at Rapid City, I be- 
lieve, are in operation, and 12 at March have been connected up. 

Senator Lone. Is that the most you have at any one place at the 
present time, 12/ 

General WasHpourneE. Yes, sir. 

General Truper_axe. Mr. Chairman, the other day you asked about 
commercial use of these, and I mentioned the Northwest Airlines. 
They have them installed at Minneapolis and Seattle and also some 
of their oversea—where they can do their own installation. 

And I did find out this: that Esso Export is installing these in their 
oversea bases where they have the contract to deliver gasoline; and 
Mr. White, the vice president of Esso Export, has said they are paying 
for the installation of these hydrants within 1 year. 
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Senator Lone. Yes. It is my undertsanding that the commercial 
airlines using them do like them. Do you know how many they have 
in one installation? I doubt if they would have 18; it is my under- 
standing they have one each. 

General TumertaKe. Yes, sir, because they are intermittent and 
have only one airplane to serve at a time. 

Senator Lone. Of course, frankly, 1 had the impression that the 
urgency for the need for these facilities might not be as great at a base 
further back from a potential enemy than it would be at the bases more 
immediately forward. ‘The theory I was going on in that respect was 
partly that you would expect to have some fuel in some of these planes 
already at the base of origin, and as the plane goes forward you would 
expect it to come in with ‘the tanks partly empty and you would have 
more urgency for refueling. 

General Wasnpourne. Yes, sir; that is correct, and we have esti- 
mates on how muclhi time it takes for refueling. 

Senator Lone. At a base like Clinton they would have more oppor- 
teen y to have more time—would they not /—to fuel than at a base such 

for example, possibly Limestone, where | off the record |. 

. neral WasHBoURNE. A fighter base involvi ing training activities, 
of course, is not on a deadline of that sort; but, if the ry have to execute 
missions, I don’t believe they could be considered to have any more 
time than those slightly forward. 

Senator Lone. How many gallons of gas do one of these fighters 
hold in comparison with the B-36, for e3 xample, or BAT? 

General Myers. I have those figures, sir. 

Mr. Hvcerns. Shouldn't this be off the record ? 

General Myrrs. Yes, off the record. 

(Discussion off the record. ) 

Senator Lone. All right, what is the next item / 

General Wasupourne. I can take the Clinton station by categories, 
Senator Long, in the interest of time. 

Senator Lone. Well, you have it here by items. Suppose you run 
down the items. 

General Wasupourne. All right. In the category of airfield pave- 
ments, we have apron—that is, new apron and we have runway exten- 
sion, 

Senator Lone. How much do you propose to increase your apron 
capacity ¢ 

General Wasupourne. By 140,000 square yards, and that is taking 
into account the limited amount of apron the Navy has now. We need 
un additional 140,000 square yards. 

Senator Lone. Do you know how much they have now ? 

General Wasuvourne. They have 27,000 yards in place. 

Senator Lone. What were they using that for? 

Mr. Aveerns. A training station. 

General WasHpourne. Yes, sir; training facilities. 

Senator Lona. It is amazing to me that they would have only 27,000 
cubic yards. It must not have served for a very large operation. 

General Wasnpourne. Well, sir, they had small World War II 
types, and it does not meet our full requirement for apron. 

Line items 2 and 3 are for extending and strengthening the existing 
runways at Clinton to make it satisfact tory for jet use. 

23564—52——12 
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Item 4, extension of taxiway. 

Senator Lone. How thick is that overlay that you are strength- 
ening ? 

General WasnuBovu RNE. I expect when that is finally designed it will 
approximate 214 to 3 inches. 

Senator Lona. Is that to level it, as was done on the previous occa- 
sion, or is that to strengthen it ? 

General WasHBourNr. Senator Long, we have a different type or 
depth of pavement requirement for fighters than we do for the bomb- 
ers, so, we would design a different layer of material to put on the 
overlay portion and a still different depth of lay to put on the exten- 
sion of the runway. It would not necessarily fit either of the bomber 
areas. 

Senator Lone. There does not seem to be a uniformity. For exam- 
ple, you have $3.50 per square yard as against $6 at Barksdale, and 
one other had $1.80. 

General Wasunourne. Yes, sir. In the heavy type of pavement 
for the heavy and medium aircraft, we start at $12 for that work and 
it goes on down to $3. For fighters, we start with $7.20 a yard for 
new pavement, and our overlays are correspondingly less. 

These estimates are furnished by the Corps of Engineers based on 
previous design, and it may be that the final design at Clinton might 
be 50 cents different, up or down. 

Senator Lone. You say “previous design.” Don’t you furnish them 
what you want and then they tell you ‘what the cost will be? For 
example, is that Army engineer telling you how thick that runway 
should be or are you telling the Army engineers that you want a 
certain increased thickness and then they tell you what the cost will be ? 

General WasuBournr. Well, we determine what aircraft will have 
to use it; and then they take their charts and so on and tell us how thick 
it should be, and also tell us the cost. 

Senator Lone. On the other hand, if you furnish them the specifi- 

cations for certain types of buildings, barracks, and things of that 
sort, their cost is based on what they are told to estimate? 

General Myers. No, sir; not what they are told to estimate. 

Senator Lone. I mean, I understand you furnish them in many 
instances the criterion that you want. 

General Wasnrnourne. Yes, sir. 

Senator Lone. And, based on that criterion, they determine what 
they would estimate the cost would be. 

General WasnrourNe. That is correct, sir, and in the case of pave- 
ment we specify the airplane that it has got to carry. 

Senator Lone. And the criterion in that instance is that it is sup- 
posed to support the plane of certain weights, I take it. 

General Wasnpourne. In this case it is a 50,000-pound plane. So, 
your estimate for the overlay to bring the existing pavement up to 

that strength is based on the present strength of these existing 
pavements, 

Senator Lone. I see. Well now, on this justification, what part of 
this would you say was made up by the Air Force and what part was 
made up by the Corps of Engineers? You say [reading]: 


This project provides for the rehabilitation of 100,000 square yards. 


I am looking at page 229 of the jeune ations now. 


General WasnpBourne. Yes, s! 
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Senator Lone. Who makes that up? Do you make that up or a 
part of it, and a part made up by the Army engineers ¢ 

Colonel Ey. We make them up, sir, after a preliminary survey of 
this airfield. However, the Air Force as of this date does not have 
all of the technical facilities to make a true evaluation. We know 
from the men that w@ hire, both architect-engineers and our own ex- 
perts, that it would be about a certain cost and on that basis there is 
a preliminary estimate made. As General Washbourne pointed out, 
the normal cost might be up 50 cents or down 50 cents, but our figures 
are from the preliminary survey. 

Senator Long. So, that is your estimate of the cost ? 

General Wasunourne. Yes, sir. 

Senator Lone. All right, what is the next item ? 

General WasuBourne. The next item is in the category B, “Liquid- 
fuel storage.” 

We have the fuel hydrants which we discussed. 

Then we have items 7 and item 8, the igloos for storage—four of 
those. 

And, under category C, “Communications and navigation: al aids”: 
and item 9 is for runway lighting and No. 10 is for taxi lighting. 

Senator Lone. What kind ‘of lighting do you have at the present 
time? Is this lighting you had to displace the lighting system up 
there now ? 

General Wasupourne. This is to replace the unserviceable low- 
grade lighting which may exist there, and to provide new lighting for 
those extensions and additions we put on the pavement. 

Senator Lone. Very well. 

General Wasnpourne. Both for runway and taxiway. 

Senator Lone. What other items? 

General Wasunourne. Items 11, 12, 13, and 14, standard items for 
communications and navigational aids at Air Force bases. 

The transmitter building, line item 11; receiver building, line item 
14, what we call “SAC lan 1000”; line item 13 is for navigational 
aid, for a lump sum. Under category D, “Operational facilities,” 
line item 15, for the electronic shop, 7, 000 square fe pe 

Senator Lona. That electronic shop is figured at $11 per square 
foot. It is my impression at Barksdale you had Scared it at S14. 

General Wasupourne. Yes. The difference is that Barksdale is 
priced as permanent and Clinton is priced at the cheaper 10-year life. 

Senator Lone. That electronic shop serves the same purpose but 
there is a difference in durability ? 

General WasHrourNe, That is right: that reflects the difference be- 
tween 25- and 10-year life. 

The next item is fire station, which is a standard facility at Air 
Force bases. 

Line item 18 is priced at $25,000, lump sum, shooting-in butt. 

Senator Lone. “Shooting-in”—I don’t understand. 

General WasHrourne. That is a structure of concrete and sand at 
which the airplanes can discharge rockets and cannon to see if their 
guns are in order and the electronic sighting is proper. 

Senator Lone. Do you do that from the air or the ground ? 

General Wasnpourne. On the ground. 

Category E is “Aircraft maintenance facilities.” We have shop 
allowance 30,000 square feet under line item 19. 
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Category G, “Troop housing,” we propose to add, in line item 20, 
2,200 spaces for airmen’s barracks and messes. 

Senator Lone. Is that permanent or what type / 

General WasHBourNE. This is semipermanent, 10-year life. 

Senator Lone. What is the cost per square foot of that ? 

General WasHpourne, It is estimated here to cpst $1,940 per airman 
space. That is compared to the $2,000 cost which we have discussed 
previously at the 25-year base. 

Senator Lone. Do I understand that the difference between per- 
manent construction and 10-year life would be $60 as the saving per 
man ¢ 

General TrmperLaKe. That is correct. 

Senator Lone. It is hard to understand, because it hardly seems 
worth doing it if it is only going to save $60 per man. 

General TromertaKe. Well, $60 multiplied by the number of men 
makes quite an amount of money. 

The reason for that is that in barracks we are building a permanent 
frame for the building so that it can be brought up to 25- vear life if 
the decision is made later on to maintain that station permanently. 
We left out the finishes; the roof build-up does not have the durability 
and the paint on the inside and things of that sort, which accounts 
for the $60 difference. It is just squeezing where we can. We have 
eliminated the continuous footing and used piers. 

Senator Lone. Of course, I can recall the temporary facilities that 
were used in World War II Navy construction. I do not know too 
precisely what the Air Force had, but we had the old “shotgun” ar- 
rangement, where you had just a pot-bellied coal stove in the center, 
in about two places, and you would freeze at one end and roast in the 
middle. That is not the kind of construction you have here, I know. 

This construction, as I understand it, is so designed that it could 
be made into permanent construction with small authorization. 

General TimperLake. That is right. We would not have to be re- 
building the complete Air Force layout, sir, if we had not built so 
many of those tar-paper buildings. It is unfortunate we did. How- 
ever, at that time, they could not get the materials and they had to 
build them. 

Senator Lone. Do you have much in the way of Quonset con- 
struction ? 

General TimperLtake. At some of our oversea bases we use a con- 
siderable amount of Quonsets and Dallas huts and things of that sort. 

Senator Lona. I was amazed to see how well some of those Quonsets 
had been remodeled at Annapolis. Of course, they are moving out 
of there anyway into different type and improved housing, but I was 
surprised to see how comfortable you could make them, with concrete 
floors and all. 

General TimpBerLake. And a wall at the end. 

Mr. Hucerns. The permanent type of construction, Senator, relates 
primarily to the bases that composed the initial 48-wing program; 
and, until it is known just what the permanent strength of the Air 
Force is going to be, the balance is pretty much going to be semi- 
permanent- type construction, with the belief that, as and if perma- 
nent decision on the size of the Air Force is made, it will be cheaper 
in the long run to put the domestic bases in semipermanent types 
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and then convert these bases to permanent if it is decided to make 
them permanent. 

Senator Lone. Well, there is always room for some argument. It 
is difficult to make me understand why one man lives in a much nicer 
type of barracks than another man. On the other hand, where you 
have an Air Force that may not expand, possibly some of your bar- 
racks might be—well, in times of emergency you might have to use 
them all, even the less comfortable facilities could be used. 

Mr. Hvuaerns. Well, on the permanent bases we are only building 
permanent-type barracks for what is considered the permanent size 
of the personnel at the installation. In the 143-wing build-up the 
garrison will be considerably larger than the present strength is con- 
templated to be, and we are not building to permanent status for the 
plus personnel over the permanent garrison, 

Senator Lona. Let us take the next item. 

General WasHpourNne. There are three more items at Clinton. 

Officers’ mess and bachelor officers’ quarters, line items 20 and 21. 

Line item 23 is the standard five sets of family quarters on the 
semipermanent bases. 

Senator Lone. You are asking for some security facilities? 

General Wastpourne. I don’t believe this base has a securities 
facilities program—— 

General Myers. In the first supplemental, not in this program. 
That is 27. 

Senator Lone. That completes the Clinton base / 

General Wasnpournr. No, sir. That completes page 25. Page 
24, category I, administrative and communication facilities. 

Senator Lone. What does that include / 

General Wasupournr. That includes the chapel, 300 seats. That 
is line item 25, 

Administration building for the air installation, shop and activ- 
ities, line item 24. 

Senator Lone. Is there already an administration building at that 
base ? 

General WasupourNne. There is some administration facility there, 
Senator Long, but line item 24 pertains to the officers and adminis- 
trative facilities for the maintenance activities, in other words, the 
post engineer type vou may be familiar with. 

Senator Lone. You contemplate using the present administration 
building as well? 

General WasnpBourne. Yes, sir, we will use that for other adminis- 
trative purposes. 

Of course, line item 26 is the new headquarters building for the 
group. <All of these administrative spaces are required to supple- 
ment what is already there. 

Line item 27 is the security facilities you asked about, which is 
not in the basie bill. 

Senator Lona. Is that requested for? 

General Wasupourne. Not at the present time. 

Senator Lone. Not at the present time 4 

General WasupBournr. No, sir, it goes over into the supplemental. 

Line item 28, railroad spur, is to be funded, a mile and a half. 

Line item 29, utilities, are to be funded, except a small part. 
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Senator Lone. The railroad spur, is that in here for authorization 
at this time? 

General Wasneourne. For authorization and funds. 

Senator Long. I see, and wherein is the spur needed ? 

General Wasnrnourne. We have to provide the access and spur 
trackage to the warehouses, the ordnance to the fuel storage and so 
on—the industrial areas of the base. 

Senator Lona. I see, all right. 

General Wasnpourne. Under category K, line 30 is 60 acres of 
land required for the communication facility in case it is sited off the 
base. It is a standard requirement. 

Senator Lone. What does that mean, sited off ? 

General Wasnpourne. If the communication facilities are sited off 
the base, and they usually are, we require about 60 acres of land on 
which to put them. 

Senator Lone. That is for your contract, for engineers and that 
tvpe—— 

General WasHpourne. Yes, sir, communication facilities. In other 
words, the communications facilities that you saw under the previous 
category have to be located off the base, and this is the land to put it 
on. 

Senator Lone. Is that primarily navigational aids, radio tower and 
things of that sort? 

General WasHpourne. They may be put out there; but it is pri- 
marily receiver and transmitter facilities for communication rather 
than navigation aid. 

The next item is 200 acres of additional land required for the exten- 
sion of the pavement area. 

Senator Lone. All right. 

General WasHpourne. Now, under category M, storage facilities, 
those include cold storage, 6,700 square feet; storage for ammunition, 
1,740 square feet ; and 80,000 square feet of warehousing. 

Senator Lone. You have medical facilities in there. Have they 
been requested at this time or deferred ? 

General Wasunovurne. Yes, sir, part of them are. The dental clinic 
is being requested in the amount of $85,000, 10 chairs, and in addition 
we have requested a hospital in the amount of $240,000. 

Senator Lone. Do you have any dental facilities there at the present 
time? 

General Wasurourne. No, sir, there is no clinic. The Navy had a 
dispensary but no dental clinic. 

Senator Lone. What are the facilities of the present hospital there? 

General Wasnpournr. The existing base hospital, as I recall, is 
around 15,000 or 16,000 square feet, just a small dispensary-type hos- 
pital and we propose to rebuild and expand it for the increased gar- 
rison. 

Senator Lone. Have you examined to see whether the facilities 
might be in that area? For example, we have a lot of vacant beds in 
some of these VA hospitals. 

General Wasnrournr. Yes, sir, that has been done. The armed 
services have a medical board that examines these facilities and de- 
cides on each one. This area has been surveyed. 
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Senator Lone. And you feel after the survey of this site, this area, 
that you cannot find other facilities available to serve? 

General WasHprourne. Yes, sir, that is correct. For instance, this 
little hospital contains no wards, just the clinical facilities. 

Senator Lone. Of course, there is a basic question there involved 
so far as speaking of things such as dental care is concerned. 

I know that Members of C ongress are accorded the privilege of 
having their teeth X-rayed by the N: avy or Walter Reed: but of course 
dental work comes out of their allowance. 

Now, is it your feeling that dental services cannot be given at some 
other base and that it would require that you had 10 dental chairs? 
General Wasunourne. Yes, sir, that is right. We feel that the air- 
men on the base itself have to have dental service to keep them efficient 
and going; and that it is not in the Government’s interest to farm 
them out to local dentists or transport them considerable distances to 

visit the dentist. 

Senator Lone. What do you believe will be the strength of this 
base ¢ 

General Wasnpourne. We have figures. The airmen will be 2,728, 
and 476 officers. 

Senator Lone. It is difficult for me to understand why with a 
strength of that type you would need 10 dentists. 

General TrmperLaAxe. Well, sir, that is not 10 dentists. That is 
10 chairs for dentists and prophylactic nurses, whatever you call 
them. 

Mr. Hvuearns. Dental hygienists. 

General Trpervake. Dental hygientists, the idea being to keep 
our men up so that they can readily move overseas anytime and not 
have to lose a lot of time for dental work. 

Senator Lone. I do not believe you will find 10 dental chairs in 
the average city of my State of that size that has 3.200 people. That 
would be a good many dental chairs. 

General ‘TimprerLakr. Yes, sir. The condition of our airmen’s 
teeth—we are trying to make it, I think, better than the average per- 
son in the city. And you have old people and young people that the 
dental work is not so he avy— 

Senator Lone. I think we had better recess now—does this com- 
plete this base / 

General Wasupourne. No, sir, but I can complete Clinton in a very 
short time. 

Senator Lone. All right. 

General Wasnrourne. The storage facilities; cold storage, the 
igloos for ammunition, the warehousing; line items 38 and 39 are 
organizational supply buildings. 

One additional category is “the shops, the ordnance repair shop, 
line item 40 and vehicle maintenance shop, line item 41. 

Senator Lone. Those are all the items at Clinton ¢ 

General WaAsupourne. Yes, sir, that completes it with an authori- 
zation of $1,530,000. 

Senator Lone. We will stand in recess until 2: 30 in P-36. 

(Whereupon, the committee adjourned at 12:45 p. m. until 2:30 
p. m. the same day.) 
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AFTERNOON SESSION 


STATEMENT OF BRIG. GEN. L. B. WASHBOURNE, ACCOMPANIED BY 
LT. COL. S. L. ELY—Resumed 


Senator Lone. We are down now to the Davis Monthan Air Base 
t Tucson, Ariz. 

General Wasurourne. Yes, sir, that is found on page 35 of the 
book, page 21 of the bill. 

Senator Lone. All right, how much money do you have in there 
to be authorized ? 

General Wasuvourne. The authorization requested for Davis 
Monthan Air Force Base is $5,339,000. Category A for airfield pave- 
ments, the first item is line item 3 for alert apron for the fighter 
squadron. 

Senator Lone. What is the difference between “alert” apron and an 
ordinary apron’ Suppose you explain that ¢ 

General WasHpourNneE. Yes, sir. The square yards of pavement on 
which those airplanes sit at the ready are called alert apron. 

Senator Lone. Do you have an alert apron there now / 

General WasnpourNne. No, sir, there is none there. This is to be 
built for a squadron 4 go into that base. 

Senator Stennis. I did not catch that. I was looking for the item. 
You say you have to keep them warmed up / 

General WasHpouRNE. Yes, sir. 

Senator Lone. Do I understand that at these fighter bases you are 
going to keep those planes warmed up, some planes warmed up at all 
times, ready ¢ 

General WasupBourne, Yes,sir. They keep, I think it is two or four 
on alert all the time. 

Senator Stennis. Is that with the idea of a possible atomic bomb 
attack ¢ 

General WasHrourneE. Whatever comes by; that is the function of 
these interceptor squadrons, and the only way they can be sure of 
accomplishing the mission is to keep some of them warmed up and 
ready to go at all times. 

Senator STennis. This is out at Tueson, Ariz. / 

General WasHBourNne. Yes, sir. 

Senator Lone. Why is it that the maintenance aprons are in at $12 
per square yard and the maintenance and refueling aprons are in there 
at $7.20 a square yard? 

General Wasupnourne. The $12 price, Senator Long, is for that type 
of pavement to be used by the bombers at the base. 

Senator Lone. The medium bombers are already there, are they not? 

General WasHpourNeE. Yes, they are. 

Senator Lone. And these are additional facilities for those to add 
to what they already have? 

General Wasnpourne. Yes, sir. 

Senator Lone. All right, and what else do you have there? 

General WasHpvourNne. That is category A, airfield pavements. In 
category B, we have fuel storage. 

Senator Lona. Are you asking for all three of those items, items 
three, four, and five there ? 

General WaAsHBouRNE. Yes, sir, we are, three, four, and five. 
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Senator Long. Are you asking for the runway extension ‘ 

General WaASHBOURNE. Runway extension is not in this bill. That 
is a Supplementary requirement. 

Senator Lone. Taxiway ¢ 

General WasHnourne. No, sir, the same—supplementary require- 
ment, 

Senator STENNis. Pardon me, Mr. Chairman. I want to get this. 
I am interested in this alertness: $79,000 is what this will cost, and 
then it will of course have to be sanianioi, this alert apron. That 
is maintained with heat’ It is heated in some way ‘ 

General Wasnpourne. Oh, no, sir, it is just ordinary pavement and 
the fighters use it. I don’t understand the question about maintain- 
ing it. 

General Myers. The fighters on the alert on the apron are warmed 
up, the engines are warmed up. 

Senator SrENNIs. Oh, the motors are running ¢ 

General Myers. No, sir, warmed up. 

General Timpertake. They run then intermittently, sir. It is just 
where it is placed, sir. It is placed right at the end of the runway on 
a curved taxiway into the runway proper so that they can “give her 
the gun” and start rolling. 

Senator STeNNis. I am dead serious about this, gentlemen. [Off the 
record. | 

General WasHpourNeE. In the next category, liquid fuel storage, we 
have three additional hydrants for the fighters, that is line item &. 

Senator Lone. What type fighters do you have in mind there é 

General WasHpourne. Those are the interceptor fiehters we have 
just been speaking of. 

Senator Lone. What models would those be 

General Wasnpourne. At the moment I believe most of them are 
&6's. They are the interceptor type. 

Senator Lone. That is the latest type planes / 

General WasHpourne. Yes, sir. 

Senator Lone. What is their fuel capacity / 

General WasHBourNe. It is something less [ off the record |. 

Senator Long. Could you give us that? 

General WasHpourne. Yes, sir; we have a figure for that. 

Senator Lone. While you are looking for that, you are using trucks 
at the present time for those craft ‘ 

General WasHpourne. Yes, sir. 

Senator Lone. And how much will those trucks deliver ? 

General WasHpourne. They have 1,000-gallon and 2,000-gallon 
sizes. Then we have a few bie ones that will hold 6,000. 

Senator Lone. What is their pumping capacity ¢ 

General TimperLtake. The F-6 trucks, which costs somewhere be- 
tween forty and fifty thousand dollars, pumps at the rate of [off the 
record . 

Senator Lona. [imagine you have few of those at the moment ? 

General Trmpertake. They are just coming in, sir. 

Senator Lone. That is the latest thing. Most of them you have 

wouldn't be that large, would they ¢ 

General TimpertaKe. They wouldn't have that capacity, sir, the 
capacity to pump at that rate. 
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Senator Lone. What is the cost of those you have at the present 
time, those you have on hand? What type of price have you been 
paving for those? 

General Timpertake. I am sorry, I don’t know, sir. We can get 
that answer for you. 

General Myers. These new ones are about $46,000 apiece. I have 
heard a figure on those, but I don’t remember what it is on the 
others. 

Senator Lone. What is the pumping capacity of those you have cur- 
rently on hand, your most readily available trucks ¢ 

General Timpertake, I think we go to the colonel’s figure of around 
50 gallons a minute, sir. 

( Discussion off the record.) 

General Timpertake. That is right, sir. 

Senator Lone. Those do have something of an advantage in one 
respect, don't they, that is that you do get a little bit greater oppor- 
tunity for dispersal if you wanted to use it, using your trucks? 

General Torpertake. That is correct, sir. In our tactical units 
which deploy up behind the field forces, the Army’s divisions will 
use this mobile equipment. 

Senator Lone. I would like to have the latest contract prices for 
the various type trucks with the capacities for both pumping and 
storage that you do have. 


Semitrailer, fuel servicing (specially designed equipment) 


| 
Gallons 


per 
minute 


Capacity 
(gallons 


Medium bomber-fighters 2, 5 600 | $25,900 with tractor 
| Large aircraft 5, Of 600 | $34,000 with tactical tractor 


Senator Lone. Is that a new model just coming off the line / 

General WasHBOURNE. Yes, sir. 

General Timpertake. That is correct, sir. 

Senator Lone. One of your latest models. Do you have many of 
those on hand ¢ 

General TIMBERLAKE. Senator, these questions that you are asking 
now are mostly pertaining to the Air Defense Command who is the 
next group we look at, and I believe the operational officer from there 
could best explain this. 

Senator Lone. What other items do you have in mind now? 

General Timpertake. We have both jet fuel storage and lube oil 
storage for this station in eategory B. 

Senator Lone. Do you have some money in that for those ¢ 

General WaAsHBouRNE. Yes, sir; 50,000 gallons of each at 25 cents a 
gallon, that is $13,000 for each one. 

Senator Lone. Let me ask you about your jet fuel. Is that a high- 
octane type fuel 





MILITARY AND NAVAL CONSTRUCTION 183 


General WasHBourRNE, No, sir, it is not high octane. As a matter of 
fact; it is low octane. It upproximates kerosene. 

Senator Lone. Off the record. 

Senator STENNis. You say you go on down to the oil level almost 
with this jet fuel / 

General Timper.take. Yes, sir. 

Senator Lone. What is the cost of that fuel compared to the cost of 
vour high-octane gas / 

General TrmBertake. I don't know that, sir. 

Senator Lona. (uite a bit less, Ltake it? It is quite a bit less ex- 
pensive per gallon ¢ 

General TimpBerctakek. Yes, sir. Weare using for our aviation gaso- 
line now 115-145, which is just about twice as hard to get as the old 
100-130 we used during the war, and 1 would say this was considerably 
less per gallon. We can get those figures in and submit them, 
Senator. 
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General WasHpourne. Under category C, we have the item of 
apron lighting, line item 11. 

Under category D, operational facilities, we are asking for the 
alert hangar for the fighter squadron, and for the squadron operations 
buildings, line item 16. 

We go on down to category J, utilities. We are asking for electric 
distribution and apron grid duct system on 20 and 21, that is the 
power for the B47. Line item 22 is roads, line item 23 is a portion of 
the utilities. 

Senator Lone. How much do you have in there for roads? 

General WasHBourNE. Excuse me, the road item is a supplementary 
item. $92,000 for utilities. 

Senator Lone. On this justification, are you sure that is a supple- 
mentary item ? 

General WasHpourNr. Yes, sir, the road is a supplementary item. 

Senator Lone. All right. 

General Wasupourne. And on the following page we have the final 
item of a dental clinic for $79,000. 

Senator Lone. How much do you want for a dental clinic there? Is 
that the dental clinic we discussed already 

Senator Stennis. Is that a separate building? 

General WasHBourNe. It wasn’t always, Senator Stennis. It may 
be, or it may not, depending on whether there is anything to hook it 
onto or not. 

Senator Stennis. Is it in this case? 

General WasupBourneE. Well, there again, I don’t know. I don’t 
like to tell you that it will or won’t be until we actually site it. 

Senator Lone. How much do you want for a dental clinic there and 
how many chairs ¢ 

General Wasnrourne. It is priced out at $79,000. That is rated 
as a six-chair clinic, I believe. 

Senator Lona. It says here that since the strength has more than 
tripled at this station, existing facilities are “adequate and outmoded.” 
I suppose it should be “inadequate and outmoded.” 

General Myers. Yes, sir; that is what it means. 

Senator Lone. What is the strength of this station ? 

General WasHpourne. About 8,000 people, I believe; 7,502. 

Senator Lone. And they want 12 dental chairs? 

General WasHpournre. We are asking for eight more. I believe 
there are four in the present hospital. 

General Myers. There are six in this request, the total additional 
requirement is eight, and there are six in this request. 

Senator Lona. All right, do you have any other items there ¢ 

Senator Srennts. That is relatively a little item, but I declare, it 
seems like a lot of money to me just to add an addition there of six 
chairs. It is going to cost $79,000. Did you go over those figures or 
just take what the dental boys gave you? 

General Myrrs. Well, sir, this is $18 a square foot, priced out on the 
facilities to be built. The hospital has been priced out based on the 
type of facility to be built. 

“Senator Lone. You have got two figures on this in two different 
books. One book has that it is $17 a square foot and the other has it 
at $18, if IT understand that correctly. There it is in one book, in the 
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program book; you have it in there $18 a square foot and a justification 
at $17 a square foot. 

General Myers. $18 for the 25-year life and $17 for 10-year life, 
sir. 

Senator Lone. No, it says 25-year life here at $17, and on the $18 it 
does not specify the life. Oh, yes, it says 25-year life. Both say 25- 
year life. 

General Myers. It is a permanent base. 

Senator Lone. All I have in mind is that in the justifications you 
have the figure in as a unit price of $17. That is a difference of $5,000 
in cost. 

General Timpertake. It should be $18 per square foot, sir. That 
is the price we get from the Corps of Engineers, and we have just 
put it in the book. The $17 figure is in error. 

Senator Lone. Does the Corps of Engineers in this instance draw 
up for you the type of specifications and the criteria that they would 
recommend to you for this, or do you submit to them the criteria 
that you want for a dental clinic, and then they estimate the price 
based on your criterion ¢ 

General TrreertaKe. The criteria for dental clinics and hospitals 
are passed on by this Armed Forces Medical Council. That is a 
part of the Office of Secretary of Defense, and a special group over 
in the Bureau of the Budget. Then we get those criteria and hand 
those to the Corps of Engineers. 

We furnish, however, a preliminary order, definitive drawing we 
eall it, of how the functional lay-out of the thing should be in con- 
junction with the criteria. And that is what the Corps of Engineers 
bases these prices on. 

Senator poeg All right, what other items do you have there on 
this base ? 

General Wasnrourne. That is all the items for Davis Monthan 
Air Force Base. The next base is Dow Air Force Base, page 38 for the 
book, page 21 of the bill. 

Senator Lone. All right, how much do you have for that? 

General Wasnsourne. The authorization requested for Dow is 
$8,690,000. Under category A we are asking for apron, runway, taxi- 
way, and a wash rack for the fighters. 

Senator Lone. How do you visualize using these wash racks? 

General Wasnnourne. The wash rack on a base like this where you 
have this number of fighters is built so that you can bring four planes 
up at one time and put them through. It is a four-stall wash rack, 
you might say. 

Senator Lone. What type thing is it? Just like a parking lot or 
something ¢ 

General Wasupourne. No, sir, it is not quite that simple. It is a 
piece of pavement; usually in a northern climate like this, with a 
shelter over it, and it has hot and cold water bibs, and steam lines 
in it; and has mechanical introduction of this solvent which we refer 
to as “gunk.” to make them wash easy; and it has all of that stuff col- 
lected before it runs off the air base into a waste disposal gear, so 
that you can turn the effluent loose into a stream without having local 
objections. All of that comes under the wash rack—— 

Senator Lone. Do you have any of these wash racks now ? 
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General Wasupourne. Not so many, no, sir, under this category. 
We built a model out at Castle Air Force Base and we built another 
one of a slightly different kind at a hangar’at Rapid City. Of course, 
there have been improvised wash racks put up, bat, the type we are 

talking about here, I don’t believe we have built any in this program 
yet. 

Senator Lone. Is this to wash off just the exterior of the planes 
or just to clean some other features of it? 

General Wasnpourne. It is primarily exterior washing and clean- 
ing of the aircraft; yes, sir. 

Senator Lone. Could you compare that somewhat to the way you 
clean an automobile? 

General WAsnpourne. Yes, sir, I believe you would. 

Senator Lona. Get the dirt and the dust and that sort of thing 
off. Do you anticipate your planes being muddy or just the ordinary 
dust they pick up standing around on the field, and that type of 
thing ¢ 

General WasHpourne. Well, in the wintertime they get pretty 
slopped up. In the summertime, less so. They also accumulate a 
considerable amount of oil and grease from being around the main- 
tenance facilities and they get their share of bugs ‘and other spots like 
an automobile does. 

Senator Lone. Would it be possible to clean these planes just by 
ordinary old hand-and-bucket method where a person gets up there 
and washes and rubs it off / 

General WasupBourne. Senator Long, of course it is possible to wash 
a fighter plane with maybe a half a dozen men and enough brooms and 
garden hoses to get around it and do a pretty good job. That is true; 
but when it comes to professional cleaning of 150 or more airplanes 
on a base day after day, it requires something more than just a broom 
and a garden hose to do a pretty good job. 

Senator Lone. You don’t have any wash racks of these specifications 
at the present time ¢ 

General Wasupourne. I do not know of any. 

General Myers. No, sir; we do not. 

Senator Lone. Could you give us some plans and drawings for it 
to show us what you have in mind in the way of wash racks ¢ 

General Myers. We do not have a plan for this specific wash rack 
here, this four-fighter, $80,000 estimated wash rack. We have been 
studying wash racks here for about the last 2 years, and we did have 
a development at the time we put it in this program. 

We have since developed four types of wash racks, one for the 
heavy bomber, one for a medium bomber which would also take four 
fighters, and we estimate the cost at $75,000, and then we have a very 
small one that would just take one airplane, one fighter airplane, so 
we do not have a definitive drawing at $80,000. The closest one we have 
is what we estimate at 75, but that was made up since this item went in. 

Senator Lone. The only thing I feel about these wash racks is that 
you may tend to spoil your men. Now, before we had a washing ma- 
chine on my LCT, we used to get out there and all of us wash our clothes 
in a bucket, but after we got a washing machine, if the blamed thing 
broke down we just wouldn't wash our clothes until we reached some 
place where the machine could be repaired. 
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I wonder, if we start this wash-rack business, you are going 
to have to have one of these streamlined wash r: acks on all of these 
bases ? 

General Myers. Well, sir, we have to have a wash rack in any case 
to wash these airplanes, and I think that it is obvious that if we had 
the men wash the airplanes, it would take a lot more men than we 
could spare for that purpose. 

In other words, like your modern laundry for automobiles, they run 
it through a chain gang and they have all the accessories and every- 
thing, and it is the efficient. w ay to doit. It saves manpower and there- 
fore saves money. It is the same thing, I think, in our case. 

Senator Stennis. How have you been getting along without these 
racks ? 

General Trmpertake. We have been sued, sir, by the community be- 

cause we were dumping detergents that came off of these, that went 
re the regular drains, dumped into the creeks and what-not, and it 
was hurting the cattle and other life that were living off of the streams, 
so the requirement was put in this to collect this detergent and purify 
it in such a manner that it could be dumped into the streams. I know 
we had a case like that in Texas, sir. 

Senator Lone. That is the detergent you use to clean the metal ? 

General Timpertake. That is right, sir. 

Senator Lone. Serving the purpose similarly to soap? 

General TIMBERLAKE. Yes. sir; soap isa deter ‘gent. 

Senator Lone. Do you have sewage treatment and sewage disposal 
on these bases ? 

General Wasnpourne. Yes, sir; but we can’t put this stuff into the 
sewage plant. 

General Myers. It goes into the industrial waste system if there is 
one existing, or we have to make one if there isn’t one. 

Senator Lone. All right, let’s take the next item then. 

General WaAsnpourne. In category B here—excuse me, did you 
finish category A, the payments? 

Senator Lone. I think that is all you had there. That is the fourth 
item. 

General WasHeourne. Yes, sir, that’s right. We have 18 refueling 
hydrants, fighter type. 

Senator Lone. This base is operating at this time ! 

General Wasusourne. Yes, sir. Dow has been operating as a 
fi ghter base inte rmittently for about 10 years. 

Senator Lone. Are you refueling mostly from trucks on that base at 
this time ? 

General Wasnpnourner. Altogether from trucks. There is no hy- 
drant refueling there now, although it was a base where we had one 
of the early experimental systems. We hitched up a bunch of pipes 
and pumps and carts about 2 or 3 years ago to see how this thing 
would work, and that was in at Dow. 

Seantor Lone. All right. 

General Wasnueourne. Line item 6, aviation gasoline storage tank. 
Line item 7, Diesel fuel storage; 8, jet fuel storage, and that is a bulk 
item, 1,134,000 gallons, of which we expect to build half in this pro- 
gram. 

Senator Lone. Will you tell me what is your Diesel storage fuel? 
How much are you asking for? 
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General WaAstpourNne. 15,000-gallon-storage tank. 

Senator Lone. What do you use the fuel for there ? 

General Wasupourne. It is used for a variety of purposes on the 
base. A good deal of our heavy equipment burns Diesel fuel, and it 
is used around the shops. It is not used in any of the aircraft. The 
locomotives burn Diesel fuel. 

Senator Lone. Your storage for Diesel fuel storage, I notice, is 
greater than it is for some of your other storage. For example, it is 
greater than the next item, jet storage. Why is that é 

General WAsHBouRNE. The jet is for the fighters on the base, and 
that. taxes a tremendous amount for the supply. 

Senator Lone. The unit price is different ? 

General WasnBourNner. Yes, sir: because of the amount of it. Bulk 
storage in that quantity of say, a million gallons, comes cheaper than 
to put up a small, 15,000 tank. 

Line item 9 is gasoline storage. Mo gas storage, we call it, for the 
motor pool; then we come to a list of communications and navigational 
aids Line item 10, runway lighting; line item 11, taxiway lighting. 
No. 12 is hazard removal on account of the runway extensions. Line 
item 13 is the communications building. It includes the transmitter 
and receiver buildings for the station. 

Senotar Lone. Is that in a different place? Is that an off-site loca- 
tion there now / 

General WasHpourne. Yes, sir; it probably will be when we get it 
sited. The plan for 1,000 facilities for SAC are usually off-base, 
although once in a while we can find a site on the base and we use that. 

Senator Lone. Is this Dow base a bomber base ? 

General Wasnnourne. No. 

Senator Lone. How close is this to Limestone / 

General Wasnnourner. About 300 miles, 350, somewhere in that 
neighborhood. 

Senator Lone. All right. 

General Wasnnourne. The next item is the base telephone ex- 
change. Then under category D we have the operational—— 

Senator Lone. How much do you want for the base telephone ex- 
change ¢ 

General WasunourNne. That is $93,000 for the base telephone build- 
ing. That is the standard-type price at $17 per square foot. 

Senator Long. What are you doing for telephone facilities there 
now on that base / 

General Wasupourne. For the limited operations there now, they 
have a telephone exchange in a room of one of the buildings on the 
base. 

Senator Stennis. This will be a separate building? 

General Wasnpournr. Yes, sir, probably, although it could be 
possibly built onto or with some of these items. You understand, 
Senator, that lots of times we don’t know whether it will be a separate 
building or not until we get the final siting. The engineers look it 
over and recommend whether to combine them or not, and if it is 
operationally feasible we are always glad to do it because normally 
it is cheaper. 

Senator Lone. How much money do you have in there for this 
additional runway and taxiway lighting? 
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General WasHpourne. The additional runway and taxiway light- 
ing is $91,000 for the runway and $267,000 for the taxiway. 

Senator Lone. Now that is an operation: al base at the present time, 
I take it? 

General WasHpourne. Yes, sir. 

Senator Lone. Why is it necessary to have this additional light- 
ing? 

General WasHpnourne. The present runway pattern at Dow is inade- 
quate for the new jet fighters, so we are going to lengthen and beef-up 
two of the major runways to a considerable extent. 

The runway lighting here, line item 10, is for those extended run- 
ways. Then the taxiway lighting is all new work, because none of the 
taxiways at Dow are lighted now, and when we get this new runway 
pattern for the base, we will have to ight what we have got now plus 
all the new taxiways. 

Senator Srennis. General, why does it cost so much, $267,000, for 
taxiway lighting? 

General Wasnsourne. Well, sir, that type of equipment is very 
expensive, and yet we find we can’t operate our fighters in bad weather 
and darkness without some kind of ground lighting for them to move 
around on. 

Senator Long. I wonder just as Senator Stennis suggests, why we 
couldn’t find some cheaper way to hight these. Is that the CAB re- 
quirements ? 

General WasHpournr. Well, they go along with our standards and 
help us develop it, but it is our own version of what it takes to light 

field safely. We have been using these little red reflectors and 
“Scotch-Lite” and a number of improvisations for 5 or 6 years but 
they are not enough; and every so often we wish we had better ones. 

Senator Srennis. I want to ask one more question about this tele- 
phone exchange. I get the idea that your plans for these different 
hases haven’t reached the point to where you really have a blueprint. 
You don’t know where you are going to put this telephone exchange, 
whether in a separate building or in another building, or where. 

General Wasnnourne. We know within an area on the base where 

hat building will go. 

Senator Stennis. But how typical of that is this whole book of 
specific ations here? In other words, you are just guessing about 
this telephone exchange so you had to put it at a high enough figure to 
take care of a separate building. 

Now, is that typical of this whole set-up here? Is this just a 
thrown-together thing? 

General Wasnnournr. No, sir; I wouldn’t put it that way, Senator. 
We know exactly how big this building is going to be and we have a 
definitive drawing of the size and shape of it. The unit price is, as 
General Myers has said, furnished by the engineers on an average 
cost. 

Senator Stennis. I wasn’t complaining so much of that, as just 
trying to get an idea of how definite is this plan set up for these dif- 
ferent bases, whether it is just a safe figure that you are putting in 
here, or whether it is an actual figure based on down-to-earth esti- 
mates. 

General Myers. Senator, the answer to the last question, these esti- 
mates are based, as General Washbourne has said, on the specific 








4 


4 
; 
E 


MILITARY AND NAVAL CONSTRUCTION 19] 


facility, a separate drawing for a separate building that is estimated 
would cost this much across the ‘tes that is an average cost through- 
out the United States, and it will vary up or down, of course, depend- 
ing on the location. 

‘Now our plans, we have in some cases master plans that have been 
fully developed where we have got every building spotted and every 
run of utilities, but we do not have many of those. Most of the plans 
that we have been able to make, our so-called master plans are de- 
velopment plans that will show the areas in which we want the various 
things, such as your warehousing area, troop housing area, your com- 
munications area. 

Now wherever we can, wherever it is feasible, we do combine build- 
ings of like types, but you don’t make a great saving in combining 
buildings. You make some, but you still have to have the same square 
footage to perform the function. 

You possibly might be able to save one wall, like if it is an addition 
to a building, you could save one exterior wall, and that would be a 
saving, but our plans aren’t sufficiently developed so that we can spot 
every one of these facilities and make a separate estimate of the cost 
of it based on the specific location. They just aren’t that far ad- 
vanced. 

Senator Srennis. All right 

General Wasuourne. The next line item is the operational build- 
ing and control tower, line item 15, for $267,000, 

Senator Lone. What do you have there now? Do you have a 
tower ¢ : 

General WasipourNr. Yes; we have an operations building and 
the control tower that we built for temporary use in 1942, and it has 
to be replaced. 

Senator Lone. Can you get along with that for a while longer? 
Can you get along w ith the one you have for a while longer? 

Colonel Evy. Actually, the tower has been condemned by the safety 
people last year some time. It is in that state of repair. 

Senator Lone. Is that by your own safety people / 

Colonel Exvy. Yes, sir. Sometimes they are our worst enemy. 

Senator Lone. I recall the old capitol in Louisiana was condemned 
by safety engineers, and later on during the WPA days someone de- 
cided to go in there and remodel it, and she is still there. Do you 
feel that that tower you have there just can’t last any longer? 

General Wasuvourner. Well, yes, sir; I believe the safety people. 
When they say these towers have got to the dangerous stage, we ought 
to believe them. 

There is another consideration in these new bases. The amount of 
communications equipment and the like you would have to put in 
the cab of the tower is so much greater than it used to be that they 
aren't big enough to do the job even if they were sound structurally. 

Senator Lone. That is for an operations and control tower, That is 
the kind of place where they have—— 

General WasHpouRNE. Yes, sir: like on top of the National Airport 
over here to control the air traffic. 

Senator Lona, Radio, in order to contact and diseuss things with 
the pilots coming in and give directions and that type thing? 

General WasHpournr. Yes, sir: that’s right. 
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Senator Lone. Does that include the equipment, the cost you have 
down there ? 

General WasHpBourne. No, sir; it doesn’t include the equipment it- 
self. It includes the connections and stuff to put the equipment in, but 
not the equipment itself. 

Senator Lone. Do you propose to use the same equipment you al- 
ready have there / 

General WasHpourNnr. Some, perhaps. The procurement of com- 
munications equipment is out of another type of Air Force funds. 

General Myers. It is a new type, sir. The equipment, control tower 
equipment, has been recently revised and developed for improved in- 
struments, and it is a new type of equipment that is being put in now. 

Senator Lone. All right. 

General WasHpourne. The next category, KE, we have the base main- 
tenance hangars. Two of them are programed but we are asking for 
funding for only one at this time. Base maintenance shops, armament 
electronic shops. Category G, we have some additional troop housing. 
Line item 19 is for 400 additional— 

Senator Lone. That is additional troop housing, that is the same 
specifications, I take it. 

General WasupourNe. Yes, sir; for 10-year life. 

Senator Lone. That is for 10-year life? 

General WasHBouRNE. Yes, sir. 

Senator Lone. What is the price per man there / 

General WasHBourRNE. $1,940 is programed here. 

Senator Lone. It'seems to me that for 10-year life if you have made 
the assumption that you actually are only going to use it for 10 years, 
that you could get your price down far ‘below that, especially if you 
looked at it as something that we are using during a current emergency 
that you may not need ‘later on. So far as I can see, your criteria is 
based on building something that could be made into permanent 
housing. 

General WasHpourne. To 25-year standard: yes, sir. 

Senator Lone. Right, and it would seem to me if you listed it as 
temporary housing, we might save a lot of money on that. I know 
that the answer is that well, if you have to use it indefinitely you 
haven't saved it. That is true, but that might give us an opportunity to 
save a good deal that has not been saved on these specifications. 

General TrmperLaAKer. Senator, there is another point, and I am not 
an expert in this building business, but the architect-engineers tell me 
that when you get beyond 3 3- to 5-year life, that you are in an expensive 
building; that 5 years or less there is quite a saving because you go to 
the so-called tar paper type of thing, but when you get up to 10-year 
life, anywhere above that, you really have got to have a frame to stand 
up for that period. That is expensive. 

General Myers. I think that is right, sir. One reason that there is 
-o little difference between a so-called 25-year life and 10-year life is 
that we have reduced the 25-year life down to the bone. It is just 
down to the bone. 

I think there is another point in a general way, that these people that 
are going to live on these 10-year bases are the same kind of human 
beings as ; the ones who are going to live on the 25-year bases. In other 
words, they are all in the same Air Force. they are all in the same 
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military service, and should we be providing tents, we will say, or 
something better than tents for one man and good barracks for another 
when we don’t know how long he is going to be in the service / 

Senator Lone. Of course, the answer to that is in the form of a ques- 
tion. Why should we have two types at all if there is that little savings 
involved? 

General Myers. Just to try to make as much saving as we can, sir, 
us we can reasonably make. 

General Trmpertakr. And as I spoke of this morning, sir, in certain 
buildings it is as much as a 50 percent savings. 

You take our 10- year life hospitals versus your permanent hospitals, 
you have got a great spread in there. I think that our fire stations 
show a spread somewhere of 17 to 20 percent, all of which adds up to 
quite a bit of savings on this semipermanent type of construction. 

Senator Long. It seems to me that when you have two types of con- 
struction, one based on a shorter life and one that you regard as a 
more temporary type, that you can find a much greater saving than 
S60 per man. Well, let’s go on with the others. 

General WASHBOURNE. Y es,sir. Officer’s mess and BOQ are stand 
ard requirements. Down into category I, we have administrative and 
community facilities. 

Senator Lone. That is a $54,000 mess, right!’ How many men do 
vou think you can serve there / 

General Wasnnourne. Well, that is being built for the officer gar- 
rison of 483 officers. 

Senator Lone. How many quarters can you serve in the BOQ? 

General Wasupourner. We are going to double occupy that 21-space 
building there. 

Senator Lona. Is it designed for 21 spaces ¢ 

General WasHrourNe. It is a 21-unit building which we will have 
to double occupy, our policy during the emergency. 

Senator Lone. Two officers to the room / 

General WasnpourNner. Yes,sir. It would take care of 42 officers out 
of the 480. 

Senator Lone. At $116,000. 

Senator STENNIS. What is BOQ? 

General WasuBourne. Bachelor officers’ quarters. 

Senator Lona. It is vour hope that you can have one room to each 
officer ¢ 

General Wasupourne. Normally; yes, sir. The junior officers have 
a room, and a senior officer a bit better than that, but in times of emer- 
vency we expect to occupy our bachelor quarters at double rates. 

Senator Srennis. How many men now will that house, this $116,000 / 

General WaAsnpourNne. That will be 42 officers quartered in it, 
Senator. 

Senator Lone. All right, let’s take a look at the other items. 

General WasHpourNne. Line item 22 is the wing headquarters. Line 
item 24 is $406,000 of the utilities for the base. “Line item 25—— 

Senator Lone. Do you have those utilities in for what you actually 
know you are going to need? It was shown on that I -ortsmouth base 
an estimate of ‘utilities and then they came in and said that there were 
a lot of things going to be needed that had not been anticipated in- 
itially. W ill this i include all utilities on that base ? 
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General Wasusourne. As near as we can tell at this time, this is the 
standard allowance of about 10 percent of the new structural items, 
and it is to expand the present systems and hitch on the new works. 

We find lots of times when we get into these bases that they weren’t 
good enough in the first place to expand and it gives us a lot of trouble. 

Line item 25 is the acquisition of the necessary land to extend the 
runway system. 

Senator Lone. What is the price of that land? 

General WasHBourne. It is being priced out here at the engineers’ 
appraised value. 

Senator Lone. Did the Engineers appraise that for you? Who ap- 
praised that land at [off the record]. 

General Wasunovurne. Well, they haven't, I believe, made an actual 
appraisal; but in going over the planning of these bases, we keep in 
close contact with the engineer people on that sort of thing; and being 
near to the city of Bangor, Maine, and having considerable agricul. 
tural value in addition, they tell us that we better figure on [off the 
record] an acre, which is the best figure available. 

General Myers. In some cases, sir, we have been able in anticipat- 
ing a land acquisition to get actual appraisals from searching the 
records, an actual search of the records of what the past purchases 
have been. In other cases we haven’t had that time, and we have 
just had to ask the engineers for an estimate, the local people in the 
engineers’ district. 

Senator Lone. How close is that base to Bangor ? 

General Wasnpourne. Four miles, I should say, something like 
that. 

General Myers. It is 2 miles west of Bangor. 

General WasHpourne. Yes, sir,2 miles. I guess that is better. 

Senator Longe. It is sufficiently close to be affected by the real- 
estate value of Bangor, Maine? 

General WasHsBourNE. Undoubtedly. 

Senator Long. All right. 

General Wastournr. The last ¢ ategory is storage facilities; cold 
storage, 8,400 square feet; storage igloo for ammunition, line item 
27: 15,000 square feet of w ‘arehousing. 

Senator Lone. How much is that now, $420,000? 

General Wasnpnourne. Yes, sir, $420,000. That is $8.40 a square 
foot. Ten thousand square feet of warehousing for the air installa- 
tion’s activities, and 1,000 square feet of storage for hydrogen, oxygen, 
and bottled gases. Th: at completes the requirement of $8.890.000. 

Senator Lone. All right, how about the Fairchild base ? 

General Wasnpourne. Yes, sir. Fairchild is the next base, on 
page 41 of the book and on page 22 of the bill. The authorization 
being requested for Fairchild in this basic bill is $9,471,000. 

Senator Lona. What is the situation on the Fairchild base? Is that 
operating at the present time? 

General WasHpourNeE. Yes, sir; Fairchild was built up as a depot 
back in 1943 and was operated in World War II as a major depot. 
Following the war, the facilities there have been used for tactical 
purposes. Our program now is to continue to use it by the Strategic 
Air Command and to reactivate the depot, so we have both. 
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The first line item is line item 5, 2,727,000 gallons of above- 
ground aviation gas storage. One hundred thousand gallons of jet 
fuel storage and 40,000 gallons of lubricating oil storage. 

Senator Lone. Once again I notice that your unit price is high on 
the lubricating oil storage compared to the others. Is that because 
it is in small quantity ? 

General Wasupourne. Yes, sir. At some of the northern bases like 
Fairchild, we have to take care of the problem of having oil get too 
cold, and certain facilities have to be added so you can dispense the 
oi! in all kinds of weather. 

Going down to category D, operational facilities, we have three 
squadron operational buildings, and a parachute and dinghy shop. 

Senator Lone. Pardon me just a minute. You skipped ‘C. That 
means you are asking for nothing there ¢ 

General Wasnpourne. Yes, sir, that is a supplementary require- 
ment that is not in the present bill. 

Senator Stennis. What do you mean when you say “first supple- 
ment” up there at the top of the page / 

General Myers. Sir, that is as we made in our general presentation, 
our program as you remember was divided into two parts. And in 
the basic, so-called basie 1953 program, we were allowed to come in 
only for those facilities required in fiseal 1953 to be for the units 
that will be in place then, and the balance was to be for a supplement. 

Senator Srennis. For a supplement in 1953? 

General Myers. Yes, sir, plus a 1954 program also. In other words, 
we, instead of doing a 2-vear program, are doing a bare 1-year pro- 
gram to reduce the impact in this budget. 

Senator Srennis. All right, thank you, sir. I missed that point 
the other day. I wasn’t there all the time. Thank you. 

General WasHnourne. Under aircraft maintenance facilities in 
category E, we are asking for 10 of the 20 multipurpose maintenance 
docks in line item 16. 

Senator Lone. You feel you will need 20 of them there? 

General Wasnrourne. Yes, sir, the requirement is 20, and we are 
asking for authorization and funding of half of them in this bill. 

Senator Lone. Those are the hangars that—it is not exactly a full 
hangar as I understand it. It is a nose-type hangar, where you put 
the nose and wings under the hangar? 

General WasHpourNe. Yes, sir. 

Senator Lone. And it takes several different sizes of the larger 
type planes? 

General WasHrourne. One B-36 it takes, and two of practically 
everything else. 

Senator Lone. And how much is the cost of one of those? 

General WasHpourNne. $455,000 is the standard figure used in this 
book for that building and the pavements around it and the accesss 
to it. 

Senator Lone. You want 10 there at $4,550,000 ? 

General Wasnpourne. Next item is the squadron maintenance shop, 
three of those. 

Senator Lone. I am rather curious about those kind of facilities. 
Do you put those right altogether? Are they bunched up that way 
in the same general area ? 
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General Wasupournr. Yes, sir, in the same general area the main- 
tenance facilities are. That is what we refer to ordinarily as the 
hangar line. That is where the hangars and shops and that sort of 
thing are strung out. 

Senator LonG. Off the record. 

( Discussion was held off the record. ) 

Rausdae Lone. It does seem to me as though it might be well to 
spread out some of these facilities such as multipurpose docks and 
things of that sort on the theory that if you tend to spread them out 
more widely, it would certainly increase the number of spaces opera- 
tional in the event that many of them were attacked in the early stages 
of a fight. 

General Wasnupourne. Yes, sir. As Secretary Finletter said this 
morning, it is always a question of what you have got money enough 
to do in this respect. These docks are about three or four hundred 
feet apart, and that is about all we could afford to do in the way of 
paving: It takes heavy duty paving all the way up to them and under 
them. 

Senator Long. Do you care to comment on that, General ? 

General Myers. I was going to say the same thing, sir. We worked 
up a program for dispersal of our aircraft and protection of our fuel 
storage and dispersal of fuel storage and the security measures, and 
it just ran into tremendous figures. We just had to cut it back. We 
just had to take this operational calculated risk in cutting back and 
bunching a lot of the facilities. The cost is terrific. 

Senator oa You gave me the impression that perhaps in going 
along it might be better to build them in units of three and four at 
different places instead of building 10 together and then building 
another 10 alongside of those. 

General Wasusourne. Well, they are in squadron groupings, Sen- 
ator, of three or four in each squadron. 

Senator Lone. All right, let's go on. 

General Wasnvourne. The next is the squadron maintenance shops, 
40,000 square feet. Armament electronics shop, standard size and 
cost. Engine build-up building, 39,400 square feet. 

Senator Lone. Why does that cost more than the armament-elec- 
tronics shop ? 

General Wasupourne. It is a heavier frame building. The engine 
build-up building is really heavy shops, trackage, monorails, a con- 
siderable amount of heavier interior, and the engineers have looked 
over our designs and have priced it out at this figure. 

Senator Lone. Do you simply work on parts of a plane there / 
There is no effort made to bring the plane actually in? 

General Wasusournr. No, sir, the plane doesn’t come into the 
build-up engine shop. 

Senator Lone. In this instance do you take an engine out? 

General Wasueournr. These engines, you understand, may be 
20 feet high. They are placed on big dollies and they come up to the 
door, get on either the monorails or the tracks and go all over the 
place. Crews take them apart, put them back together and all that 
stuff ; all that is in this building. 

In other words, a raw engine has to have a large amount of acces- 
sories hooked onto it before it is operable in the airplane. 
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Senator Lona. It takes a much different type building than you 
would need for the armament-electronic shop ? 

General Wasupourne. Yes, sir. 

Senator Stennis. Let me ask a question ee there. All these 
mechanics that work on those engines, are they boys in the Air Force 
itself ¢ 

General Wasusourne. Most of them. We have some civilians who 
are hired to do certain ‘tains. 

Senator Srennis. Most of them are men you have trained your- 
self ¢ 

General WasupBourne. Yes, sir. 

General TrmBertake. Could I comment, Senator. That is our big 
problem, sir. It takes us so long to train these men. Take an elec- 
tronics maintenance man. It runs up to 20 months of training. 

Unless we can give him some living conditions compar: able to 
what he can demand outside, because he is a trained technician, he 
is not going to reenlist, and that is one of the reasons we try to give 
them a decent standard of living, and that is the cubicle-type room 
which is a part of that, as well as its operational features, as [ brought 
out the other day. 

Senator Lone. Of course, there is a possibility, isn’t there, that 
you might pretty well capitalize on trained and highly qualified civil- 
ians on many of these bases? Many of them are located near fairly 
large-sized towns where there would be some people who know a lot 
about such work, at least related work such as television work and 
radio work and things of that sort. 

General Timpertake. We do use them, sir. Our large depots are 
practically completely manned by civilians and we do have a large 
complement, as you will see in some of these stations here, of civilians 
that we use for that very purpose, but they can’t go to war necessarily, 
and we do have to have the trained cadres that can take these aircraft 
overseas and operate them. 

Senator Stennis. Let me ask a question right there, too, Mr. Chair- 
man. Now these fellows that you get in there and train for first-class 
mechanics, say, on these motors as you roll them in there and they 
take them apart, is that just about the same type fellow that you will 
find in a first-class garage in a city of 50,000 to 100.000 up?’ Is he 
about of the same order of intelligence? I am not talking about the 
helpers now, but good first-class mechanics. 

General TimBertake. No, sir, I would think they would be a higher 
type, sir. 

Senator Srennis. A higher type / 

General TimperLtake. Yes, sir. The machinery they are working 
on is so much more complicated. 

Senator STENNts. It is very delicate. 

General Timpertake. That is correct. I would say offhand that 
they are higher. 

Senator Srennis. A higher type generally than an automobile me- 
chanic, the better type automobile mechanic ¢ 

General TrmperLake. We have to retrain a man that comes in and 
put him through one of our technical schools before he is capable of 
joining one of these erection teams in this engine build-up. 
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Senator Stennis. I have seen them training down there at Keesler 
just a little bit, but you have got some intelligent boys in there. That 
is electronics, isn’t it? 

General TrwpertaKke. Yes, sir, that is mainly electronics, sir, both 
the ground electronics and the air electronics. As you went through 
those classrooms you could see all that equipment. 

Senator Lone. Competition for these men is pretty difficult once 
they have their training, isn’t it / 

General Trmpertakr. That is right. They are in the market as 
soon as we train them. 

Senator Lonc. The civilian agencies and industry want them. 

General TrmBertake. Civilian agencies and industry want them. 

Senator Lone. That is the thing I had in mind, industry wants 
them. Working on some of these complic ated devices that the Navy 
has. I notice they have great difficulty in keeping their best-trained 
men. Sperry Gyroscope and these various firms just take all they 

can get that have had the training. 

General Timpersake. | eople building equipment for us take them 
away from us, General Electric and others. 

Senator Lone. Your suppliers make it very difficult for you to keep 
your trained men ¢ 

General WasHBourne. Next item, Mr. Chairman, is the reclamation 
yard, line item 21. 

Senator Lone. What is that ? 

General WaAsnpourne. The reclamation yard is the depot activity 
where the depot takes aircraft equipment and all sorts of things and 
reclaims the part of it that they can use, and puts it back into stock. 

Sen: itor Lone. What do you do to that yard that causes it to cost 

20 a square yard ¢ 

"Gaon ral WasnBourNe. Well, sir, it has to have the low type of pave- 
ment over the whole yard so ground-handling equipment and fork 
lift trucks and all that sort of thing can go and come. Ordinary open 
storage requirements. I believe it has two small buildings within the 
fence which they use as offices and sorting shelter. 

Senator Lone. Is that to keep things that you put there from getting 
dirty ? 

General WaAsnpourne. Yes, sir. It is the nearest thing to putting 
them on the ground. 

General Myer. There are bins there for the part that you put them 
in. 

General WaAsHnourne. We also have in line item 22 an OQ gunnery 
range, a training facility at $158,000. The next item is category I. 

Senator Lone. You are not asking for that at this time? 

General Wasunourne. No, not for the troop mess. 

Category I, line item 24, is nine squadron operations buildings, of 
which we are asking for funding for three at the present time. The 
wing headquarters building, line item No. 25 

Senator Lone. Do you have a building that is serving the purpose 
at the present time ¢ 

General WasnrourNne. Mr. Chairman, the facilities at Fairchild.in 
use at the present time were built for and belong to the depot activity, 
and as they build up this summer and next fall, they want to take 
over their own administrative space and the tactical people who are 








Beg aKmree 


Ss 


Ri eit 


a 


1h 


oe 





MILITARY AND NAVAL CONSTRUCTION 199 


going to stay there need to have some built for them. There isn’t 
enough there now for both. 

Senator Lone. Do you anticipate that you will have to double up 
on the administrative space there by moving the tactical people in? 

General Wasupourne. Yes, sir. They can’t both stay there with 
what they have got now. 

Senator STENNIs. Headquarters building, squadron, and then head 
quarters building, wing, what is the difference there ? 

General Wasipourne. Line item 24, Mr. Stennis, is the squadron 
headquarters buildings. Those are for the combat squadrons on the 
base. That isthe smallest tactical unit of aircraft. 

Senator STENNIs. It is $140,000 for that ¢ 

General Wasupourne. That is right, ves, sir. 

Senator Lone. Why does one cost more than the other ¢ 

General WAsHBOoURNE. You mean in unit cost / 

Senator Lone. Yes. 

General Wasnpourne. Again, from study of the definitive drawing 
of the facility and the type of building and equipment in it, the Corps 
of Engineers’ prices one at $15 and one at $14. 

Senator Lona. It seems to me on a basis of so many square feet 
that the same criterion could apply to both. 

General WAsHpourne. Well, sir, that is not an unreasonable assump 
tion, but when the Engineers look at the drawing of the big building, 
the 25,000-square-footer for the wing headquarters, that is really the 
base headquarters, they say $15 a foot for that kind of building. 

Senator Lone. Could you furnish us with some information that 
would enable us to see the difference in the drawings of the two build- 
ings? Of course, one building is a little larger than the other, but to 
cause one to cost more per square feet would indicate that there are 
some refinements in one that you don’t have in the other, when one is 
$14 a square foot and the other is $15 a square foot. 

General Myers. We will furnish that, sir. I don’t offhand, know 
why the differeice, but there is a difference and we will furnish that 
ior Vou, sir. 

Senator Lone. All right. 

Greneral TimperLake. Could we vive the committee a port folio of 
our definitive drawings / 

General Myers. Yes: we can do that if vou like. 

Senator STENNIS. Gentlemen, this $380,000 building, is that where 


-_* 


the administration of a wing is! Is that the book work and the paper 
work and all? Is that what that means ? 

General WasnHpourne. Yes, sir. 

General Timpertakr. That is right, it is the control of the wing. 
It is where the control is centered. 

Senator STENNts. And a wing is approximately 75 units? 

General Wasnpourne. No,sir. [Off the record.| This wing head- 
quarters is the base set-up that controls the tactical operation on the 
base. 

Senator Stennis. Now that is an administration building you might 
say for the base. 

General Wasnpourne. Yes, sir, administration. 

Senator Lone. Why do you have to have a squadron headquarters 
as well as a wing headquarters / 
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General WasHsourne. Well, sir, the squadron is a considerable or- 
ganization in itself. It has to administer the men who are in it, it has 
to—— 

Senator Lona. Is a squadron a part of the wing! 

General Wasupourne. Yes, sir; it is a subdiviison of the wing. 

Senator Lone. Then, does the wing commander and his group oc- 
cupy one building and his squadron “commanders under him have a 
diiferent building? 

General WasHpourne. Yes, sir; they are probably down near the 
hangar line in another small building. 

Senator Lone. All right. 

General WasHvourne. Under “Utilities,” category J, we have elec- 
tric distribution. 

Senator Lone. Can you tell us how many men are going to work in 
these buildings / 

General WasHpournr. Yes, sir; the statement will include that 
information. 

Senator Lone. All right. 

General Wasupourne. Line item J—28 is the electrical distribution 
to build up the primary power capacity of the base by 7,500 kilovolt 
amperes, of which we expect to require all inthis time. Line items 29 
and 30 are for the electrical distribution and grid system. 

Senator Lone. How much is that! 

General WaAsHpourNrE. That is a $125,000 for the electrical dis- 
tribution and $250,000 for the system of apron grid duets. 

Senator Lone. Is there anything to generate power for your own 
purposes, or is that distributing power that you are purchasing / 

General Wasnpourne. That is all distribution of power on the base. 
The power is bought from Grand Coulee, somewhere up there I believe 
it is, and brought. into the base through a substation, and line item 28 
is to increase the substation capacity of the base, and line items 29 
and 30—— 

Senator Lone. What are apron grid ducts? 

General WasHpourNne. Off the record. 

( Discussion off the record.) 

General WasHBourRNE. The next line item is 31, “Roads.” 

Senator Lone. What is that for / 

General WasHeourne. That is construction of additional roads re- 
quired on the base for the new facilities. 

Senator Lone. Lam looking to the justification. [Reading :] 
provide all weather surfacing on all primary roads on the base that have not 
been surfaced. 

Then, on the basis of requirement : 

the savings of excessive cost of maintaining roads not surfaced will amortize the 
amount required for this project in approximately 5 years. New roads are re- 
quired in the build-up and expansion of the station. 

How much of that is new roads on the base ? 

General Wasueourne. I don’t have the figures on that, Senator. 
From my knowledge of the base, I would estimate that about a third 


of it would have to go into new road yardage and about two-thirds of it 


into surfacing up the gravel and chat that was built there back in 
1942. 
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Senator Lone. Can you obtain for us the number of miles of roads 
you have that are alre: addy built there and how much that is, and then 
also the number of miles that you would like to resurface ? 

General WaAsHpourNe. Yes, sir: I will include a statement. 

Senator Long. Then miles and the width of them that you would 
like to surface and the ones you would like to construct. 

General WasHBourNE. Very well, Senator. 

Senator Lone. And we would like a breakdown, too, as between 
paving and also between the grading and the draining part of it. 

General WasHpourne. Very well, sir. Line item 32 is a lump sum 
for utilities for which we are asking funding of $346,000. 

Senator Lone. Is that just a beginning on that? 

General Wasupourne. Well, that is better than 80 percent of the 
requirements being asked for funding in this program, 

The next item is 16 acres of land required for storage at that station. 
The next category of storage facilities, we have three tech supply 
buildings for squadrons and the last two line items are the air in- 
stallation shops and vehicle-maintenance shops, both of which are de- 
ferred in the next program. 

Senator Lone. You are not asking for those at the present time ? 

General WasHpourne. No, sir; that is correct. That completes the 
list of $9,471,000 being requested in this bill. 

Senator STennis. How many squadrons here / 

General WasHBourNneE. There are [off the record }. 

Senator Stennis. It is all in together here / 

General Wasnpsournre. Shelter, storage, paving and that sort of 
thing. 

Senator Stennis. That word “depot” means just what it says. 

General Wasupournr. Yes,sir. It is like Brookley Field down there 
at Mobile, that sort of thing. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. All right, let us take the next. 

General WasHnourne. The next base, Mr. Chairman, is Forbes Air 
Force Base on page 44 of the book and page 22 of the bill. The 
wuthorization requested for Forbes Air Force Base is $15,737,000. The 
first line item is line item 2, “runway”; line item 3, “taxiway”, and the 
third pavement item is a washrack. 

Senator Long. How much is that washrack ? 

General Wasupourne. This is priced out at $110,000. 

Senator Lone. The other washrack was about $80,000, 

General Wasnpourne. Yes, sir; that is right. 

Senator Lone. What is the difference between those two washracks ? 

General WasnpourNne. This washrack here is programed as a heavy- 
bomber type of washrack, and it is one of the three models that Gen- 
eral Myers mentioned which is slightly different from those that 
would take both the medium and four fighters. The cost of the gh 
ing, the cost of the utilities, and the access pavement to get to it i 
all, part of the price. 

Senator Lone. To wash what type planes? 

General WasuBpourNr. Heavy and medium bombers. 

Senator Lone. How are you washing those planes now, those heavy 
und medium bombers ? 











202 MILITARY AND NAVAL CONSTRUCTION 


General Wasupourne. Washing a heavy bomber is practically a 
week’s operation down at Carowell, where they are kept in a fairly 
mild climate. At Rapid City it is almost impossible to wash them 
up there, and they sometimes fly them out to a better place. 

The medium bombers are washed down the best they can with gar- 
den hoses and fire ladders and improvised facilities on a pavement. 
In some places they have to let the dirty water run right out on the 
airfield ; in other places they collect it. 

Now, at Barksdale and MacDill we have built standard pavement 
for underneath the airplanes out at the edge of the aprons and it is 
working pretty well for those two mild- climate places. 

Senator Lone. I am beginning to get the impression you can wash 
those things down the same way you wash down the deck of a Navy 
ship at the } present time, simply get out there with hoses. 

Guntenl Wasnpournr. Yes, sir; except there is no place for .a man 
to get on these big ships. If he stays on the ground, he can’t reach 
them; and, if he gets up on the tail of one, he is nearly 50 feet above 
the ground. It is quite an operation without proper equipment. 

Senator Lone. How often do these planes have to be washed 4 

General WasHpourNe. It depends, sir; not less than once a month 
they have got to be gone over with « consider able care. 

Senator Lone. Does that tend to slow them down in getting dust 
on them ? 

General WasHpourNer. Yes, sir. 

General Timper.ake. There is a considerable amount of difference. 

Colonel Ery. I might add not only slowing them down in winter- 
time in cold weather, but you get water on the runway which splashes 
up on them and it freezes immediately. There is ice on the under 
side that has to be washed out. 

Senator Lone. How would you get it off, with steam / 

Colonel Ety. Steam, detergent. 

General Myers. These washracks have steam connections under 
pressure up to 125 pounds. 

Senator Stennis. You fellows are so persuasive we will be doubling 
the amount of washracks. 

Senator Lone. We will take a brief recess. 

(A short recess was taken.) 

Senator Long. All right; we just completed the washrack at Forbes 
Air Base before we were called for the quorum. 

General Wasnpourne. Yes, sir. The next category is liquid fuel 
storage, line item 5 is the motor gasoline storage and line item 6 is the 
lube oil storage for the base. Line item 7 is the addition to the com- 
munications building for $18,000. 

Senator Lone. In that partic wes ‘ase your lube storage costs less 
than your motor gas storage and in some case just the other way 
around, just 60 cents in some places. “y take it where your lube oil is 
more expensive it is based partly on having to have some facility to 
heat the lube oil. 

General WasHBourne. Yes, sir; at some of the colder bases that is 
true. Motor gas storage as a rule includes enough dispensing facilities 
and pumps to use it. 

Senator Lone. Here you have 10 cents a gallon and back there on 
the previous base at Spokane you had it at 60 a gallon for storage. 
Is that the main difference, the heating? 
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General Wasueourne. I don’t like to make an off-hand statement 
concerning that, Senator. 

General Myers. Sir, we have two things involved here. Arbitrarily 
we have the pricing—and I say arbitrarily—a gasoline oil storage 
above ground, 50,000 gallons or more is 10 cents a gallon. Then you 
go below 50,000 gallons, it is 25 cents. That is because for budgeting 
purposes there is some cutoff point. Now, at 60 cents 

Senator Lone. The 60-cent specification criteria at Spokane—— 

General Myers. We have a 60-cent charge for underground storage 
connected to an existing system. 

Senator Lone. That is above at Spokane, isn’t it? 

General Wasusourne. Motor gas is underground at Spokane, but 
the other is shown as aboveground. 

General TompertaAKe. That is a very cold place, you will remember. 

Senator Lone. Above-ground storage. You might check that and 
let us know what that is. 





At Forbes Air Force Base the motor gasoline and lube oil storage is above 
ground; the estimated price of these facilities is 25 cents per gallon for the motor 
gasoline storage and 25 cents per gallon for the lube oil storage. At Fairchild 
Air Force Base the motor gasoline and lube oil storage is underground, due to 
the permanent status of this base; the estimated price of these facilities is 
60 cents per gallon for the motor gasoline storage and 60 cents per gallon for 
the lube oil storage. The increased price for under-ground storage is due to 
excavation, piping, pumps, and pump house. 

General Wasnpourne. Yes, sir. I would like to submit a clarify- 
ing statement for that item, if I may. Undew operations facilities we 
have the crash and fire station, squadron operations building, and 
photo laboratory at Forbes. 

Senator Lone. How much is the photo laboratory ? 

General Wasnpournr. That is priced at $480,000. 

Senator Lone. What is that item for? 

General Wasupourne. That is more properly described as a recon- 
naissance technical laboratory than it is a photo laboratory. [Off 
the record. | 

Senator Lone. All right, what is the next item / 

General Wasurourne. Aircraft maintenance facilities: we have a 
base maintenance hangar at $2.460,000, Six of the multipurpose 
maintenance docks, of which we are requesting funding authorization 
for three at this time, and an engine buildup building, two of them at 
63,400 feet. 

Under category I, administrative facilities, we are requesting no 
funding at this time. Under category J, utilities, we have the two 
standard items 16 and 17 for the electric distribution and apron grid 
duct system. Line item 18 is for central heating plant. Line item 
19 is for 3.404 miles of road. 

Senator Lone. The central heating plant, does that replace some of 
the existing facilities now? How are you heating those buildings at 
the present time? 

General Wasnpourne. We are going to convert Forbes from a coal- 
burning station to a gas-burning station, and the new construction that 
goes into Forbes will be hooked on to a central heating plant instead 
of having individual coal furnaces. 

Senator Lone. A gas-heating installation / 

General Wasunourne. Yes, sir. 

Senator Lone. And that will cost about $1,260,000 ? 
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General Wasnpourne. Yes, sir; that is the estimate to make a con- 
version to natural gas. 

Senator Lone. Is that an item that could be postponed for a while 
that you might save a little bit to defer some of these things? 

General Wasunournr. I would not like to recommend that because, 
if we go ahead to build the base all up with coal and convert it later, 
it is just that much more expensive; and we have a definite saving in 
favor of converting to natural gas where natural gas is available. 

Senator Lone. If you are working from a central he “ating system 
anyway, isn’t that just a difference in the kind of boilers that you use? 

Colonel Exy. Right now the base has a series of heating plants now 
coal-fired, and the Corps of Engineers, as well as our own people, 
have contacted the gas companies in the area and have found that 
they can make this conversion at this cost and get such a favorable 
rate of gas there will be a considerable savings within 5 years at 
the most. 

In other words, we could hope to pay for this entire conversion 
within a few years, due to very favorable rates they have offered it 
to us, and a coal job now, as General Washbourne has mentioned, if 
we build the base up, we will spend more in man-hours of care and 
boiier attending than we would spend for the conversion itself. It 
actually works out that way. 

Senator Lone. It sounds like the same old fight that takes place 
every time one city want to put in gas facilities, “the argument being 
that it is by and large a larger saving than the cost justifies in bringing 
the gas in. 

Colonel Evy. A good example of that would be heating in the sum- 
mertime. We would have to keep a furnace going and someone there, 
whereas with gas unit heat you would turn on that little spot and 
have that heated when you want it. 

Senator Lone. Of course that does sound very much like the item 
the Bureau of the Budget turned down at Patuxent for the Navy. 
They had a similar cost worked out there where it looked to them that 
in 5 years that the savings in operations would have paid for going 
to gas, and I believe the Bureau of the Budget turned them down. 

Of course, I am not saying the Bureau of ‘the Budget is right about 
that. I suspect they might have been wrong about it, but that looks 
about like the same situation. 

All right, now how about the roads? What is the cost of those roads 
and what are they for? 

General Wasnrourne. This is for 3.4 miles of new construction at 
$56,000 a mile, with the curb and gutter and storm drains to finish 
it out. 

Now we are not asking for the curb and storm gutter in this. In 
other words, we have three items there. One is for the roads. one is 
for curb and gutter, and one is for the storm sewer; 19, 20, and 21. 

Senator Lone. Are you sure that is not in there at the moment? 

General WasHpournr. Yes, sir, it is there in three places, not in one. 

Senator Lone. I see. In other words, you are not asking for money 
at the moment. 

General WasHBouRNE. Yes, sir, we are. 

Senator Lone. That relates to the curb and gutter and storm sewer. 
You are not asking for that at the moment? 
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General WasHpourNE. Yes, sir, we are, all three items. What I am 
trying to say they are separate items and not included under line 
item 19. 

Senator Lone. What type of construction would that be and what 
is the width of that road ¢ 

General WasHuBourne. The pavement there will be asphalt concrete 
overlay of existing roads where we have the roads, and for the new 
work it will be a 22-foot asphalt road. 

Senator Lone. What is the next item’ Are you asking for those 
utilities at this time? 

General WasHpourne. The utilities are requested, all except $27,000 
worth, $448,000. 

Senator Lona. Is that a lump-sum request there ? 

General WasHBouRNE. Yes, sir, it isa lump sum request for $443,000. 

Senator Lone. You don’t know for sure but you are hoping that 
will do it, based on the 10-percent estimate ? 

General Wasupourne. Yes, sir, that is the best estimate that we 
have in this program on the utilities connections. 

Senator Lone. These medical facilities, is this dental clinic about 
the same situation? How much money for dental facilities? 

General Wasunourne. The dental clinic cost here is estimated at 
$107,000, Senator Long. It is nominally a 12-chair establishment in 
a definitive drawing of that size. 

Senator Lone. How many chairs do you have now? 

General WasHpourne. I don’t believe I have personal knowledge of 
that. There isa small dental clinic as a part of the hospital. I have 
been init. I think it is about three chairs. 

Senator Lone. It says here: 

i The existing general facilities are in a temporary location and must be re- 
moved to allow for the hospital expansion. 

Are you planning to expand the hospital also there ? 

General Wasunourne. Yes, sir, I believe that is in the 1952 program 
for the work on the hospital. The last two items for that station are 
the air installations warehouse, 22,500 square feet, and the ordnance 
repair shop of 4,500 square feet. 

Senator Lone. On that warehouse at $8.40 per square foot, is that 
temporary construction ? 

General Wasnrourne. This is a 10-year life price list, Senator 
Long, but I believe the $8.40 applies to this type of warehousing at al! 
of the bases. 

General Myrrs. There is no difference in the pricing between the 10 
and 25-year warehousing. 

Senator Lone. It would seem that that might be an area where you 
could reduce the unit cost somewhat. Seven dollars and fifty cents a 
square foot is what the other services ask for similar warehousing. 

General TrmperLake. I have a statement on that, Senator, because 
you asked the question the other day. 

The Department of Defense will standardize the general warehouse 
and all three services have adaptations of that. There should be no 
material differences in price in these items as to locality, where erected 
and the siting. The Air Force is currently using $8.40 per square foot 
based on the November 15, 1951, estimates which the Corps of Engi- 
neers has insisted we use in our budget. 
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The Corps of Engineers is using $7.50 per square foot based on recent 
bid experience. The Navy uses $8.40 a square foot for the 120,000 
square feet in the 200 by 600 general warehouse. That is, I think the 
difference of using the figures given is based on the November 1 versus 
this recent experience of the Corps of Engineers where they found that 
$7.50 would cover the same deal. I don’t think there is any basic 
difference in the two. 

Senator Lone. What is the next item here / 

General Wasnupourner. That finishes Forbes, Senator Long. 

Senator STENNIs. Excuse me, just a minute. Mr. Chairman, let’s 
go back here to page 45 just a minute, item 10, photo laboratory, 
$480,000. What do you use those photos for? Is that aerial recon- 
naissance of some kind ? 

General Wasupourne. Yes, sir. 

(Discussion off the record. ) 

General Wasnnourne. Gray Air Force base, Mr. Chairman, page 47 
of the book, that is a zero station. We have two line items on which 
we are asking committee approval. 

The first line item, 1, 8.333 square yards of taxiway, and the second, 
line item 2, is airfield lighting, 27,850 linear feet. Total authorization 
of the station of those two items is 568,000, but it is in the category of 

“zero” base for authorization. 

Senator Lone. That is for an airfield taxiway and for communica- 
tion and navigation aid. Are we to understand that if you do not get 
those, you can operate that base without them, but. you believe that 
they are desirable ? 

General WasHpourne. Well, the taxiway is required to connect up a 
runway across the field. The airfield lighting is required to light the 
additional areas that do not now have lighting. 

Senator Lone. In many respects I cannot see the difference between 
the zero items and the other items that are justified. 

General Wasnpourne. For operational purposes, Senator Long, 
there is none. In other words, we need that taxiway just as badly 
whether this was a “zero” base or whether it is funded in the regular 
manner. 

Senator Lone. Generally speaking, it would appear that you need 
that particular taxaiway Just as much as you need almost any taxiway 
in the base, I mean in the whole program. 

General Wasupournr. Yes: we do. It is an operational require- 
ment. 

General Myers. The reason this is in here this way is because we 
were requesting $568,000 for this base. In the 1952 program we have 
2,311,000... The Bure au of the Budget said, “You will not be able to 
obligate more than 2,311,000, so there is no use asking for more au- 
thorization.” 

Senator Lone. They felt that you would not be able to obligate any 
a than was already appropr inated for the base, is that the idea, and 

based on that they said, “Well, now, it looks like you will be needing 
this taxiway, so without authorizing any more money for the base, 
why, you might get the taxiway authorized, and you can go ahead and 
build that if you can place that under contract. 

Genaral TimBerLake. That is right, si 
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Senator Lone. Does that mean that other items would be deferred 
to get at that, or does that mean that you just simply could not spend 
the money as rapidly as was already appropriated ¢ 

General Timpertake. In that case, sir, I think it means items would 
be deferred, but you have to study each base to see whether or not other 
items have to be deferred, or whether there is something that is going 
to be cut out entirely, like overbuilding of barracks in 1952. 

At Bergstrom you will remember we saved enough to cover that 
whole business out of that one barracks site, or as General Washbourne 
brought up this morning, when our bids actually come in on our 1952 
program, that there will be enough savings in the bid price versus 
the estimated price that we can make this ‘good. One of those three 
systems apply. 

Senator Lona. Those are the only two items that you have in mind ‘ 

General Wasunowrns. Yes, sir. We next go to Homstead Air Force 
Base, page 49 of the book and page 22 of the. bill. Homestead Base is 
in Dade County, below Miami, Fla., and requires a considerable list 
of facilities, shown on these three pages, to bring it up to modern 
operational requirements. 

Senator Lone. What is the total amount at Homestead ¢ 

General Wasuvourne. Total amount requested is $31,516,000 in 
this bill. We require all of the category A airfield pavements. 

Senator Lone. Do you require the wash rack for the time being ¢ 

General WasHrourne. Yes, sir: the wash rack is required at ‘that 
base. 

Senator Lone. What is that airfield drainage item there’ Is that 
required for now ¢ 

General WasHBourNeE. Yes, sir; the drainage problem in expanding 
the present field at Homestead there requires an especial treatment 
for airfield drainage to make the extensions and divert present water 
cCOUTSeS., 

When we have an exce ption: ally costly item such as airfield drainage, 
we try to break it out separately, rather than to increase the unit price 
for the pavement, as would be the case if in item 1 we might have, say. 
S15 pavement to take care of the drainage. 

Senator Lone. Is that runway strengthening an overlay item ? 

General Wasnpournr. We have both, Senator Long. Item No. 1 
is for a new apron to go on the field, and the runway is both extended 
and strenethened. We find that when we build one of these World 
War IL bases up to new standards, we have to submerge the near run- 
way as a rule and incorporate it into the apron, and then strengthen 
and extend other runways for operational purposes. 

Senstor Lone. How do you propose to strengthen that, an ovel 
lay, Ts ppose, and how much would you propose to evento 

General Wasnsoorne. Well, there again it depends upon the design 
of the engineers who study the field and what they come up with. 
They study the soil, they have the weight of the airplane to be accom 
modated, and they put all of those factors together and come up with 
4 thickness of slab th: at has to be built there to hold up the airplane. 

Senator Lone. It is my impression that the highest unit cost that 
would be run into up to now has been 36 per square yard on the overlay 
strengthening. That is $7.20 there. I just wondered what was antic 
ipated there that would cost more than the others? 
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Colonel Evy. There is 30,000 pounds at the present valuation of the 
field, and we must come up to 140,000 pounds minimum. That is gross 
load I am speaking of now, and on that basis the district engineers 
have made their predeterminations of cost, knowing what the thick- 
nesses would be on those two values, the differential of them. 

Senator Lone. What happens on these bases if they do not have this 
runway strengthening! Are you operating those same planes off this 
base at this time? 

General WasnpouRNne. No, sir; Homestead has not been used by 
this taype of airplane. Back in World War II we operated it with 
planes in use at that time. They did not weigh anything like the new 
ones do now, and up until they quit using it it was all right; but now 
of we go back in there on that light pavement, we have to overlay it 
with heavy pavement, or else it will break up very shortly under use. 

Senator Lone. It is just indicated here on page 287 of the justifica- 
tions, there is the statement : 

CBR of the subgrade and base are adaptable to strengthening, also condition- 
ing of the surface. The parking apron will accommodate— 
that would not indicate that you had anything unusual as to. subsur- 
face conditions which would cause me to question, why you would have 
to have the $7.20 per square yard, which is the highest we have run 
into yet for cataaitening. 

General WasuBourner. Well, sir, strengthening a runway, like at 
Barksdale, which is a heavy bomber runway already, at $6 you have 
got a lot to work with; but when you go into Homestead where it is 
30,000-pound pavement to start with, it takes more overlay to bring 
it up to the standards. 

Senator Lone. What do you estimate would happen to a runway 
like this if we did not strengthen it ? 

General WasnHpBovrne. Just break up. 

Senator Lone. Do you think it would break up immediately, or 
would it be over a period 

General WasuBourne. Well, sir, you would have a lot of holes each 
day, and pretty soon it would get to the point where you could not 
operate over it without continual patching. Usually that is on ac- 
count of base failure, and you just cannot fix holes in the base. You 
have to close the runway and dig it all out and put it in again. 

General Myers. Senator, this. just for straight paving is almost the 
equivalent of rebuilding the runway, that is, it is almost the equivs 
lent of a new runway, because you have not got enough there to work 
on. If the strength of that pavement is as indicated, the airplanes 
would go through it very quickly. They would just go right 
through it. 

Senator Lone. You say you do not have enough to work on. You 
mean enough concrete or enough subsurface. 

General Myers. E nough subgrade, enough strength in the pave- 
ment itself. Offhand, if you are going to ‘overlay this—I have not 
seen Homestead, but I would say you would need about an 8-inch 
overlay to accomplish the strengthening that you want here on a pave- 
ment of that type. 

Senator Lone. How much consideration has been given to trying 
to open your bases where you have your best subsurface to accommo- 
date these heavier bombers ? 
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General Myers. That is why we try to do, we try to weigh out 
everything, and pavement is one of the big items that. is considered. 

Senator Lone. That explains that item. 

General Timpertake. Mr. Chairman, we do have in other parts 
of the book, we will come to some of these heavy and medium bombers 
later on, a strengthening item of $7.20. 

Senator Morse. Mr. Chairman, have you discussed with these 
gentlemen the wash-rack problem? At present we do not understand 
the disparity between the Navy and the Air Force on wash racks. 

Senator Lone. We have taken considerable testimony on wash 
racks. We have not heard the Navy’s point of view on wash racks. 

Of course, so far as we know, when we asked the Navy about wash 
racks, they did not know what we were talking about for Navy planes. 
We have taken quite a bit of testimony from the Air Force here about 
these wash racks. 

Senator Morsr. I knew about that, but we also took some test1- 
mony—you may et been out the other day—from the Navy, and 
[ had a little difficulty in reconciling the two points of view as to the 
need of this wash-rack item, and it is probably due to my ignorance. 
I would like to know whether or not they think this wash rack is 
absolutely essential, or whether it can be postponed. 

Senator Lone. We have made a full record on that today, Senator 
Morse, while you were on the floor, and the Air Force is submitting 
to us the specifications and drawings on the wash racks. 

(The information was provided ‘for the ¢ ommittee. ) 

Senator Morsr. Now, second, I want to make clear to these gentle- 
men my mind is completely open on it, but they kuow me as well as you 

people in the Senate know me. You know I will alw ays keep my cards 
on the table. 

It is my present opinion, subject to change as I go through this item 
by item, that when we hit the floor with this, it is going to be cut, and 
this committee, in my judgment, better put itself in a “position where 
we can stop those bad cuts by saying that we are satisfied that we have 
made all the cutting that can be made. 

I may be wrong ‘about it, but I do not think this amount of money 
is going to be authorized by the Senate. Therefore, I wonder if you 
have taken up with these gentlemen, a proposal of a percentage cut. 
Of,course it does not remove the necessity for our going through it 
item by item. 

Now, suppose, speaking hypothetically for a moment, we said to 
these eentlemen, if you took 10 percent off, where would you take 
it? I will not ask for a full discussion of it now, but I think, Mr. 
Chairman, before you get through with this, you are going to have to 
call them back and we, in our own executive session, must decide 
what we think has to be done, if we find that cuts have to be made. 
I am for suggesting to them specific cuts if we find cuts have to be 
made; and second, suggesting that in lieu of those specific cuts we 
grant them the privilege of recommending to us cuts on a percentage 
basis project by project, where we think cuts can be made. 

Now, I just put my cards on the table. I do not want them to sit 
here and feel unless they convince me to the contrary, that they are 
going to get this through the Senate. I am satisfied they are not. 

Senator Long. Senator Morse, you know, I wrote a letter to the 
Secretary of Defense proposing that this bill be reduced in about that 
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fashion, and the Secretary of Defense replied that in his judgment 
it had been reduced to the bone. As far as I can determine that is 
the position the Air Force has taken in testifving here. 

I believe you know the President wrote today saying this bill had 
been reduced as much as he thought it ought to be. 

Senator Morse. Well, if I were the Air Force, I would take that 
stand. Of course, I would rather do that cutting in the committee 
room than on the floor of the Senate. You know what the temper of 
the Senate is now, it is pretty bad on the floor, as far as they are con- 
cerned. 

Senator Lone. I agree with your position, Senator Morse, and I 
believe that this committee is in a position where we can look at it 
and find every place where a proper deduction can be made in any 
of these items and only authorize those that are urgent and necessary 
at this time. 

Senator Morse. That is what we want to do, Mr. Chairman. There 
is an amendment proposing to cut 10 percent from it. That is the kind 
of an amendment which J imagine will be on the floor of the Senate 
regardless of the Secretary of ‘Defense saying that this is cut to the 
bone. Iam m: aking this record for your consideration. I will read 
the testimony. The ‘y have built up what looks up a pretty plausible 
case, but they are going to have an awful time on the floor. 

Now, I have tried on this committee year in and year out to do 
the best I can to strengthen the Air Force, but I think that the time 
has come for reductions. Iam very proud of my record in the Senate 
in backing up the military—but I tell you again, Mr. Chairman, that 
these boys have their knives out and they have enough support, Mr. 
Chairman, on this side of the aisle to get it. The country is in no 
mood to continue such appropriations. In the first place, they don’t 
3 lieve it; and in the second place they do not want it used as a vehicle 

for politics, and the Air Force is one branch of the service that seems 
to be doing a very good job at that. 

I know, I have discussed this with men and I think, Mr. Chairman, 
vou had better have a strong case. You had better have a record so 
that it can be laid on the table. 

Senator Lone. Senator Morse, I certainly hope you will sit with this 
committee as long as you can because J, as chairman of this committee, 
do not care to take all of the responsibility on this bill. It is a very 
major item, and you have been on the committee longer than I have. 

Senator Morse. Mr. Chairman, I want and I am going to get my- 
self in a position on the floor of the Senate where I can be of help to 
you—and unless they have a good case they are not going to get it on 
the floor of the Senate. 

Senator Lone. If the witnesses care to comment on that, they may. 

General TiweerLake. I do not want to comment on it. 

Senator Lone. I believe Senator Morse has accurately reflected the 
general attitude of the Senate and I believe the attitude of the Con- 
gress and the country at this time and if someone proposes a reduc- 
tion on an item which Congress does not believe is absolutely neces- 
sary, they are not going to vote for that item. 

General Trmpertake. Well, Senator Morse talks with full knowl- 
edge of the attitude of the Senate. This bill was cut in half and we 
presented it in two phases rather than in a single phase—it is usually 
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a 2-year period—and we included in this just the items for fiscal year 
1068 plus the lead-time items for 1954 where we have to order now. 

Now, these “zero base” ideas and all, those are tvpes of things which 
are just in here trying to reduce the bill to the very minimum of dollars 
for which authority was requested. 

As far as Senator Morse’s statement about a cut and how we would 
apply it, I think that maybe it would be well if Mr. Finletter or Mr. 
Huggins spoke on that. 

Senator Lone. Well, this is the kind of question that does concern 
some of us, when we are told that building temporary-type housing 
you reduce the cost only by—well, a saving of $60 on a unit cost of 
$2,000. Now, if you are to go to te mporary housing in order to save 
cost, you give me the impression that if you cannot save more than 
$60 per man by specifying different-type housing, you might as well 
build the permanent type in the first place. 

General Timpertake. Well, sir: we talked about that this morning 
and the savings between the semipermanent and the permanent are 
much greater on other facilities than in barracks. 

In the barracks we have had a very efficient design, and as a matter 
of fact in some parts of the country we are getting the semiperma- 
nent barracks bidding—I mean, they are coming in with the new 
unconventional type of construction where actu: ally masonry is win- 
ning the bids. So, I think the barracks is not the best example. 

We do make, as I pointed out, the hospitals—that is 50 percent, 
when vou go from semipermanent to permanent, 

Senator Lone. Well, let us continue to take these line items. We 
were getting down to category E on Homestead, Fla. 

General Wasupourne. Yes, sir: under liquid-fuel storage. 

We are requesting in line item 9, seven of the refueling hydrants 
and— 

Senator Lone. What is the capacity of those? What type are they ? 

General WasHpourne. They are what they call the tr ansport-type 
refueling hydrants which is the same as the heavy bombers. T ” vy are 
priced out at $75,000 apiece instead of $92,000, because there is less 
tankage behind each of them. 

Senator Long. What is the capacity / 

General Wasnnournr. Pumping rate is the same. 

Senator Lone. Do we understand that the ones for the heavy bomber 
costs $92,000 as against S75.000 ¢ 

General WasHupourne. That is correct. 

Senator Lone. What is the difference based on; a difference of 
capacity ¢ 

General WAsHnourRNr. It is not based on how many gallons per min- 
use; it is the amount of storage behind the hydrant. 

Senator Lone. Why would a medium bomber require more than a 
heavy bomber would require 4 d 

General Wasupourne. The requirement is because of the rate at 
which those airplanes are refueled and the number of them being re- 
fueled per hydrant. In other words, under the MB hydrants we have 
a hydrant for each three airplanes, but under the heavy-bomber type, 
the criteria is one per airplane. So we have a greater quantity behind 
the medium than heavy, in point of time. 

Senator Lone. You are putting in for seven now. How many do 
you hope to get in the long run ? 
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General WaAsHBouRNE. That is the total requirement for the base. 
Twenty-two is the highest. That takes care of the B47 bombers and 
the tankers. 

Senator Lone. Can we anticipate there will be any more of these? 

General Wasupourne. No, sir; no more will be required at Home- 
stead. Twenty-two does the job. 

Senator Morsr. May I ask a question ¢ 

Senator Lone. Yes. 

Senator Morse. I am a little confused as to whether or not these are 
the same hydrants that we discussed the other day, which was the 
new type of hydrants. 

General WAsHBouRNE. Yes, sir; they are. 

General TimperLake. Yes. 

Senator Morsr. Have you discussed with these men the difference 
from the point of view of the Navy, Mr. Chairman, the usability ? 

Senator Lone. We have gone pretty thoroughly into these hydrants, 
not. as much from the Navy's point of view as from the Air Force 
attitude toward these hydrants. 

We also have looked into the commercial use of these hydrants, 
Senator Morse. If you have occasion to look at the record, you could 
see quite a number of—well, there is quite a record made in regard to 
these hydrants. 

Senator Morse. Colonel Galusha, will you bring the record up to 
date in that regard and let me have it ? 

Mr. Gatusua. Yes. 

Senator Lone. Now, you do not have, I take it, any trucks at this 
base at this time for the reason that that base is not now operational? 

General Wasnpourne. Not for military purposes; no, sir. 

Senator Lone. All right. 

General WAsHnourNE. We now go to line items 11, 12, 13, and 14, 
which are the storage facilities for the various kinds of fuel: aviation 
gasoline, Diesel fuel, jet fuel, and motor gaoline. 

Line 15 is the lubricating oil storage. 

We are asking for all of these, that they be funded except half of the 
jet fuel, which is to be deferred. 

Senator Lona. It is a matter of putting only $1,700,000 and $1,700,- 
000 to go later on / 

General WasHBourne. Yes, sir; that is correct. 

Senator Lone. Is there any particular reason for deferring that jet 
tuel? For example, could that be partly because you might not have 
all the planes vou need at this time? 

General WasHpournr. No, sir; the deferring of these requirements 
into the supplemental program is solely in the interest of ¢ utting down 
the dollar requirements at this time. 

Senator Lone. Based on the theory that if you have to do without 
something at the base at this moment, you could do without the jet 
fuel more than some of the other things ¢ 

General WasHpBourne. That is right. 

Senator Lone. All right. 

General WasHBouRNE. Next comes navigation aid. We have stand- 
ard requirements, in a lump sum of $50,000, and the receiver and trans- 
mitter buildings for the communications. 

Senator Lone. Is there any lighting on that base at the present time ? 
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General WasHBourNE. There is some low intensity lighting on the 
existing runways but we have to remove that in order to rebuild the 
runways and pavements and then we put in the high intensity type 
which was developed since the airport was built in 1940. 

Senator Lone. Could you get by with the lighting system there, in 
the event there should be some reductions in this ¢ 

General WasHpourNr. No, sir. You cannot safely operate a B-47 
with inadequate lighting, in foul weather or darkness. 

Senator Lone. As a matter of fact, the B-47, I believe you told us, 
was a plane that was not designed to make cross-wind landings. 

General WasHpourne. That is correct. In coming in for their ap- 
proach for landing, you have to commit that approac +h 6 to 8 miles out 
and that requires an adequate amount of lighting for a safe approach 
to the airfield unless it is broad daylight. 

_ Senator Lone. All right. The next line item. 

General Wasneourne. The next is operational facilities. We are 
requesting in line-item 21 a crash and fire station. 

Item 22 is the base-operations building. 

Line-item 23 is three squadron-operations buildings. ‘Those are 
standard requirements for new bases of this kind, medium bases. 

Senator Lone. What is the difference between unit costs per square 
foot of squadron operation as against the cost of base operation? One 
is $17 a square foot and the other is $11. 

General Wasnnourne. Well, the base-operations building is a 
technical building in much of its character. They are similar—well, 
you are familiar with the base-operations building, it is the place 
where you get the weather and the communications and all of the 
technical operations of air traffic. The requirements for such build- 
ings are a little higher than the requirements for just a squadron- 
operations building, and based on our Air Force definitive require- 
ments the Corps of Engineers has priced these buildings at $17 and 
$13 and $11, respectively. 

General Timper.aKke. That includes the control tower in this case. 

General Myers. That should be “base-operation building with con- 
trol tower.” 

Senator Lone. All right. The control tower makes the difference 
in the cost ¢ 

General WasnpourNne. Yes, sir; and putting it on top—there is a 
heavier frame. 

Senator Lone. All right; what is the next item ? 

General Wasnpourne. In the next category of aircraft-maintenance 
facilities, in line item 24, a base maintenance hangar is requested. We 
are asking for only one of the two hangars to be built at this time. 

The armament-electronic shop is a requirement on a base of this 
character. 

The next category is the training facilities. We have requested an 
academic building which is a training facility. That is in the amount 
of $240,000. 

Then, we go to category G which is troop housing and there we are 
asking for 2,500 airmen’s spaces to be built at Homestead. 

Senator Long. Is that based on your standard ¢ 

General Wasupourne. The standard criteria; yes, sir. 

Senator Lone. That is on the idea of a 10-year life at $1,940 per 
man ¢ 
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General Wasnupournr. Yes, sir. That includes the mess and other 
than the bedroom space. 

Senator Lone. What do you estimate would be the complement on 
that base ? 

General Wasusourne. The strength of Homestead is presently pro- 
gramed at 5,468 airmen. 

Senator Lone. Would you estimate those facilities now to be ade- 
quate to take care of that many men / 

General WasuBournr. At Homestead now, plus this 2,500 space— 
we can take care of the airmen in accordance with our standard arith- 
metic. 

Senator Lone. Would that be a base that would be a lower priority 
than some of the other SAC bases in the event you had to cut back 
on your program and the emergency is not as great as it is at this 
time—is that one where you might reduce the complement or close the 
base ? 

General Wasunourne. No, sir. I would not say that. Although 
we are pricing as a 10-year semipermanent base, it is no more im- 
portant nor any less important than the other bases. Not having a 
base, you eliminate wings—which, it does not make too much differ- 
ence—— 

Senator Lone. That is, you have two wings on that base; is that it? 

General Wasupourne. Yes, sir. 

Senator Lone. And if we reduce it to a one-wing base, does that 
mean you would have a surplus of housing there ¢ 

General WasHBourNe. Yes, sir; I believe it would. If we reduced 
the complement on Homestead from two wings to one, we would re- 
duce the programed housing, in construction. However, it would 
leave us without a home for the other wing. 

Senator Lone. Of course, if you had an opportunity to spread it 
across a large number of bases and accomplished more dispersals you 
would then be in a position of having twice the dormitory space you 
had planned for the number of men there ? 

General WasHpourne. Yes, sir; if you reduce the garrison from 
two wings to one wing, we cut back the housing accordingly ; ; but, of 
course, putting that second wing at another station requires building 
it up, and that is not the most - economical way of housing the two 
wings. 

Senator Lone. That is right. I can see that it is generally more eco- 
nomical to house two wings on one base than to open new bases, be- 

cause the cost of improving the runways on the base completely offsets 
the difference in the cost of the housing. 

General Wasueourne. That is right. 

Line items 28 and 29 are accommodations for the officers. The 
officer strength of Homestead is 1,053. 

Senator Lone. How much is the expense of the officers’ mess ? 

General Wasupourne. The price of the officers’ mess is here $57,000. 

Senator Lone. And how many men would you expect to berth in the 
BOQ? 

General Wasnpourne. The requirement shown is for 210 of the 
officers. That is roughly one-fifth of the officers in the garrison. 

Senator Lone. Would you expect those men to double up? 
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General Wasupourne. Yes, sir; they would be doubled up on an 
assignment basis, during an emergency, to take care of twice the num- 
ber or 420. 

Senator Lone. Two men to a room ? 

General Wasueourne. Yes, sir. 

Senator Lone. And you estimated on the basis of 210 so you would 
have 2 men in each unit during emergency ? 

General Wasnsourne. Yes, sir, That is the way we compute the 
requirements. 

Senator Lone. That is during the present emergency ¢ 

General WasHpourne. That is right. 

Senator Lone. Well, do we understand that if this emergency should 
subside you would propose to build additional housing to continue 
to keep those two wings there? 

General Wasnsourne. It would depend upon the developments. 
If things settle back into ordinary peacetime conditions, the chances 
are that our officers would accumulate their families and desire to 
live off the base to a much greater extent than during the emergency 
when they do not know how long they will be there. 

Senator Lone. This BOQ space is for one-fifth of your officers, then ? 

General Wasnpourne. That is correct. 

General Myers. Under the emergency it is two-fifths of them, 420 
out of 1,053. 

General Wasueourne. 40 percent. 

General Timpertake. Mr. Chairman, in the first pls ice, these Re- 
serve officers that we bring back involuntarily for a 21-month period, 
they do not necessarily bring their families with them and we do have 
to find a space for them and that is why they can double up. 

Senator Lone. All right. 

General WasHpourNe. The next category H is for the standard five 
units of family housing on this 10-year base. 

They are limited to five sets of minimum-sized quarters for the key 
people on the base. 

Senator Lone. Who would those people be? 

General WasuBournr. Well, they may be anybody selected by the 
commander. It is usually the commander, the executive officer, the 
provost marshal, and the doctor and his operations officer. He may 
make some changes in that list of five but that is the normal group of 
people we want to live on the base for control purposes. 

General Myers. And fire marshal. 

General Wasnrourne. The next category of facilities is the ad- 
ministrative and community type, item 31 being for a standard chapel. 

Item 32 is for group headqui irters building. 

Line item 33 is for wing headquarters building. 

Senator Lone. What is the difference between a group and wing 
headquarters building? 

General WasHnourne. On these two-wing stations, Mr. Chairman, 
the wing headquarters is a tactical control organization which spends 
its time mostly controlling the training and the flying, and we have 
this 30,000-square-foot. building under line item 32 which in effect 
becomes the base headquarters when you have the both of them on 
there. That is the administrative headquarters for the base. 

Senator Lone. What does the other one do, the second building ¢ 
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General Wasupourne. The second building here shown is the wing 
headquarters, the space from which the wing commander would con- 
trol his training and operational activities. We find we need both of 
these on a two-wing station. 

Our nomenclature in this respect is becoming obsolete pretty 
rapidly. That is the best description I can give you of the difference 
between the big headquarters building and the smaller one. 

Senator Lone. Is that your standard procedure where vou have two 
wings on a base? 

General WAsHBouRNE. Yes, sir. It is. 

Senator Lone. All right. 

General WasHBourNE. Line item 35 is the guardhouse in the amount 
of $88,000. 

Senator Lone. Is there any particular reason why that guardhouse 
should cost that much? We went pretty well through this same dis- 
cussion before. Is that a prison facility ¢ 

General Wasipourne. Yes, sir; it isa prison facility for fractious 
airmen that get. into trouble and have to be confined. 

Senator Lone. We had another discussion on the guardhouses. 
That was a security guardhouse where you inspect people that went 
into the base. 

General WAsHBoURNE. Into the classified special facilities. This is 
confinement for airmen. 

Senator Lone. How many men does this hold ¢ 

Colonel Ely. Sixty. 

Senator Lone. I see you have a servicemen’s club, deferred for the 
time being. 

General Wasupourne. Yes, sir: deferred for the time being. 

The next category of facilities are the utilities items under cate 
gory J. ; 

Line item 37 is electric distribution to the apron. 

Line item 38 is a base electric-supply system for a 6.000-kilowatt 
substation. 

Line item 39 is for the apron-grid-duct system. 

Line items 40 and 41 are for road work on the base. 

Senator Lone. There is no difference in this estimate on the unit 
costs between the cost of improving a road and the cost of a new road. 
Why is it that there is no difference between them ¢ 

General WasHpourne. Well, first. the question is rather hard to 
settle in the case of Homestead, but I believe the reason their prices 
ure the same is because the extent of the grading and surfacing 
of the World War II bases of that character is sometimes almost 
negligible. 

Senator Lone. Can you give us a breakdown on that? 

General Wasupourne. I would like to include a clarifying state- 
ment of this particular group of projects after survey of this facility. 

Senator Lone. We would like to have you submit that. 

(The information is in the appendix. ) 

General Wasnpourne. Line item 42 is for an essential railroad spur. 

Line item 43 is for the sewage-treatment plant. 

Senator Lone. Is there a railroad spur there now / 

General Wasnurourne. There is some railroad spur going into 
Homestead, but this one has to be built to accommodate the new indus- 
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trial area; that is, the warehouses, cold-storage facilities, and such as 
that which are located there. 

Senator Lone. All right, sir. 

General Wasunourne. Line item 45 is the sewage-treatment plant 
addition, at $20,000. 

Line item 44 is a new water-supply system for the station. 

Senator Lone. Now, are we to understand there is no sewage-treat- 
ment plant there now ¢ 

General Wasunourner. There is a plant there, yes, sir, and this 
$20,000 is designed to connect it up and make an extension to it. 

Senator Lone. How about the water-supply system? Is there one 
there now ¢ 

General WasupourNe. The water-supply system at the present time 
is inadequate, and we have to build a new one, including an elevated 
storage tank, to bring it up to serve the population on the base under 
this program. 

These utilities items are essential, of course, to take care of the base 
population and provide some of the fire protection, in the case of water 
supply. 

The next category is the aequisition of 800 acres of land. That 
is primarily required on account of an expansion of the runway system. 

Senator Lone. The next item. 

General WastisourNr. The medical facilities in this case, I believe— 
the dental clinic, 7,385 square feet. is required in this program, S107. 
000 of the total of $126,000. 

Senator Lone. How much dental facilities would that be? Is that 
up to the same standards, is that based on the same general theory 
that you ought to have a certain number of dentists —— 

General WasHsourne. Yes, sir. In this case I think it is for 16 
chairs. It depends on the base population and what there is now, if 
anything—which is none. 

Senator Lona. I believe the justification shows 20 dental chairs. 

Colonel Evy. It was surveyed by the medical people and 16 has been 
decided upon, 

General Wasnpourne. The same circumstances apply to line item 47, 
the hospital. ; 

Senator Lone. Will you hold on just a minute, I want to get this 
straight. 

For 20 units you had an estimate of $126,000 and you have an-esti 
mate in your program book of $126,000, too, so that would include 
no change of cost, although you have a reduction in the number of 
chairs. 

General Myers. Senator, those justifications were made up when 
we mace up our program for submission to the Bureau of the Budget. 
We have not gone back and corrected them. The Bureau of the Budget 
reduced the requirement from what we had in the justification, the 20 
chairs to 16 chairs. 

Senator Lone. With regard to that hospital, are we to understand 
there are no hospital facilities there now ? 

General WasHnournr. There is a small dispensary in the base, but 
for purposes of hospital facilities, there are none there now. It is not 
a question of adding to what we have, we have to build one. 

Senator Morse. May I ask a question on hospitals? 

Senator Lone. Yes. 
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Senator Morsr. I remember that the other day we were concerned 
when we went through this about the fact that the Air Force is build- 
ing up a series of hospitals and clinics and so on. 

At that time I asked these gentlemen whether they need all these 
hospitals in view of the fact that they apparently have available facili- 
ties that could be used. 

I do not see how we can continue to build up these hospitals at every 
Army base and Navy base and Air Force base in the country. We 
must somehow work out a program to eliminate some of this hospit: al 
duplication, 

When you provide a hospital, that is not all. You must not only 
provide a hospital but vou must staff the hospital. The people are 
complaining about the number of doctors that the services are taking 
out of civilian life. 

Why do they have to have these hospitals as large as they are at these 
bases ¢ 

Senator Lone. How far is this base from Miami‘ 

General WaAsHpourneE. Thirty-eight miles. 

Senator Lone. Have you surveyed this to see whether you could use 
some of the hospital facilities in Miami in this case ¢ 

General TrwperLake. Yes, we have, Mr. Chairman: and I would 
like to present our medical expert, bringing him over here and I would 
like to have him explain how this has been coordinated. He can do it 
all at one time, with a list of each base and where tne nearest hospitals 
and so on are and I think it will cover the questions very well which 
Senator Morse has in mind, in a wholesale treatment rather than each 
base. 

Senator Lone. Could I ask whether that would include veterans’ 
hospitals ? 

General Trwper.ake. Yes, sir. He has taken that into considera- 
tion, and the Armed Forces Medical Council in approving such a hos- 
pital as this, they have taken into consideration the veterans’ hospitals, 
the beds in Miami, and so on. 

Senator Lone. Does that also include the idea of unity? 

General Wasunourne. Yes, sir. 

General TimperLake. Yes, sir. 

Senator Lone. That is, all of the servicemen using the same hos- 
pitals, whether they are Army or Navy or Air Foree. 

Senator Morse. I am glad you raised that point, Mr. Chairman, 
because that is one of the Hoover recommendations. I think that 
we are going to have to be able and ready to answer very adequately 
questions on that score because there is a feeling in some quarters 
that one of the great duplications in the Armed Forces is this whole 
matter of the medical programs, where each service including the 
Air Force is trying to build up its own medical program. There 
should be greater coordination, and T think that their medical man 
ought to be brought over here and we ought to go into it. 

Senator Lone. Well, you will have someone from the Medical Corps 
to show us this whole hospital program ¢ 

General Myers. Any time you would like to have that—right away? 

Senator Morse. I would rather run through this book first and 
pick up the loose ends. We can bring in general policy questions at 
the end. 
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Senator Lone. Well, we can have that at the same time we have 
some of these major medical facilities coming up, such as the one at 
Brookfield, then we could have the medical witnesses. 

General TrmBerLAKe. We will also bring someone from the Office 
of the Secretary of Defense. We can explain the Air Force part of 
this, but we ought to hear them and the Bureau of the Budget because 
the coordination is very great in this matter. We are extremely slow, 
administratively, getting a hospital approved for our purpose, so | 
think it would be best to have both of those types of people here. 

Senator Long. Very well. 

General Wasnurourne. Category M is storage facilities. 

For cold storage, 8.400 feet; storage igloos for ammunition— 

Senator Lone. How much does that run to/ 

General Wasupourne. Cold storage, the total of that is $168,000 
priced out at $20 per square foot for cold storage, deep-freeze facilities 
of that character. 

Senator Lone. Do you have any particular specifications as to how 
long you would be able to store food there or how much food rations 
vou could have in cold-storage facilities and how long a period of 
time ¢ 

General TimperLake. | have a statement on cold storage as a result 
of your question the other day and if I could read this thing | think 
it would explain the difference between the three services 

I would like to say that I only got this by telephone from the other 
services and it ought to be checked with the other services before it is 
accepted as a fact. 

In the Department of Defense, the Army and the Navy have no 
standards on cold storage but adapted these to each site. 

The Army generally uses much larger facilities and their total cost: 
are much greater but their unit costs are lower. They use $20 per 
square foot on a 29,000-square-foot building against the Air Force $21 
per square foot for 8400-square-foot facility. 

The Navy uses 9,000 er feet for the 6,000-man unit which is 
comparable to our largest at $52.50 per square foot. Now, this does 
not include outside utilities, paving, or meat cutting. 

The Navy uses 30-day storage period, whereas ours is 15. The Navy 
has 7 days cold storage in its galleys and per forms meat cutting there. 

There are other differences in Army and Navy and Air Force local 
requirements. 

The basic three-service difference is that the Army generally has 
much larger units and the Navy longer holding periods. I think that 
covers the questions you asked. 

The holding period for the Air Force is 15 days; for the Navy it 
Is? 30 days. 

Senator Lone. Is there any reason why that could not be made 
uniform ? 

General Trwper.ake. Off the record. 

(Discussion off the record.) 

Senator Lone. All right. 

General WasuBourNne. Warehousing is 100,000 square feet at $8.40, 
the standard price. 

Line item 51 is for 12,000 square feet. 

Senator Lone. Again, and we have asked about this warehousing. 
the same point applies there, that current bids for building ware- 
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housing is at $7.50 based on some of the Army experience—they have 
been received at about that figure by the Corps of Engineers? 

General WaAsHBOURNE. Right. 

The installation warehouses, 12,000 square feet, the same unit price. 

Then, there is category O, where we have air installation shops 
and vehicle maintenance shops, both of which are deferred into the 
next bill. 

Senator Lone. I hope I am not being confused about this. When 
you say “deferred to the next bill”—these are not so-called zero items? 

General WasupourNe. No, sir, they are in another program which 
has been considered and passed over. 

That concludes Homestead Base. 

Senator Lone. All right. 

General Wasnrsourner. The next base is Hunter Air Force Base, at 
page 53 of the book and page 22 of the bill. 

Hunter is an operational base at the present time and the facilities 
in this program needed to bring it up to proposed capacity are as 
follows: 

The first item is 330,000 square yards of parking apron under cate- 
gory A, at the standard price. 

Senator Lone. Would it be possible to defer some of this parking 
area for the present time and add to it later on as a matter of priority ? 

General Wasupourne. It would be possible, Mr. Chairman, but it 
is impractical to crowd airplanes up any more than we have at our 
present standards. 

Senator Lone. Is there some way that you can give us some idea of 
your parking plans, how you propose to use this parking area, to help 
my understs anding ? 

‘General Wasunournr. Yes, sir. This parking apron is being built 
for the large aircraft that will be stationed here. (Off the record. ) 

That is what we call operational parking. In other words, an air- 
plane goes and comes under its own power. 

Now, the only way that those distances, and consequently the yard- 
age for each airplane, can be reduced appreciably is to abandon opera- 
tional parking and go to what we call tow or tug parking. 

Under that plan [off the record]. 

Now, if you go into that, you can reduce the number of yards re- 
quired for each airplane by an appreciable amount. 

Senator Lone. About how much can you reduce this by parking 
in that fashion ¢ 

General Wasnpourne. Physically I think you might come up with, 
say, half the area that you require under operational- parking con- 
cepts: but that means of course that what you save in pavement would 
have to be compromised by the cost of the tugs, and the extra people, 
and all the extra care. 

The extra care that you have to utilize and lost time in getting 
the airplanes in and out of their parking position—considering that, 
there is not an over-all saving. 

Senator Lone. Generally speaking, can you use all of your opera- 
tional parking in your day in and day out— 

General WasnpourNe. Yes, sir. This yardage is computed by 
spacing all the airplanes a certain distance in rows and columns and 
it just takes that much pavement. 
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Senator Lone. Well, let us look at the other side of the coin for a 
moment, by looking at many of these bases as high-priority targets 
for an enemy, even ‘if the planes are parked in ope rational parking, if 
there would be an atomic hit on one of those bases it might get many 
of those planes at one time? 

General WasHpourner. Yes, sir. If you consider the damage radius 
of an ordinary atomic hit—well, if you got one right in the middle of 
that apron you probably would not have a single airplane left. 

Senator Lone. That brings us again to the question that you say 
would be so enormously expensive, dispersing the airplanes through- 
out the country. 

General Wasusourne. They would be safe from a hit, but you 
would probably have to disperse them over an area of, say, 5 miles; 
and 5 miles of this kind of paving is certainly more than we think we 
can afford to pay for under the present plan. 

Senator Lone. Are there many commercial airports in this coun- 
try that have sufficiently strong runways to handle this type of planes ? 

General Wastinourne. Yes, sir; there are quite a number of these 
that could handle these planes for a limited period of time. A run- 
way that is under strength can take a heavy airplane for a few times 
or scattered over a limited period of time; but it is capacity operation 
that breaks it down. 

So, in time of danger we could disperse and we would do so under 
an emergency, that is true; but they would have their own emergency, 
I will have to remind you, Senator, at that time. 

Senator Lone. Of course, and it is true that when you spread it to 
the commercial bases, that makes them a target also. 

General WasipourNe. Yes. 

Senator Lone. We were discussing the question of whether the 
Homestead Base should be used—they say they do not want military 
parking there because they are not as much of an atomic target as if 
they had some strategic parking there. 

General Wasunourne. And if you go to Miami International, you 
would create another problem which T think, populationwise, might 
be worse. 

Senator Lone. I think these are things it might be well for the com- 
mittee to go into. It is one thing to know what you are asking for 
and it is another thing to know the desirability or undesirability of 
the thing you are asking for. 

Sometimes I have my ; doubts whether we ought to park so close. On 
the other hand, there is the question of economy, how much parking 
space we can afford. 

| Off the record. | 

Senator Lone. The next item. 

General Wasinourne. The next item is liquid fuel storage. We are 
asking for three refueling hydrants at Hunter in line item 2. 

In line item 3, we are asking for 50,000 additional gallons of jet 
fuel storage. That is not specifically earmarked for the fighters but 
I think it is for them. 

Colonel Evy. Yes. 

General Wasupourne. That is correct. 

Under category D we have operational facilities. 

Line item 4 is an alert hangar. 
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Line item 5 is a replacement control tower at Hunter. 

Senator Lone. You believe the old tower is completely inadequate, 
could not be made to serve ? 

General Wasupourne. The old tower was built by the Civil Aero- 
nautics Administration at the time it was a civil airport following 
World War ILI. 

The principal deficiencies in the space available in the building are 
due to the fact that from that tower you cannot see the airfield. 
| Laughter. | 

Senator Lona. It is our understanding that the Navy uses a different 
type of tower with somewhat different specifications and that it would 
be less expensive. Is there any reason why the Navy type of tower 
would not serve the purpose here ‘ 

General Wasupourne. 1 am not qualified to say whether it would 
or would not serve in some measure, but I believe that the Air Force’s 
tower requirements have been thoroughly enough studied to the poit 
where it would take pretty heavy evidence to overturn it. 

Senator Lone. Off the record. 

(Discussion off the record. ) 

Senator Lone. What is your price in this bill here ¢ 

General WAsHBOURNE. This tower is estimated to cost $100,000. 

Senator Long. That is the point I had in mind. It is my under- 
standing that a Navy tower would cost $40,000 by contract, and, of 
course, that would be $60,000 less, and I believe that we should know 
why it is that the Navy control tower would cost that much less and 
whether a Navy tower would be adequate or inadequate for your use. 

General Wasiupourne. Could I furnish the committee with a 
statement in answer to that ? 

Senator Lone. Yes. 

(The statement referred to is as follows:) 


CONTROL TOWERS 


The Air Force standard control tower is 6S feet to the control room floor level, 
or 79 feet over all, adjustable to such height as may be required for the par- 
ticular air base. The Navy standard control tower is about 50 feet high. This 
height is not adequate for normal USAF installations. The Navy design follows 
the pattern of the standard CAA tower. The CAA standards were reviewed by 
USAF in designing its standard control tower. It was found that the CAA 
design would not be adequate for the equipment,, aircraft control, and opera- 
tional functions required by the Air Force. Longer runways, for example, have 
something to do with this. 

The estimated cost of an Air Force open-leg control tower of the standard 
height is $68,000.) It is understood that the Navy is now budgeting $52,000 for 
their standard control tower. This estimated cost of $52,000 does not reflect the 
Government costs which the Air Force must include in its budget for the costs 
incurred by its contract construction agent, the Corps of Engineers. On this 
basis the costs are comparable. 

General Myers. Mr. Chairman, you have to compare the require- 
ments at specific places. One place might need a control tower 100 
feet high and another place only 30 or 40 feet high. That would be 
one thing. 

Senator Lone. How high would this tower be at this base‘ 

General Wasuevourne. | predict it will be a 65-foot tower; pretty 
much the standard at our big bases. 

Senator Lone. Of course, I am judging from the specifications for 
the Navy’s 45-foot tower. I think it would be well for us to have this 
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information. ‘This type of tower might not do, but we should know 
why. and it might be proper economy to use the same specifications 
as the Navy. 

General Myers. Mr. Chairman, we will have to get just what the 
specifications of the Navy are, and compare with ours. 

Senator Lone. It is my understanding for the Navy 45-foot tower 
it would cost $40,000. I am not sure they had one built for that price 
or not, but that is my understanding at this moment. 

General WasuBournr. The next line item is squadron operations 
building for one of the combat squadrons, 8400 square feet. 

The readiness hangar for the air defense squadron is, you will see, 
deferred until a later program. 

Senator Lona, Is there no previous squadron operations building, 
wis this for a complete new one / 

General Wasnpourne. There are others at Hunter. This one is 
requested to fill out the requirement for enlarging the operation there. 
We had to build one more. 

Senator Long. Do you anticipate using all the buildings on that 
base ¢ 

General Wasipourne. Yes, sir; and we could not squeeze one of 
them in. 

Senator Lone. What is a readiness hangar—are you getting to that ? 

General Wasnpournr. I would like to put that over until the air 
defense people testify. 

We come now to training facilities, category F. We are asking for 

$93,000 for the OQ gunnery range. 

Senator Lona. W hat is that / 

General Wasunourne. An OQ gunnery range is a ground-to-air 
target range. I can describe it for the committee, if you would like. 

Senator Lone. Yes. 

General Wasiupnourne. An OQ gunnery range requires a tract of 
land ane: 3by 5miles. In the corner of this tract of land we build 
the range facilities. They include a great big circular platform from 
which we launch and operate ee airplanes, they have no crews. It 
isa small airplane, about 15- or 20-foot wing span, radio-controlled. 
We swing it around and aro ‘ised until we get it to flying speed, and 
then turn it loose. During its flight, it is controlled by the radio and 
the gunners shoot at it. If they are able to bring it down, O. K.; but 
if they do not, then we bring it down and land it again by radio 
control. That gives them a realistic target to shoot at. 

Senator Lone. The gunners fire from the ground ? 

General Wasupourner. Yes, sir. The gunners are in a row of tur- 
rets exactly as ina plane. [i gives them the chance to shoot at a live 
airplane. We call it an OQ gunnery range because that is a code for 
it (the drone plane). 

Senator Lone. And the man is shooting from the ground in turrets? 

General WasupourNne. Yes, sir. 

Senator Long. With service ammunition ¢ 

General Wasupourne. Yes. That is the reason we require the land 
and facilities, because it is a real, honest-to-goodness live-ammunition 
range. 

Senator Lone. You also have methods to give these gunners practice 
in the air? 
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General Wasupourne. Yes, ranges at various locations; but this 
ground-to-air range is a facility required at the station. 

Senator Longa. It is fortunate that they have this sort of practice, 
because a gun is no good if a man cannot hit something with it. 

General Wasupourne. Yes, sir: and we require this type of practice 
with service ammunition. 

Senator Lone. Off the record. 

(Discussion off the record. ) 

Senator Lone. On the record. All right, the next one. 

General Wasnpourne. Category J, utilities. 

We are asking for line items 14 and 15 for electrical distribution 
and apron grid duct system. 

Line item 16 is for base road, 117 square yards of secondary road 
and about 7,250 square ) yards of primary roads. 

Senator Lone. That runs to $711,000. 

General WasHpourne. Yes, sir. 

Senator Lone. We would like to have a statement on the width of 
the roads and how much is new construction and how much added 
and how much is paved, if it is paved. 

General Wasnpocrne. All right, sir. 

(The information is in the appendix.) 

Line item 18, category K, has been withdrawn at the request of the 
House Armed Services Committee in the amount of $110,000. 

We now go to category M, storage facilities, in which we request 
12,000 square feet for organization: al storage, and category O—— 

Senator Lone. How do you arrive at that price for storage facilities 
there of $10 per square foot ‘ 

General TrmperLAke. You want me to try on that / 

In my speech—well, I mean my statement, it says that we have 
tailored some of this storage as additions to other buildings already 
in existence there and the price varies at different loc: alities. I am not 
sure it is right, but could we look that up and give you the dope on it ! 

Senator Lona. Yes, sir. 

(Statement on price of storage buildings (organizational) :) 


HunTerR Atk Force BASE—STORAGE FACILITIES 


Line item authorizing storage facilities in the amount of 12,000 square feet at a 
unit cost of $10 per square foot is correct. 

General Myers. I can give you a little bit on this. The organization 
supply buildings, the technical aircraft supply, require bins of all 
types and various things in the buildings that are not in the ordinary 
warehouse. 

General Wasnpeourne. This is additional to organizational storage 
already existing on the base, and the amount is what we need to 
bring it up to requirements. The $10 figure for unit price, as opposed 
to $11 or some other figures, I would like to look that up. 

General Myers. It is a supply building rather than a storage build- 
ing, that is really what it is. 

General TrwBertaKe. Call off my speech. [Laughter. ] 

General WasHBouRNE. The next item is ordnance repair shop, 4,000 
square feet. 

Senator Lone. That is all 25-year construction, and do I understand 
that you do not believe you would save any substantial amount by 
putting that into 10-year construction ? 
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General WasHsourne. The difference in the cost of 25- and 10-year 
life construction on the technical facilities, medical facilities and the 
like, is a substantial saving, Mr. Chairman, no question about it; but 
on barracks the saving is not material, percentagewise. 

However, we feel that Hunter is one of the Air Force bases which 
is pretty assuredly permanent in any pattern, and we feel justified in 
setting up the 25-year standard for what we build at that station. 

Senator Lone. Is there any basic way to go about determining 
what would be 10-year construction and what would be 25-year 
construction 4 

General WasHpournr. Yes, sir. We have this ground rule to go 
by—whenever the proposed garrison of one of these permanent bases 
is above the so-called permanent garrison, in other words, when we 
have a temporary overage during emergency periods, that part is 
priced and built at 10-year cost; but if it ‘is a technical facility which 
is required for permanent mission, that is priced at 25-year price, 
because it is required jn either program. 

So, the amount and character of construction put on these bases 
for the emergency garrison is usually limited to the housing. 

Senator Lona. Well, let me see, that gets us to the next one—— 

General WaAsHpourneE. That completes the $6,027,000 request for 
Hunter. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. I will recess now, and we will come back and meet 
in the Senate Armed Services Committee room at 8 o’clock this 
evening. 

(At 6:28 p. m. the committee recessed until 8 p. m.) 


EVENING SESSION 


TESTIMONY OF BRIG. GEN. L. B. WASHBOURNE, ACCOMPANIED BY 
LT. COL. S. L. ELY—Resumed 


Senator Lone. Gentlemen, I think that I should say for the record, 
based on the testimony that we have had and what little I know about 
these matters, that I am convinced personally that this criteria is too 
high on these Air Force barracks. 

Now if you haven't got some criteria drawn up for barracks at 
about $1,500 a man, I believe you had better get some, because when 
you talk about barracks that are less than whi at you desire, and you 
talk about the criteria for temporary barracks costing $60 per man 
less than what you have for permanent barracks, and then talk about 
10-year life construction with masonry, that just doesn’t make sense 
to me, 

I have been in these Air Force bases. I have been on some of them 
where the construction was very austere, during the last war, but 
I have also been on some of these where there were just a lot of things 
there that the average person, in this day and time being asked to dig 
a lot deeper and put up a huge portion of his income in taxes, would 
just feel was excessive. 

We are going to have to find some way of reducing some of these 
items here. I just don’t believe you are going to find “that the public 
is going to be willing to continue to pay to have tile around these 
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things up to about a shoulder level in your washrooms. ‘They don’t 
have any in their homes. Some few people do, but by and large I 
don’t believe they are willing to go with it. 

This temporary housing i in my judgment should be a lot less, and 
I believe that that is going to be the judgment of the committee. 

Now you can w ork out a plan and show us what you think you may 
be able to get by with, or else we might just be put in a position of 
just having to reduce it by about what we guess it should be. 

Now I believe this warehouse cost can be reduced based on some 
construction various other agencies of the Government are building, 
that you can get warehousing for not as great an expense as you 
have here. As I say, it seems “to me that when we report this bill to 
the floor, just as Senator Morse has pointed out here, we are going to 
have to show that we have done our very best at getting these criteria 
down and getting this thing reduced wherever we can. 

Now I have the impression that up until now the Air Force has been 
willing to say, “W ell, we will defer some of these items but we won’t 
cut the criteria,” and it seems to me that that is where you can make 
your defense money go further, that there are ways you can stretch 
it to make it go further than we have in this bill. 

I have been looking over the best information I can get on the present 
design of these barracks, and it seems to me that you should either 
plan to squeeze down more and find a way to get greater use out of these 
barracks, or else I believe the thing we should do is to go ahead and 
try to plan on the amount of floor space, but perhaps move some of the 
features, maybe not have as may lounges in them or reduce on some 
of the features that make it a little more plush, but I think that is 
what is going to have to be done. 

General Timpertake. Mr. Chairman, vou understand that we are 
not talking temporary, sir, we are talking semipermanent when we 

say 10-year life or semipermanent, and this question of masonry, as 
you know in certain parts of the country with these new building 
methods they have, it competes with wood actually, and we have been 
paying a very small premium for masonry over wood because the 
maintenance costs over the period we are talking about will be less on 
the masonry-type barracks. 

They are still unfinished inside according to the semipermanent 
criteria, and we would much rather reduce maybe the formula on which 
we compute our barracks, as you brought out, than reduce the stand- 
ard of living for the man that we are trying to keep in the service. 

As we pointed out, we think we have to have a career Air Force even 
in this cold war period, in order to cut down the retraining costs that 
come up, and that is the main reason that we want to continue with 
a decent standard of living for these men, so that they have a place to 
put their things, their little place to live, and we think we have cut 
down this 120 square feet gross to about the minimum that a-man can 
live and compete, I mean that a man can live and not have it so poor 
that. he will get out at the first opportunity. We will study it any way 
you wish, sir. 

Senator Lona. What kind of success are you having in keeping the 
men in now? 

General TraBerLake. Very fine success compared to the other serv- 
ices. 
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Seantor Lone. I am not speaking on a comparative basis. My guess 
is that the Army is having very poor experience in keeping anybody 
after their period of service is up. 

I know the boys who are being drafted and sent to Korea have very 
little desire to stay in after they “have served their stretch. What per- 
centage of your men are staying in after they have completed their 


basic enlistment ? 


General Trmpertake. I will have to get those figures for you. We 
have our reenlistment rate which varies like this, sir, but it is usually 
very good, and I can submit those figures to you of what our enlist- 


ment rate Is. 


(The matter referred to is as follows:) 

Normally about 45 percent of USAF airmen personnel will reenlist on com 
pletion of their contracted tour of service. 

Senator Lone. As a practical proposition, we are confronted with 
the fact that there does not seem to be a willingness to pay our men 
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sufficiently to compensate them for the sacrifices they make for this 


Nation in time of war. 


I led the attempt to get combat pay for these enlisted men who are 
fighting in Korea. That would have included Air Force men if they 


were getting less than the other 
men are getting flight pay. 


fellows were getting. Of course, your 


General TimperLake. Very small proportion of enlisted men are, 


sir. 
Senator Lona. I was trying 


to get t combat pay for these boys 1 in 


Korea, and I was met with the fact that the prevailing opinion on this 
committee was that you can’t compensate a man for the actual danger 


he goes through in fighting. 


Now of course a lot of people are willing to make sacrifices in time 
of war far greater than what they make in peacetime. In time of war 
[ don’t think anyone would object too much if they had to double up in 


these barracks. 


Of course, in peacetime they want to have enough housing and you 
hope to have enough housing for them so that they can live better, 
but it seems to me that we have to reach some compromise here be- 
tween having enough facilities here for these men to spread out the 
way they would like to do in this, and between us being able to make 
these dollars stretch to make just as much as we can in defense. 

‘These items that you just don’t have to have to operate are the ones 
where just from my point of view I would prefer to make reductions, 
figuring the main thing we went to give you is what it takes you to 
operate » this Air Force and to have as much fighting ability as possible. 
That is why it seems to me some of these items you can get by without. 
I have noticed that there are a lot of things you have deferred here 
between your action and the Bureau of the Budget, to come back in 


gia cb I think that is good. 


I do say on barracks and I think on warehousing you can get by 
with something less. I believe that you ought to attempt to see what 
you can work out to cut down on these items, and I believe unless you 
he ‘Ip us with that, we are just going to have to do it the best way we 
can, which would be Just. probably ‘by specifying that you would not 
spend more than a certain amount per man based on what you think 


you would have on these bases. 





If you want to help us with this, I 
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would like to see what you could come up with in the way of your own 
proposals. 

General Trmpertake. Mr. Chairman, I am sorry that Mr. Huggins 
isnot here. It would be a policy matter and we wil] come up with some 
propos: al. 

Senator Lone. Fine. Well, let’s go ahead and see what we have in 
line now. 

General Wasupnourne. Yes, sir. The next base is Lake Charles. 

Senator Lona. I am frank to tell you what my attitude is about this 
matter. The people over at Alexandria, La., contacted me to see what 
I could do toward getting you to put in something a little bit better 
than what they thought you were putting in, feeling that that would 
increase their chances of having that kept as a permanent base and 
kept open when others ¢ oes 

They liked that base at Alexandria and they would like to go out 
of their way to continue “a keep it there; and my advice to the Cham- 
ber of Commerce of Alexandria was I was not going to ask you to put 
anything on those bases that would cost anything more, on the prob- 
abilities that that would be a permanent base. 

It seems to me if vou thought you could economize somewhere there, 
as long as you were not discriminating against them, that you should 
pursue the same policy y all over this Nation, and I was not going to ask 
you to upgrade the kind of construction you would put in my State 
when my people would like to have something a little bit better where 
they like that Air Force unit and would like to have a chance of 
keeping it. 

I feel I should be consistent about that, just as I feel the Chamber 
of Commerce of Louisiana should not write me every day saying, “We 
demand some sort of economy,” and then show that they are for 
economy every time except when it affects the city of Alexandria, La., 
and I would tell Lake Charles the same thing. 

The people in Lake Charles came to me saying, “What can you do 
to increase the probabilities that this will be a permanent base?” As 
far as | am concerned, if 1t costs more money, nothing. Let’s see what 
we can do here to reduce all these bases to where we save just as much 
as we possibly can on these items. If we don’t find ways of reducing 
this, I am confident we are going to run into this thing of having 
over-all cuts put on where you don’t know whether you can do with- 
out it or not. 

I can see the things you are referring here that you are going to 
have to have, and if you have to have them, I will help you get them, 
but I do want to find ways to reduce where we can reduce on these 
items where we are going a little bit more austere and being not quite 
as plush. 

Incidentally, you mentioned that Limestone base. It doesn’t have 
two thicknesses of glass. It would have been economical if they had 
put two thicknesses of glass, General Timberlake. It looked like that, 
but that is not it. 

General Myrrs. Double-strength glass. 

Senator Lona. No; that is not thermapane. 

General Timpertake. I thought it was. They told me it was. 

Senator Lone. We sent some engineers there to take a look at the 
fueling system there, and they thought that might be thermapane, but 
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it is not. It would have been cheaper, I believe on an operational 
basis if it had been. 

General TimperLake. As far as the radiation of heat is concerned. 

Senator Lone. Yes. Incidentally, I understand that they are doing 
a very good job up there and getting some good prices on th: it base. 

General Trmpertakr. They are doing a lot better now, sir. You 
know the first contracts up there were cost-plus-fixed-fee. 

Senator Lone. Well, 1 am torn betwixt the two desires myself, Gen- 
eral Timberlake. I don’t want to just go on a base and know I am 
going to be there for a night and find that the quarters are very com- 
fortable and they are nice and everything you would like to ask for; 
but on the other hand you let the average taxpayer walk in there and 
enjoy the same qui arters and if he doesn’t think he is going to be 
visiting there from time to time, why he is very much against what you 
have there. 

He wants to cut it down, and I think that that is what we are up 
against here, and particularly in these bases where we might not have 
to keep them open over a long period of time, where we might have 
the good fortune of getting into a more peaceful world. I believe 
we ought to try to cut down every item that we possibly can. 1 
think some of them could be reduced. 

General TrmprerLtake. Mr. Chairman, we appreciate your point of 
view and we will look into this and see just where we think that if a 
cut has to be made, it should be made, but that is a policy matter I 
think we should talk to Mr. Huggins about and let him express our 
ideas to you, sir. 

Senator Lone. Well, that is very true. And certainly Mr. Huggins 
should be consulted about it and the other officials connected with this 
program. As I say, we are cognizant of the fact that there is ware- 
housing being built for a lot less than the $7.50 that the Engineers are 
getting, and in some instances GSA is getting warehousing for half 
that price. 

That is not heated warehousing, let us understand that, but if we 
specify lower, I believe we can stretch this money and make the oper- 
ational money go further. All right, well, let’s get on the Lake 
Charles place. There is one where the people are glad to see you 
spend everything you can oes in there. 

General WasHpourNeE. Yes, sir; the line items at Lake Charles begin 
on page 57 of the book and page 22 of the bill. 

The first category at Lake Charles consists of six pavement. items, 
all of which are epeennen in nature. The first two items of apron 
are for access tothe hangars. The third-line item is for parking apron 
to augment the apron built in the present program. 

The fourth line item is for maintenance apron; and the fifth and 
sixth line items are for taxiway yardage to connect up the new run- 
way with the maintenance and operational aprons in the hangar areas. 

They are all priced at the standard price per yard. At Lake Charles 
we hve found that reinforced concrete is the only type of pavement 
that we can use there on account of the high water table. 

Senator Lone. Are you reinforcing that with steel ? 

General WasHpourne. It has reinforcing steel as a dowel, but the 
slab itself is built of a thickness that does not use reinforcing steel to 
provide its strength. 
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Senator Lone. I am rather concerned about the amount of concrete 
it is taking there at Lake Charles. It seems to me it is taking an 
enormous amount. 

General WasHpourne. Yes, sir, but the yardage at Lake Charles 
is standard for operating two wings at the same base. It looks like a 
lot of concrete and it is, and we admit it, but it is cheaper to put it all 
together on one base than to meee it out on two. 

Senator Lone. Is that for medium bombers? 

General Wasurourne. Yes, that’s right, medium bombers. 

Senator Lone. B-29’s? 

General Wasupourne. At the moment we are flying B-29’s. Nor- 
mally, we would expect to convert to a more modern aircraft in a yea 
or two. 

Senator Lone. What aircraft would you convert to, the way things 
are going atthe moment? What would you guess? 

General WasnBourNnr. B-47’s or some successor to the B-47. Lake 
Charles is one of those low-altitude stations where it would be feasible 
to fly a jet aircraft. 

Senator Lone. The last impression I had is that the land aequisi- 
tions and everything there indicated that you were working toward jet 
aircraft. 

General Wasnrourne. Yes, sir. In building up Lake Charles. we 
felt we had to make it an operational base for more than just 1952, 
and have done so. 

The next category is the liquid fuel storage items. We propose to 
build seven more hydrants at that station, four for the B-47 and three 
for the tankers. 

Senator Lone. How many do you have at the present time there? 

General WasuBournr. We have 17, I believe it is, under construc- 
tion at that station. 

Senator Lone. Seventeen hydrants already authorized ? 

General Wasupourne. There are more than that authorized, but 
I believe it has been cut back to either 14 or 17, 

Colonel Ery. Fourteen is the word I have. 

General Wasnpourne. I had better tell you there are 14 under con- 
struction. 

Senator Lone. What are the capacities of those hydrants? 

General Wasupsourne. The same as here. They are the [off the rec- 
ord] pumping capacity, the medium-bomber type. 

Senator Lone. It seems to me that a base such as Lake Charles, 
which is farther back where you would not need as much in the way 
of pumping capacity as you would - one of the more advanced bases 
of course storage is always good, but you would not have to have as 
much fuel on hand and you would not have to have as much pumping 
capacity as you would at an advanced base. [Off the record.] Would 
that be a fair assumption ? 

General Wasunourne. Yes, sir; I believe there is a lot in that ap- 
proach to it, but we have not yet broken it down by a location within 
the ZI. 

We have allowed for a closer time limit at overseas bases, but those 
in the ZI have been lumped in a single group where the time to do 
the job is greater, but it does not differentiate one base from another. 

General Myers. And so far, sir, we have only programed 50 per- 
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cent of what the operations people say are their hydrant require- 
ments; so we have cut it in half. 

General WasnpourNne. In other words, we have cut it from 44 to 22 
m this program. 

General Myers. I don’t believe it would be too good a thing to cut 
the refueling rate. These people have to train at least and they have 
to know how to operate these units, these high-speed refueling units 
at the rate they will be operated in the forward areas when you go 
there. There is a difference between refueling at [off the record] 
gallons a minute and [off the record}. 

Senator Lone. If you sent the plane from Lake Charles to go for- 
ward and bomb a target | off the record}. 

You might fuel the ‘m initially there, but as far as the great urgency 
of refueling capacity, can you say it would be needed as much there? 

General Trapertake. Well, sir, we have reduced our criteria by 

half. As far as reducing the pumping capacity, we have to be very 
careful about that, because the refueling system with which these 
aircraft are equipped requires certain pressures to make the system 
run within the aircraft. It is the same refueling system that permits 
refueling in the air. 

Once you decide that a hydrant system is an economical system, 
then it also does not make it so important how far away it is from 
the target, but I believe your capacity per pump in gallons per minute 
has to be approximately the same to make the system work in the 
airplane. 

Senator Lone. That does mean that you might need as much capac- 
ity, however, storage capacity or pumping capacity, as you would 
need at a forward base. 

General WasHpourne. No, sir 

General Timpertake. No, sir. That is, I think, generally con 
ceded. We do have the problem of getting these aircraft off and 
going in a hurry if something happens. 

However, you are quite right that the farther away vou are from 
where the actual strike take-off is, the less the necessity for a number 
of hydrants, and I think we have recognized that, si 

Senator Lone. All right. 

General Wasupourne. The next line item is the aviation gasoline 
storage [off the record] gallons. That is bulk storage on the base. 
The next line item is the storage igloo for JATO. That is “jet 
assisted take-off.” That is deferred. Jet-fuel storage, 100,000 gallons. 
The next line item 13 is “Troop housing.” We are requesting 2,300 
additional airmen’s spaces on account of increasing the base from 
one wing to two wings in this program. We are also requesting an 

increase in the bachelor officers’ quarters capacity of 42 spaces. 

Senator Lone. Of course, my comment on troop housing would 
apply to Lake Charles as well as all the rest of them. If we find a 
way to reduce this—and I think we should—I think we should reduce 
whatever reasonable amount can be made. I think we ought to do 
it on this type construction as well as the other. 

General WasHpournr. Very well, sir. Under “Utilities,” category 
J, we have “Electric distribution,” $700,000 lump sum, of which the 
present request is for a $200,000 increment. 

Line items 17 and 18 are for the electric distribution on the apron. 
Line item 20 is for road construction on the station. 
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Senator Lone. Of course, that is one of the items that we want 
a breakdown on. 

General WasHpBourne. Very well, sir, we will prepare a statement 
of that. Line item 21 is eight-tenths of a mile of railr oad spur to pick 
up the increased industrial facilities. Line item 22 is ch media and 
item 23 is only partially funded in this program. It is an increase of 
the water-supply system on the base. 

Under category K, we have one land requirement of 1,038 acres under 
line item 25 required to be acquired as the storage area for the ammu- 
nition and weapons at the south side of the base. That is on the other 
side of the railroad track. 

Senator Lone. I regret to say that, based on my best advice, you 
will never get that land at [off the record] an acre, but I wish you 
good luck. 

General WAsHBpourNE. Well, sir, we have chosen that area over there 
because, from the standpoint of drainage and access and other things 
plus the present usage of the land, it seems to be the best place to 

seek an area of that size. That completes the Lake Charles require- 
ment of $12,098,000 for this program. 

Senator Lone. Do you have a hospital in there? 

General Wasnpnourne. No, sir; we do not. 

Senator Lone. You are not asking for that at this time. All right, 
the next one would then be the Lakeland base; would it not? 

General Wasupourne. Yes, sir; the next base is Lakeland, page 
59 of the book and page 23 of the bill. This isa World War IT fighter- 
trainer station being converted to a mission for Strategic Air Com- 
mand. The line items shown here require practical reconstruction 
of the station for the proposed mission. 

Senator Lone. What are you going to use that station for? 

General WasHrourne. It will be an operating base for the Strategic 
Air Command. [Off the record]. 

Senator Lone. All right, let us go into these items. 

General WasHpourne. Very well, sir. The first category of air- 
field pavements contains 12 items, all of which are required to 
strengthen and extend the operational pavements that we find at 
Lakeland for the proposed mission. 

Senator Lone. Is any of that parking apron? 

General WasHsourne. Yes, sir; line items 3 and 4 are parking 
apron, and line items 6 and 7 are parking apron. 

Senator Lone. How do you propose to use those hardstands? Is 
that handstanding for the planes? 

Colonel Ery. That hardstand strengthening, sir, was a misnomer 
that occurred in the machine-records run, I am sorry to report. It 
is not “hardstands” but merely items of pavement, and it will be used 
as part of the runway strengthening. 

Senator Lona. That unit price there is [off the record]. Do you 
know what that is based on on your apron strengthening ? 

General Wasnpournr. Yes, sir. The overlay strengthening unit 
price here is uniformly based on the strength of the existing pave- 
ment. 

Senator Lone. That is putting a lot of concrete down; isn’t it, for 
strengthening purposes? 

General Wasnrourne. If we use concrete, of course, the thickness 
would be determined by the value of the subsoil and the character of 
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the base courses. We might use asphaltic concrete, in which case it 
is figured on a slightly different basis, but it all adds up to the same 
thing: the minimum thickness of pavement to hold up the weight of 
the planes. 

We find generally that on these light type of World War IT pave- 
ments the value of the overlay has to be substantially as great as the 
value of new pavement, because the design value of what you find 
there is frequently very little, sometimes zero. 

Senator Lone. All right, what are your other items ? 

General WasHpourNne. The next category is liquid-fuel storage 
itms, standard in nature, 18 hydrants; line item 13, 400,000 gallons of 
aviation fuel storage; line item 15 is 1,434,000 gallons of jet-fuel stor- 
age; line item 16 is the motor-gasoline storage. 

Under category C, we have the communications and navigation aids. 
Line item 17 is airfield lighting. Line item 18 and lines 19 and 20 are 
the communications facilities for the standard base. Under category 
D, our operational] facilities, we have a control tower priced at $68,000, 

Senator Lone. At Dade County, you had a control tower at $120,- 
000, and this one is at $68,000. What is the difference between those 
control towers / 

General WasHrournr. The difference generally is that on a fighter 
station the towers don’t have to be as high because the overlook is not 
as great, and they don’t have to have as much equipment and stuff in 
them because the character of the field is smaller in most respects. 
I don’t know of any special factors in the tower at Lakeland which 
would cause it to be more expensive than standard. 

Senator Lone. Suppose after you look that over, if you want to 
submit a supporting statement on that, you submit that to us. There 
might be a reason why the Lakeland tower should not cost as much 
as the other, or vice versa. 

General WAsHpourNne. Very well, sir, we will put a comparative 
statement in with respect to the control tower. 

(The matter referred to is as follows:) 

The control tower at Lakeland Air Force Base is the Air Force standard 
control tower that is 68’—0’’ to the control-room floor level or 79’-0"’ over-all. 
It is estimated to cost 868,000, The control tower at Homestead-Dade County 
Airport is Combined with an operations building; the facility has an over-all 
floor area of 7.074 square feet. The estimated cost of $120,000 for the Home- 
stead-Dade County Airport control tower is for this 7,074-square-foot facility, 
priced at an estimated $17 per square foot. 

General Myers. There is an open tower. I mean it is not enclosed. 
It is the type of tower they put on a 10-year base as compared to your 
closed tower that we have on the permanent base. That is one differ- 
ence here, but it also has to be tailored to the base. 

Senator Lone. You mean it is not glassed in at all? 

General Myers. The cab is, but the tower itself going up is not. 

Senator Lone. What is the advantage of the base being closed in? 

General WasnBourne. We use the space in the tower itself to put 
all this communications equipment and accessories as you go up. In 
other words, of a seven-story tower, the top five stories of the tower 
itself have equipment, communications equipment, right inside the 
tower as you go up. 

Senator Lone. I notice that that is 10-year construction at Dade 
County, too. 
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General Timpertaker. That is 100. It is the Navy tower, being 
only $40,000, 

Senator Lone. Yes; that is right. Well, that is 25-year construc- 
tion. What kind of communications equipment is this? Is this radios 
that can reach out and contact other craft coming in? Does it include 
radar and things of that sort in addition ? 

General Wasnsourne. Yes. It includes practically all of the navi- 
gation aids that are suitable to put in the control tower, a lot of 
weather-recording instruments, for instance. One of the floors has 
all that stuff on it. 

Senator Lone. Of course, those instruments are not in the cost, are 
they ¢ 

General Wasunourne. No; not in the cost. It provides the space 
and the connections and the access for them, and they weigh a good 
deal, too. They weigh quite a considerable amount in total. 

Fire-crash station is the standard requirement. The operations 
building is the standard requirement and line item 24 for three 
squadrons operations buildings. In category E, “Aircraft-main- 
tenance facilities” 

Senator Lona. You have one operations building and three squad- 
rons operations buildings. 

General Wasunourne. Yes, sir. Line item 23 is the base opera- 
tions building. 

Senator Lona. Do you have to have three oper: ations buildings in 
addition to the operations building itself? 

General WasHpourne. Yes, sir; there is a long-standing require- 
ment that each base has to have a central place to control the air 
traffic, and that is the purpose of this base operations building. 

Now, the squadron operations building includes the operations for 
the squadron itself, space for the personal equipment of the crews. 
where they can get to the weather charts, and a certain amount of 
going supplies that they use during the day. In other words, it is 
an actual operations center for that unit of tactical airplanes. 

Senator Long. Is there some way they could design those build 
ings so that the three squadrons could use the same building with 
additional storage space in it ? 

General WasHrourne. Yes, sir; it is possible, but it is not a good 
idea to make all the people from those squadrons come up to the 
central location every time they want to go in and take a jumper off 
or put it on, or get something to fly with. 

The planes themselves are scattered out on the apron maybe for 
a mile or a mile and a half; so we divide it into squadron units so 
they are fairly close to the parking places where their planes are kept. 
They are small buildings of about two or three thousand feet. 

Senator Lone. All right, what is the next item ? 

General WasupourNnr. Category E, “Aircraft maintenance facili- 
ties,” include a base maintenance hangar, base maintenance shops, 
squadron maintenance shops, armament electronics shop, all of stand- 
ard cost and standard space requirements. 

The next category is “Training facilities,” under which we include 
one item, an academic building of 20,000 square feet. That includes 
both classrooms and equipment “mock-ups.” 

Under category G we have the troop housing. We have 2,300 spaces 
of airmen’s housing with mess, and the officers’ mess and bachelor 
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officers’ quarters. In category H, “Family housing,” we have the five 
units of family quarters that we build on the 10- year basis. 

Senator Lone. Of course, with this family housing, each one of 
these items of family housing is such a little amount that it is almost 
questionable whether it does any good at all. I guess it might help 
some to the base commandant and three or four other people who 
live on the base. 

General WasuBourNner. It does not solve the housing problem in the 
community at all, but it does mean a whole lot to the Air Force to 
have the key control people living on the base so that they are in 
charge of flying activities and available 24 hours a day. We feel 
that is a fine return for the small amount of money invested. 

Senator Lone. All right. 

General Wastpourne. Category I includes a small chapel, the 
structural fire station, and then the next three line items are adminis- 
trative space, the group headquarters, three squadron headquarters, 
and two wing headquarters. 

Senator Lone. Why couldn’t those be combined into one, those ad- 
ministrative buildings there / 

General Wasupourne. The reason, of course, is basically this: That 
the headquarters building, group here shown in line item 36, becomes 
base headquarters, and that is the central administrative space for 
the entire base of Lakeland. It is normally located away from the 
hangar line back in the cantonment area so that ordinary business 
can be transacted there without the noise of flying. 

The squadron headquarters, as I explained, are commonly up near 
the airplanes where the crews operate, and they are small buildings 
separated along the length of the apron. 

The wing headquarters buildings are again for the purpose of 
sheltering the wing staffs, and they in turn need to be fairly close up to 
the hangar line so that they can superintend actual flying and mainte- 
nance activities more closely than they could if they were in a big 
building removed from the hangar line. 

It has been the policy to push those wing people into the flying and 
maintenance game, and we find that, by putting their office spaces up 
near the line, we get that result. 

Senator Lone. All right, what type security facilities? Oh, that 
is deferred. 

General Wastpourner. That has been deferred, Mr. Chairman, in 
this program as well as the Air Police Headquarters building and the 
service club. Under category J, “Utilities,” we have standard items. 
The first one, line item 42, electrical distribution. The first line item 
is the electrical distribution system on the station, 10.7 miles of wire 
and line. 

The next item is electric supply. That is to increase the substation 
capacity for commercial power. 

Line item 44 is a road item of $826,000 to build both new roads and 
improve—— 

Senator Lona. Please let us have a breakdown on the roads. 

General WasHupourne. I will put in the usual statement concerning 
that. The railroad spur, 1.4 miles, is required to serve the industrial 
area, 

In line items 46 and 47, we find we have to build a complete new 
sewer system at that station, both the collecting system and the treat- 
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ment plant. Items 48 and 49 pertain to the same requirements for 
water distribution, water-pumping plant, and water storage. 

Senator Lone. You don’t believe it is possible to use that old sewage 
plant again ? 

General Wasunournr. No, sir; it is not in good shape and it is not 
big enough for the new population. 

Senator Lone. What was the old population on that base ¢ 

General WasHpourne. I don’t believe I have the figures for that 
station during World War II. 

Colonel Ery. About 2,600. 

Senator Long. And what do you estimate the population will be 
here ¢ 

General WasHnourne. The population we propose for the station is 
3,176. 

Senator Lone. The difference in population is not much. 

General WasHrovurNner. No, sir; it isn’t. 

Colonel Evry. The sewage-treatment plant exists right where the new 
apron is going. The new apron will cover up the entire area there. 

Senator Lone. Couldn't you arrange your apron space to use a dif- 
ferent area than where the sewage-disposal plant is ¢ 

Colonel Ey. Yes, sir. Had the plant been in such state of repair 
that it would have been economical to rehabilitate it and carry on 
with it, the apron could have been moved, but a survey disclosed that it 
was in pretty bad condition, and so they carried on with the correct 
apron alinement. 

Senator Lone. Who made this survey to determine that that facility 
was not usable? 

Colonel Ery. Teams of the various commands that were interested 
in the base, including the Strategic Air Command. 

Senator Lone. Of course, it is our theory that through this gap 
that this Nation is in at the moment, every one of these things that 
will serve and will do ought to be used, and only where we absolutely 
have to replace something should we replace it. 

Perhaps later on, why, we might have to do it, and then I think it 
would be an appropriate time to do it after we get these other things 
done which have to be done in order to make these bases operation: al. 

Well, what is the next then, utilities / 

General WasHpourNne. Yes, sir, utilities is the usual percentage item 
to support construction. 

Senator Lone. You have got your sewage in there, your water dis- 
tribution, your water-pumping plant, your electric distribution, your 
electric supply, road, water-storage tank. Why would you need : 
10 percent figure for utilities? 

General WasHnournrE. The 10-percent figure is put in here to con- 
nect up the new construction to the existing systems. That is the 
normal 10-percent rule. At Lakeland the existing systems practically 
have to be rebuilt before there is anything to hook onto, 

Senator Lone. Do I understand that the 10 percent for utilities is 
just to get piping from the sewage plant over to the barracks and that 
type thing and to put electric lines from the generating plant or the 
power-distribution plant over to the various housing units? 

General Wasnpourne. Yes, sir, to the new work. On the normal 
base we have a system of utilities already in operation, and the 10- 
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percent figure is enough to hook on the new items to those existing 
system. 

In this case, we would have to run all the way back to the sewage 
plant after we built it, and that is where this sewage distribution 
a would come in, to make that difference in the run between the 
immediate local area of the barracks for instance and the distance 
all the way back to the sewage plant. 

Senator Lone. Wouldn't that sewage-collection system fall in line 
with that same theory that that would be part of the type utilities 
you are now describing ? 

* General Wasnnourner. They certainly go together, Senator Long. 
I would not like to say that we have estimated enough in the sewage- 
collection system to pick up each and every new building. 

Normally we don't try to do that. This sewage-collection system 
estimate would probably be based on just the mains and the big 
laterals around the station. 

Senator Lone. It would seem to me that your sewage-collection 
system would be part of your utilities and that your electric 
distribution system would be part of your utilities, and likewise your 
water-distribution system. That sounds to me like utilities. 

General WasnpourNne. Utilities, there is no question about it. 

Senator Lone. It would reach out to the buildings and to the 
hangars. 

General TimperLake. Senator, we would like to restudy that one. 
It looks to me as we talk here that this might be a duplication in here. 
and that somebody said we need this and this and this, and somebody 
added the 10 percent in working this thing out, and we would like to 
restudy that. 

Senator Lone. I suggest that is a possibility. 

General Wasnpourne. Very well, sir; we will include a statement 
under this line item. 

(The statement referred to is as follows :) 

A utilities item in the amount of $1,280,000 was included for water, sewagt 
and electrical distribution systems. This item is in error, and the line item for 
$1,280,000 will be withdrawn from the line item listings for this installation 

The next category are two tracts of land. Line item 52 is the 60 
acre tract of land for the communication facilities. That is the trans 
mitter and receiver systems, and line item 53 is- 

Senator Lone. How much land is that ? 

General Wasnnourne. Sixty acres at [off the record] per acre. 

Senator Lone. Your land for storage, how much is that ? 

General WasHpourNE. 1,371 acres, 

Senator Lone. That is a good deal of land, in addition to what you 
already have there. 

General Wasnpourne. Yes, sir; it is. We regret that these storage 
areas require the number of acres they do; but, from the type of 
activities carried on there and the hazard to the public, we just 
haven't seen our way to cut it down any further. 

Senator Lone. What do you estimate that you might store there / 

General Wasunourne. Those are the lands on which these stor: age 
igloos that you find in line item 57 will be constructed. They are 
the ammunition-storage areas. We build these igloos 
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Senator Lone. How do you make those igloos, just by putting some 
type form down and pouring a soft concrete cone inverted? 

General WasupBournr. No, sir: there are concrete igloos of a stand- 
ard size, about 26 by 80 feet, I believe, of concrete construction, 
barricaded. 

Senator Long. How many igloos do you anticipate you will build? 

General Wasupsourne. I believe only one is priced out here. 

Senator Lone. You would not need 1,500 acres for one; would you ? 

General Wasteourne. Line item 57 is only one igloo. The normal 
requirements for storage on a two-wing fighter base like this would 
be about four or five igloos. 

Colonel Exy. There are three requested in this of varying sizes, one 
26 by 40, one 26 by 60 and one 26 by 81; and on that igloo, sir, as ap- 
plied to the land, the title “Storage” here is not exactly correct, because 
this land will be for reclaiming approximately 875 acres of land that 
was previously under the control of the old Army Air Corps, and 
496 acres of new property for a total of 1.571. 

On that land will be included such things as headquarters, indus- 
trial and recreational areas such as is leveled off, housing community 
areas and for the bond-sterage areas. In other words for the three 
igloos, there will be about 150 acres required. 

General WasuBourne. The next category is the medical facilities, 
and those again have been screened and processed by the Armed 
Forces Medical Policy Council, and the amounts shown here are those 
that were approved as being necessary on an area basis at this time. 

Senator Lone. What is the nearest large cit Vv to Lakeland Airport ? ? 

General Wasnpourne. Tampa, Fla., is I believe the nearest one. 
It is about 35 miles east of Tampa. 

Senator Lone. How are you fixed for hospital facilities at the Mac- 
Gill Base? 

General Wastipourne. MacGill requires a new hospital. It has 
been in and out of the program for about 4+ years now, and I believe 
that the Council is going to leave it in this time. If we get a new 
hospital at MaeGill, it will relieve the situation very materially in 
that area 

Senator Long. As long as you have hospital facilities somewhere 
nearby, why you can get by with the dispensary-type thing. 

General Wastourne. Yes, sir; that is right. "We have limited 
this hospital construction here to just the clinical functions, and 
do not have any wards or holding spaces. 

Senator Lone. All right. 

General WasupBocurne. Under “Storage facilities,” category N, we 
have cold-storage and ammunition-storage igloos, line items 56 and 57. 

Of line item 58, for 200,000 square feet of warehousing, we are 
building 150,000 and deferring 50,000. We are building 15,000 feet 
of installations warehousing. 

Senator Lone. In that area there would not be any need for having 
heating in your warehousing; would there ? 

General Wasunourne. Not for the bulk of it, I believe, Senator 
Long. 

Senator Lone. I can’t think of anything that would require any 
heat at Lakeland, Fla. 

General TimBerLake. It requires some cooling. 

General Wasnpourne. It might be on the other side. 
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General Timpertaker. I mean rubber storage and things like that. 

General Wasusourne. Rubber things and clothing would require 
cooling down there. 

Senator Lone. As long as you have the rubber out of the sunlight, 
it would not tend to fry. 

General Myers. That is true inthe South. You either don’t require 
any heating or you require less of a heating plant, and the price on 
all facilities, all buildings, is cheaper in the southern climates than 
it is in the northern climates, but these are average unit prices across 
the board. We would like to have used at least regional prices, and 
with the next program we are going to use regional prices, but we 
could not get regional prices and we could not get concurrence of the 
Engineers to use them: in this program. 

Senator Lona. All right. 

General Wasitpournk. The last item at Lakeland is the Air Installa- 
tion warehouse of 15,000 square feet. The other items were deferred. 

Senator Lone. Do you. propose that this base should be 10-year 
construction 4 

General Wasnrourne. Ten-year construction. 

Senator Lone. I take it, based on that, wherever you could effect 
some economy, that would be an appropriate base to do it. You don’t 
plan this as being one of your permanent bases under your present 
plan. If this eme rvency shoul | subside, that would not he one of the 
bases that you would anticipate continuing to maintain / 

General Wasupourner. That is right: and, based on our bid experi- 
ence, we expect favorable bids in the southeast section of the country 
and ought to get some good prices at Lakeland. The economies that 
the Congress desires are certainly going to show up in the bids at that 
station. 

The next base, Mr. Chairman, is Limestone Air Force Base on 
page 63 of the book and page 23 of the bill. 

Senator Lone. What do you have in there for Limestone / 

General Wasupourne. The basic authorization requested for Lime 
stone is $23,971,000. 

Senator Lone. And what would that be for 4 

General WasnrourNnr, That consists of category A, “Airfield pave 
ments” —— 

Senator Lone. Let me ask you first, what are [off the record |. 

General Wasnpournr. | will answer that off the record if I may. 

(Diseussion off the record.) 

Senator Lone. Now what type apron is that / 

General Wasnpournr. That is heavy-duty apron for the heavy 
bombers that will operate out of this station priced at | off the record | 
per sqanre yard times the factor that has been carried for Limestone 
of 1.4 on previous bidding. 

Senator Lone, That makes it very costly. 

General Wasnpourne. That item is to provide, primarily, for access 
for new hangars that are going to be built at that station. 

Senator Lone. Are there hangars in that authorization at this time / 

General WssHnor rNe. The hangar that we are talking about was 
authorized in 1952 and is being placed under construction in this work 
ing season, 

Line item 2 is the warm-up pad which is a standard item required to 
increase the traffic capability of the taxiways, provide a place for the 
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big ships to make a final check just before they begin the take-off run. 

Senator Lone. Where would you locate your warm-up pad? 

General Wasnsourne. Those are located just off the ends of the run- 
way so that a ship can go up to there, face about into the wind, check 
his engines, get everything set and then rol] out and make his take-off. 

The next c: utegory, C, is communications and navigational aids. 
Line item 3 is $375,000 for airfield lighting. 

Senator Lonc. They already have lighting « at that base; don’t they ? 

General WasHnourne. Yes; we have lighting on the main runway, 
but this is required to provide additional high-intensity lighting on 
the runway extension which has been put in the 1952 program. 

Senator Lone. I have given some thought to that, and I believe 
we include that on the bases where you expect a considerable amount 
of use with these very fast jet planes that should have at least enough 
high-intensity lighting to give them a chance to see the strip on the 
way down. 

General Wasupourne. Under “Operational facilities.” we have line 
item 5, a squadron operations building, and line item 6, the shoot- 
ing-in butt. Excuse me, line item 6 is deferred. Under category E, 
“Aircraft maintenance facilities.” we are requesting 18 of the multi- 
purpose docks and funding for 7 only of the 18 in “this program. 

Senator Lone. Am I to understand that this Limestone Base is 
| discussion off the record }. 

General Wasnpourne. Line item 8, the armament-electronics shop 
is a standard requirement for a base of this character. Category 
“Training facilities,” academic building is a 5,000-square-foot struc- 
ture to train | off the record] weapons f: acility. 

Senator Lone. How far is Limestone from the sea? Is that a fairly 
interior place or right close to the sea ¢ 

General WasiiBourRNE. From the ocean, sir? 

Senator Lone. From the ocean; ves. 

General Wasnpourne. It is about 180 miles down to Searsport 
in Maine, and I think possibly it is 125 miles to the nearest open water. 

General Timpertake. This is right up in the very corner, sir. It 
is right there between Canada and the north point, which I think is 
the northernmost point of the United States. 

General Wasupournr. The next category is troop housing. We 
propose to build 300 more airmen’s spaces, and bachelor officers’ 
quarters, 189 spaces or double that number of officers. 

Senator Lone. How many airmen’s spaces do you have there now? 

General WasHpovene. We consider that a total of 3.750 are avail- 
able, including those that are just nearing completion at the pres- 
ent time. 

Senator Lone. 3,750 4 

General Wasupourne. Yes, sir. 

Senator Lone. How many men do you have up there ¢ 

General Wasnpourne. At the moment we have perhaps 400 airmen, 
but the proposed population of Limestone is 5,016 airmen. 

Senator Lone. Now, how many men do you propose to have in a 
room there? 

General Wasuevournr. The figures are based on the standard 72 
square foot per man. That requires about three-fourths of the bed- 
rooms to be occupied by three men and the remaining bedrooms 
would have two in them. 
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The way it works, of course, is that the senior noncommissioned 
officers probably will live two in a room and the privates and airmen, 
second and third classes, will live three in a room. That seems to 
be the human nature of the matter. 

Senator Lone. Based on the troops that you plan to put up there 
at the present time? 

General Wasiunourne. Yes, sir; that is right. We have 200-man 
unit buildings up there and they will be occupied at the rate of 72 
square feet per man, 

Senator Lone. At the present time you don't have that many men 
up there, I take it. 

General Wasipournr. No, sir: we don't. 

(Off the record.) 

General WasuBourns. Of course the base is still under the juris- 
diction of the Corps of Engineers. It is carried in a construction 
status and will continue to be for some time to come. 

Senator Lone, Then you have quite a ways to go before you will be 

satisfied that this base is ready for full use, i take it? 

General Wasunourne. Yes, sir; some time. It, of course, is avail- 
able for an emergency now if we had to use it, but it is our policy to 
interfere us little as possible with the construction operations of the 
Corps of Engineers until they get a place built and turn it over to us. 
We don’t like to bother them any more than we have to. 

Senator Lone. You are in for some family housing there. 

General Wasipnourne. Yes, sir; category H, family housing, is the 
only exception in the ZI in which the Defense Department and the 
Congress have previously agreed that we could build family housing. 

That is at Limestone. It is a remote area and there is no capability 
in surrounding communities to tuke care of our families. 

General Timpertake. It is not possible to get a Wherry project in 
there—it is not economically feasible. 

Senator Lone. You ean’t find any contractors who would under- 
take it? 

General TimperLake. It is a question, sir; a Wherry house has to 
have some community to support it before they are certified by FHA. 
They have to have some community to support it in case the military 
population depreciates and leaves vacancies, you see, and up there 
there is practically no civilian population surrounding the base. 

Senator Lone. It is a matter of FHA being unwilling to grant a 
Wherry project there rather than— 

General Wasunourne. Yes, sir; their studies indicate it won't 
pay off, 

General Myers. I think if is primarily, sir, that in the high-cost 
area up there, we have been unable to get a project that was what we 
thought was suitable living conditions for what the men would have 
to pay for it, primarily. 

Our average—I haven’t the figures here but I think our average— 
cost on a Wherr y project, average rental on a Wherry housing project. 
the average monthly shelter rent is $69.5 

The average monthly gross rent on these Wherry projects is $78 a 
month. Your average monthly rental allowance for all your people 
across the board is $76, and as I remember the proposals we had up 
at Limestone, to get down tc those figures you would be getting down 
to about a 500-square-foot house, or in other words to get up to a 
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house that was anywhere near our average square foots age of 967—- 
our average square footage on our W herry projects is 967—why the 
rent would have been up over a hundred, a little more than $100, 
which our people just can’t afford to pay. 

Senator Lone. I don’t think they are gomg to be happy about being 
assigned to Limestone anyway, unless I miss my guess. That would 
not be the most desirable of your bases, would it? Is any large city 
anywhere nearby’ How close is Bangor. Maine ¢ 

General WasuBpourne. Bangor, Maine, is about 300 miles, I believe. 

Senator Lonc. What would be the nearest city of any consequence 
to Limestone ? 

General Wasnpourne. There are none within motoring distance 
at all. There are some towns like Presque Isle within 25 miles, maybe 
25,000 people there, but sizable cities are not within reach. 

That brings us down to category J, “Utilities.” Line item 15 is to 
make an increase of 7,500 kilowatts in the electric power at the station. 

Senator Lone. That is with its own generating facilities, I take it. 

General Wasipourne. That is correct. An addition of 7,500 kilo- 
watts to the present plant. We are hooked on to the commercial 
power lines in that area and sometimes we put power in their lines 
and sometimes they put power in ours. It is a cooperative venture, 
but the base itself has to expect to stand on its own in case of emer- 
gency. 

Line item 16 is for an addition to the heating plant in the sum of 
$900,000. Central heating is used throughout Limestone on account 
of the climate. 

Line item 17 is for 12.4 miles of road on which I will submit the 
usual statement. 

Line item 18 is for five more miles of railroad spur to serve the 
expanded industrial area of the base with fuel and supplies. 

Line item 19 and line item 20 are additions to the sewage collection 
system and treatment plants. Both of those were built originally 
to serve a smaller population, and they have to be expanded. 

Senator Lone. Are you asking for the railroad spur there ? 

General Wasnpocrne. Excuse me, that has been deferred. These 
utilities items here are specific requirements based on our surveys. 
There is no percentage item on the utilities to make up the require- 
ments. 

Under category M, “Medical facilities, we propose the construction 
of 2,000 square feet of dispensary, and the remainder of the medical 
facilities will be Pe alee to a later program. 

That completes the rundown of $23,971,000 on the main base. 

( Off the record.) 

General Wasnrourne. The next base, Mr. Chairman, is Lincoln, 
at page 69 of the book and page 23 of the bill. 

Senator Lone. All right, sir. Is that presently occupied ? 

General WasHpourne. No, sir: it is not. It is being acquired by 
lease from the city of Lincoln and it is presently used as a commerci: al 
airport. The 1952 construction program there is just beginning. 

Senator Lone. Do you use the base with commercial facilities? 

General Wasurourne. According to the terms of the lease, such 
airlines as will be required for the national defense will be permitted 
by formal permit to continue operation. 
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Senator Lone. Lincoln is one of the bases that is sufficiently far 
inland that it would be pretty hard to get at, unless it is taken by 
surprise. 

General Wasupourne. Yes, sir, it is centrally located. The first 
category here is airfield pavement; it is runway and taxiway and 
wash rack. 

We have line item 5 for airfield grading. 

Senator Lone. That is the first time I have seen that item of 
grading. 

General Wasnnournr. We had one back at Homestead. This is 
a special grading proposition at Lincoln because, in order to lengthen 
the runway, we have to divert an existing creek channel. The yard- 
age will be considerable and we have put it under a separate item so 
that the true cost of the project will be reflected. 

Senator Lone. Do you have the unit cost on that grading? 

General WasHpourne. Yes, sir; I believe we do here. The infor- 
mation concerning that is here. A multiple-box culvert 3,700 feet 
long will be built under the runway to take the creek channel, or we 
could have a relocation of the existing channel and construction of two 
bridges, with about 3.6 million cubie vards of earth to be moved, and 
that has been surveyed in this lump-sum figure here. That is the best 
price we can get at this stage of the sur vey. 

Senator Lone. I am looking over the justifications. There is a 
figure here on page 530 of the justifications of $3,158,000. That seems 
to be an addition to the $2,800,000, 

General WasHnourne. That was one of the solutions which had 
been considered—to leave the creek where it is and simply build a 
culvert over it. But it was found in terms of comparison that it 
would be cheaper to move the creek and do the grading and riprap 
the channel instead of building that way. 

Senator Lone. Well. I would like to have a detailed statement of 
unit costs, the way it Is arrived at, the $2,800,000, for the record. 

General WasHpourne. All right, sir. 

(The information requested is as follows :) 

The following is a breakdown of unit costs of the $2,800,000 for airfield grading 
at Lineoln: 


Excavation, 3.600.000 eunbic vards at 50 cents S81, S00, 000 
Bridges (2), 4.800 square feet at $40 per square foot O84, OOO 
Relocate power line, 4 steel towers at $12,000 48, 000 
Riprap, 72,000 tons at $5.20 374. 000 
Fill old channel, 445,000 cubic yards at 40 cents per cubic yard__. 178, 000 
Culverts, lump sum_-_ a ihe ; aaa 16, 000 

Total eA EE ee 2 , 2 S00, 000 


General WaAsnpBourne. Category B, liquid fuel storage. 

We are to build 900,000 gallons of aviation gasoline storage and 
2,592,000 gallons of jet. fuel storage. Those are the requirements to 
operate the base with the standard {deleted for security| supply 
period. 

Senator Lone. On these bases do T understand that you have some 
fuel storage already ? 

General WAsnpourne. Let me check that in the 1952 program, 
please. 

At Lincoln in the 1952 program we had 60,000 barrels of bulk fuel 
storage. 
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Senator Lona. How much would that be in gallons? 

General Wasunournr. I believe that would be 2,400,000 gallons. 

Senator Lone. Then you would have 2,400,000 gallons “of storage 
facilities now. Are we to understand you just about double that 
storage capacity ? 

General WAsnpourne. Yes, sir, that is correct, to bring it up to the 
standard resupply period. 

Senator Lone. Considering you have two different types of storage, 
you would more than double. 

General WasnBourne. We did not build jet fuel storage in the 
previous program. ‘This is the only jet fuel storage that will be 
there. 

Senator Lone. That is why you are putting most of your storage 
in the jet fuel storage there ? 

General WAsHBoURNE. Yes, sir. 

Senator Lone. Two and a half times as much as you are increasing 
the aviation gasoline storage. Now, I take it that you would use your 
present facilities to continue to use aviation gas. 

General Wasupourne. Yes, sir, and I would like to tell the com- 
mittee that we have fuel storage arrangements here that are inter- 
changeable. Within about 48 hours, you can take out the plugs and 
rearrange the valves and convert any part of the system to the other 
type of fuel. 

Senator Lone. That is a good thing because it might be if you go 
more and more into the jets, you could bring in jet capacity. 

General WasHpourne. That is right. 

Senator Lone. And high octane gasoline. 

General Wasnnovrne. Or if vou changed the mission of the base 
for different types of airplanes, the fuel systems would still function. 

Senator Lona. The way it stands now you need some of both on 
bases. 

General WAsuBourNE. On line item 8, we propose airfield lighting 
for the new runway. 

I go now to category E, “Aircraft maintenance facilities,” where we 
are requesting funding for three of the six multiple-purpose docks. 

The next item, category K, “Land,” we are requesting [of the 
record] acres for airfield pavement and 70 acres to relocate the facili- 
ties of the Reserve component. 

The airfield pavement land is required for the runway extension and 
the new runway; and the land for the civilian components is a tract of 
land on the other side of the flying field on which we expect to relocate 
the Air National Guard and the Naval Reserve components that pres- 
ently occupy buildings on the hangar line. That completes Lincoln’s 
request of $9,300,000. 

Senator Lone. Were these items deferred by the Budget or were 
they deferred by the Air Corps with the assistance of the Budget— 
what is the procedure that was arrived at in deferring these items? 

General TrmperLAke. There were certain ground rules laid out, sir, 
that Mr. Huggins spoke about the other day. 

One of them was what we should include items in the first supple- 
mental; one was the elimination of funding for bases over $20 million; 
and the other one was a ground rule whic h said that if you had only 
10 percent of last year’s authorization included in this year’s authori- 
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zation you probably could absorb it one way or another, and that 
became another type of “zero base.’ 

This one was over $20 million base. We studied our program for 
obligating the money we had in 1952, together with what we were 
asking for in 1953 and we convinced the Bureau of the Budget that 
we did need additional money at Lincoln, and although it was a con- 
siderable sum of money they permitted us to come in w ith this amount ; 
but the ground rule was given us and we did the picking and choosing. 
I think that answers the question. 

Senator Lone. The reason why I asked that question was we did 
have available the working sum and we had noted that you deferred 
so many of the items that we have deferred and I was just curious to 
know how you arrived at that. 

General WasHpourNeE. The next base is Little Rock, on page f2 of 
the book and page 25 of the bill. 

As far as the airdrome is concerned at Little Rock, Little Rock is 
a new operating base for medium bombardment and the facilities in- 
cluded here are those necessary to build an operational base. 

Senator Lone. This isa completely new base / 

General Wasnpotrner. As far as the airdrome is concerned. The 
land on which we expect to build this base was an Army ammunition 
loading depot during World War IT and the Government had interest 
and title to a great amount of land, and the community of Little Rock 
offered to get that Tand back and furnish whatever additional was 
necessary to build. It met every other military requirement so it was 
chosen as the site of an operating base. 

Senator Lone. Did the authorizing request give you a base satis- 
factory for operations or are you going to need a lot more after that ¢ 

General WasnpourNe. The amount authorized in this program will 
provide basic operational facilities only. 

You will notice for instance that all of the administrative and com- 
munity facilities have been left out, the training has been left out, and 
much in operation facilities and the like have been deferred. 

It really means we will just get the base well under construction 
with this amount of authorization. I cannot tell the committee it will 
make a complete operational base. 

Senator Lone. How much of that apron is parking apron? 

General Wasnpournre. More than two-thirds of it is actual parking 
apron. This item of apron includes all the aprons; it includes the 
maintenance and operational apron, parking apron, and refueling 
apron. ‘They are all lumped together in one big item. 

Senator Lone. All right. What is the width of the runway there? 

General Wasunourne. Two hundred-foot runway, 9,800-foot long. 

Senator Lone. What type bombers are you planning to use on that? 

General Wasupourne. It will be used for a Strategic Air Command 
operating base. 

Senator Lone. All right. 

General WasHpourne. Under category B; the liquid fuel storage, 
we propose to build 22 hydrants, or 50 percent of the standard criteria 
for those items. 

Senator Lone. Do you propose to keep these additional hydrants 
in the same area when you do put them in, or do you propose putting 
them in different plac es? Youare going to have to do a lot of digging, 
aren't you? 
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General Wasneourne. It will depend on where the existing pave- 
ment is then. As we can see now, with the kind of money we have to 
spend, we will have to build the hydrants that we build in the same 
general area because that is where the pavement is going to be. 

General Trmpertake. Our criteria calls for over 1 million yards of 
apron,sir, and the reason we defer a part of that apron is because when 
we do put in the additional hydrants we want to put the apron in at the 
same time, of course. 

Senator Lone. About how much land is involved here on one of 
these bases, such as this one, to acquire the whole facility? 

General WasHpourNE. Mr. Chairman, when we were doing business 
with the city of Little Rock, looking the base over, we gave them a 
top figure of about 7,500 acres that they were going to donate to the 
Government. That was in the early stages of the pl: inning and when 
we get our final plans drawn, the actual acreage donated ‘by the city 
may be substantially less than that. 

Senator Lone. That is about how many square miles? 

General Wasupourne. Oh, about 12. 

Senator Lone. I am just wondering if on the SAC bases it might be 
desirable to try to spread the parking more, rather than tend to get 
it together, still thinking about the fact that when you put all of your 
planes together, they are all subject to the same risk. We know what 
we would like to do to the enemy planes if we ¢ aught some of his best 
bombers at one location on a base. 

1 would be curious to see what sort of plans you might have had 
for spreading the bombers on a base like this, if you contemplate 
such things. 

General TrmpertaAker. We have a plan for ultimate dispersal [Off 
the record }. 

We could bring in a schematic lay-out over to you. There is a tre- 
mendous amount of land involved. Could we bring over the sche- 
matic ? 

Senator Lone. I would be curious to see it. You are bound to have 
in mind some ultimate plan at the same time. Of course, when you 
are talking about dispersing the Air Force, you sound as though you 
need about half the desert in order to spread the Air Force over— 
that might be what it would take. 

General Trmper“akr. A tremendous amount. 

Senator Lone. Off the record. 

(Discussion off the record.) 

General Wasnrournr. Any further questions about category C, 
communications and navigation aids, operating facilities? 

Senator Lone. We have not gotten through with category B yet. 

(Discussion off the record.) 

General Wasnpourne. The next item is partial funding of the 
aviation gasoline storage for $850,000. 

The next item, line 8, is for Diesel fuel storage, 23,000 gallons. 

Line item 9 is for the construction of a JATO storage igloo. 

Line item 10 is partial funding of 3,300,000 gallons of jet fuel 
storage. 

Item 11 is motor gas and item 12 is lube-oil storage. 

Under “Communications and navigation aids,” category C, we are 
requesting in line item 13 the airfield lighting, $573,000. 

Line items 14 and 15 for communications facilities are deferred. 
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Category D, operational facilities, we are deferring all items except 
line item 19, the operations building and control tower for $387,000. 

Senator Lone. That is a combination building, I take it. 

General Wasnpourne. Yes, sir; that is right. It is a combination 
of the base operations building facilities and ‘control tower 

Category E, there—we are ‘asking for two base maintenance hang- 
ars at $5,130,000 and we are : asking that one of them—that is for the 
two—one of them be built in this } program, the other to be deferred 
until the next program. 

The maintenance rag and electronics shop are to be deferred; but 
we are asking funds, $523,000, to construct the engine build-up 
building. 

In category G, troop housing, we are asking for 3,000 airmen’s 
dormitory and mess spaces. 

The oflicers’ quarters and mess are deferred. 

Senator Lone. How many men do you think you will have on that 
base ? 

General Wasurourne. The population of that base in terms of 
airmen is 5,598. There are no barracks there now, so we are building 
approximately one-half the requirements. 

Senator Lone. How many men do you think you will have on that 
other ? 

General Wasupournr. Yes, sir. It would be our policy to come 
back and build the difference in a subsequent program when we know 
a little closer how many we are going to need. 

The entire category 1. for administrative and community facilities, 
is deferred. 

Under category J, utilities, we are requesting funds for electrical 
distribution, an electric substation in the capacity of 6,000 kilowatts, 
and for the apron grid duct system. 

We are asking for partial funding of the gas distribution system; 
partial funding of the road net; 2.5 miles of railroad spur; and partial 
funding of the sewer collection system. 

Senator Lone. Do you have some railroad spurs there already ? 

General Wasurourner. Yes, sir; we do. The area in which we are 
going to build the base has railroad spurs existing that served the 
ammunition loading depot. We expect to use some of that railroad in 
the lay-out of the base. 

Senator Lone. We would like to have the specifications for the 
railroad spurs; such as, for example, the kind of rail. 

General Timpertake. The weight of the rail? 

Senator Lona. Yes. 

General Wasupourne. <All right, sir. 

(The information requested is as follows: ) 





RAILROAD Spurs 


In conformity with current design standards for military construction, rail, 
turn-outs, and metal fastenings will normally be of United States standards and 
manufacture with minimum weight of rail 75 pounds per yard. Ties will be of 
local material, where available. Ties produced in this country should have pre 
servative treatment. Tie spaces will conform with local standards. Ballast 
will, in all cases, be produced locally. 


General WasHpourne. We are asking for partial funding—as you 
were—total funding of the sewage-treatment plant: on the water- 
distribution system we are requesting partial funding. 
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For the water pumping plant we are asking funding for the total 
amount of 1,126,000 gallons as well as for funding of the additional 
water tankage. 

Senator Lone. You have to build your entire water system there, 
do you, water and sewage ¢ 

General Wasnpourne. Yes, sir, we do. The water-supply system 
that was built for the ammunition-loading plant is not available to 
us in that part of the area that is being recaptured for our purposes; 
we have to build a new water system. 

Senator Lone. You cannot rely upon the facilities of the city of 
Little Rock for that ¢ 

General WasHpourner. No, sir; not at the moment. The city of 
Little Rock has mains running into North Little Rock, but their popu- 
lation is growing and they tok dus that the e itv water department could 
not be figured on supplying this base, which is 13 miles from the city. 

Under category M, we are requesting only a fraction of the cost of 
the dental clinie and in accordance with the Armed Forces Medical 
Council, only partial funding of the hospital facilities. 

Senator Lone. How many dental chairs are involved there ¢ 

Colonel E1y. That would be 18 for the requirement. 

Senator Lone. And how many of those would you fund / 

Colonel Exy. It would be 12. 

General Myers. Fifteen. 

General Wasueocrne. In the review of these requirements here on 
the dental clinic and the hospitals in some cases, they reduced the 
over-all requirement in many cases down to what has actually been 
funded in this basic bill, in other words, in this case—isn’t this right, 
Mr. Gibbens—the over-all requirements have been reduced to 15% 

Mr. Grppens. Right. 

General Myers. So there would be nothing in the first supplemental. 

Senator Lone. How many hospital beds would there be / 

Mr. Gippens. Fifty beds in the hospital. 

Senator Lone. All right. 

General . ASHBOURNE. Under category N, we have deferred all of 
the storage facilities except one-half of the ware lebivibsi. We are ask- 
ing funds for 100,000 feet of base warehousing. 

All of the shops are deferred. 

That completes the request for $31,165,000 for construction of the 
Little Rock Base. 

Senator Lona. All right, that takes us up to the Lockbourne Base. 

General WasHpourne. Yes, sir. That begins at page 76 of the book 
and page 24 of the bill. 

Lockbourne is presently an operational base and these facilities are 
necessary to expand it to the Strategic Air Command mission. 

Senator Lone. What class apron is that ! 

General WasHpourne. The first requirement, which is deferred, by 
the way, marked ANG, is the apron required to accommodate the Air 
National Guard unit, the Ohio National Guard stationed on that base. 

The Defense Department policy is to provide facilities for those 
units when they are deprived of what they had before and when the 
Air Force moved in and reorganized Lockbourne for this mission, we 
had to put the National Guard fighters on one side and they have been 
on active duty for sometime : and we have to provide the facilities— 
but we don’t have to do it in this program. 
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The first line item, aprons, 60,000 square yards, is an overlay of exist- 
ing aprons to bring it up to the requirement for medium bombardment. 

Line item 3 is the construction of 570,000 square yards of operational 
apron to ine the base up to the yardage that is required for this 
mission. 

As General Timberlake just said, approximately 1 million yards of 
heavy apron is required on one of these bases. 

Senator Lone. Is this a medium bombardment base or heavy ‘ 

(Off the record, | 

General Wasnpouknr. On facilities, under category C, communi- 
cations and navigation aids, our requirements are in the lump sum of 
$21,000; and hazard removal for $25,000 is requested to free the ap- 
proaches of the instrument runway. 

Under “Operational facilities,” category D, we request the con- 
struction of a crash and fire station for $160,000. That station was 
unaccountably not built when we converted the station in the previous 
program, and we now have to build it in order to free the hangar 
line at a critical point, 

The next item for which funding is requested is line item 9; five of 
nine multiple-purpose maintenance docks, 

Line item 10, we are requesting 40,000 square feet of the $0,000 
square feet of maintenance shop, just half. 

Line item 11, we are requesting 7.500 feet additional for the arma 
ment-electronics shop. 

Line item 12, 20,000 square feet training building. 

Line item 13, under administrative and community facilities, we are 
asking for structural fire station. 

Senator Lone. What is the difference ? 

General Wasinpourne. | would like to bring out the point that line 
item 6 is the crash and fire station which is built at the hangar line 
primarily for the protection of the airplanes. 

Now, if the base is so large or the distance between the hangar 
line and the outside area of the main base buildings is too great, we 
commonly build a structural fire station to protect the structures them- 
selves from fire, which is separate from the crash and fire station. 

Senator Lone. How many tire wagons do you have at each one— 
one apiece ¢ 

General WasnpourNe. Oh, no, sir. The requirement for an operat- 
ing base crash station, I believe, would be up to 11 wagons and the 
requirement for the structural fire station would be 4 or 5 or 6 
possibly @s 

Senator Lone. Well, of course, unless you were confronted with 
both types of_fire at the same time, you would not need both fire 
station, would you? 

General Wasupourne. No, sir; putting it that way, you would nor— 
but we find when we have a great concentration of the fire apparatus 
down at the hangar line, where the cantonments are too big, where they 
cannot move out and protect structures, that it is a good investment 
to put in some equpiment in the cantonment areas. That is a ground 
rule—we separate the stations. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. All right. 
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General Wasneournr. The next item is line item 15, which is a 
guardhouse, 5,300 square feet, for $90,000. 

Senator Lone. That is a penal guardhouse, is it ¢ 

General WasnBourne. Yes, sir; that is for the detention of airmen. 

The next item is category J, utilities. 

We are requesting the standard electric distribution system and 
apron-grid-duct system in items 17 and 19. 

Under line item 20, we are requesting a 1,000-horsepower central 
heating plant. That heating plant is primarily for the new ware- 
houses, the big hangar and fire station that are bemg added to the 
hangar line. In other words, Lockbourne is 2 coal-fired station, with 
separate furnaces In each building. 

The sewage-disposal plant is requested at $250,000, That is for 
expansion of the existing plant. 

The water-storage tank, 400,000 gallons, and the water-well addi- 
tion is to augment the existing base water supply. 

Senator Lone. How deep do you have to put those wells down? 
Do you have that information available? 

Colonel Ery. No depth is given there. 

General Wasunourne. I don’t have the exact depth of the wells 
there. It is my recollection they are shallow wells, less than 400 feet. 

Colonel Evy. I beg your pardon; 250 feet. 

General Wasupourne. Let the record show the depth of the exist- 
ing wells is about 250 feet. 

Senator Lone. Well, at $40,000 that would be a pretty high cost. 

General Trmpertake. It is for three wells. 

Senator Lone. That is $45,000 each. 

General Myers. That is a pretty cheap well. 

Senator Lone. Down in my part of the country you can put down 
an oil well about 3,000 feet for that price, if I recall correctly. 

General Timpertake. These wells are pumped, aren’t they ? 

General Wasnnourne. Yes; they are. They are large, bored wells 
with high capacity. including pump—the whole works. 

Under category N, we are requesting substantial funding of dental 
clinic of 5,059 square feet, 14 chairs, reduced by the Armed Forces 
Medical Policies Council to 10. 

Under category M, “Storage facilities,” we are requesting 100,000 
square feet of additional warehousing and 22,500 square feet of ware- 
housing for the Air Installation squadron. 

That completes the Lockbourne authorization request for 
$13,645,000. 

Senator Lone. That takes us up to MacDill. 

General Wasipourne. Yes, sir. MacDill is at page 79 of the book 
and page 24 of the bill. 

Senator Lone. A very fine air base there, at MacDill. 

General WasHpourne. Yes, sir. It is an operating base at the 
present time, with facilities requested here to bring it up to standard 
In certain respects. 

Senator Lone. You did not have to strengthen the runway there, 
I see. 

General WasuBourNneE. No, sir. We don’t expect to strengthen the 
runway in this program. 
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Senator Lone. Has MacDill already been brought up to the stand- 
ards you want there ¢ 

General WasnpourNne. Yes; the new runway built after the war 
is of an adequate standard. : 

General Myers. It is one of the few bases that has, a runway 
adequate to take our airplanes. 

Senator Lone. That is the reason MacDilPwas picked as one of the 
first B-47 bases. 

General WasipourNe. That is one reason: low elevation and good 
runway pattern. 

Senator Long. Now, are you putting in any more groups in there, 
or does this 1 lmprove it for the prese ht ope ration / 

General WasnpourNne. It is being improved for present operation. 

Senator Long. How much money 4 

General WasunourNne. The request is $8,869,000. 

Senator Lone. This parking apron will cost S12 per aqui are yard, 
Do you have a good subsurface there? You do, don’t you ¢ 

General Wasnpourne. Yes, sir; the subsurface at MacDill is essen 
tially sand. It has some drainage places where it is very soft and 
you have to dig it out; but generally it is a sand base. 

Senator Lone. Is there any particular reason why you arrived at 
the figure of 85 per square vard on apron strengthening ¢ 

General WasnpourNne. Yes, sir. The reason is that the original 
design strength was about 75,000 pounds, We now have to build it 
up to 200,000 ) pounds and the depth of overlay and amount of strength 
ening has been estimated at about $5 a yard to accomplish that. 

Senator Lone. How many inches would that be / 

General Wasipourne. I don't believe 1 could tell you offhand. It 
will depend upon the design curve that the Engineers use on that 
when they actually design the pavement. I would estimate 7 to $ 
inches of overlay. 

Senator LonG. Suppose you furnish us the details on that if you can 

General Wasupotrne. Very well. 

(‘The information requested is as follows :) 


MacDiit Atm Force Bast APRON STRENGTHENING 


Pavement overlay plus bnew apron pavement will provide the total requirement 
or aireraft parking for the assigned mission. The design strength of the apron 
strengthening is 100,000 pounds, gear load, overlay thickness of 6 inches, and 
total quantity is 524,000 square yards 


f 


Senator Lona. Tam curious to know how much pavement you have 
in mind there and how much you expect to pour based on that cost. 

General Wasusourne. All right, we will try to get a preliminary 
design statement for that. 

Under category B, “Liquid-fuel storage,” we are requesting the con 
struction of four more standard JATO igloos and 150,000 gallons of 
jet-fuel storage. 

Under category C,“Connnunications and navigational aids,” we are 
asking for $168,000 for a 10,000-lineal-foot taxiway; and, for a lump 
sum of $45,000 for removing hazards and improving the Halitin ig of 
existing hazards, rather than actual removal. 

~enator Lone. Going back to the liquid-fuel storage; do you know 
how much is presently on that base ¢ 
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General WasHpourne. I can find the figure in just a moment. 

Senator Lone. All right. 

General WasuBourne. The bulk-fuel storage in the bill is very lim- 
ited; it is just some operational storage. [Off the record.] I don’t 
know exactly; no closer than that, but we can get the figures. 

Senator Lone. Do you use that storage ? 

General WasHBournr. “Yes. 

Senator Lona. For the Air Force ¢ 

General Wasnsourne. Yes, sir. It would be backed up to the 
MacDill hydrant system. 

Senator Lona. Is that owned by the armed services / 

General Wasupourne. It belongs to the Air Force, sir. It is stra- 
tegic storage. 

Senator Lone. And how do you get that [off the record] over to the 
air base? Do you pipe it over by pipeline 4 

General WasnupBourNne. Yes, sir; by pipeline. It is only a matter of 
a half a mile or even less, just across the fence; but it was not neces- 
sary to build bulk storage on the base because it was nearby. 

Senator Lone. The question in my mind was, with this [off the 
record], why was it necessary to build more fuel storage on the base? 

General Wasnnourne. That was the jet-fuel storage for the—— 

Colonel Evy. That is for defueling. 

General WasnuBourne. That is for the defueling of aircraft, when 
you have a ship where you want to take the gas out of, you want to 
have some place to put a limited amount. 

Senator Lone. How many planes could you defuel on that basis? 

General WasHpourne. About six or seven if they were completely 
emptied of gasoline: it would hold about six or seven. 

Senator Lone. That is primarily the B-47’s; isn’t it? 

General Wasupourne. Yes, sir: about 17,000 gallons apiece. 

Senator Lone. It would take about seven or eight ¢ 

General Wasnpourne. Yes, sir. 

Senator Lone. If you had any more than that, you could always 
pump the gasoline back in the opposite direction, possibly. 

General Wasnpourne. Yes, sir; you can. 

Senator Lone. All right. 

General Wasnnourne. Under category D, we request the construc- 
tion of four operations buildings for $475,000. 

Senator Lone. At MacDill you already have a lot of housing, and 
a lot of operations facilities ? 

General Wasupourne. Yes, sir. We have heretofore put the 
squadron operations activities in the mezzanine of the hangars on the 
hangar line, and for the previous mission we were able to get by, but 
when we put it to [off the record] for operational facilities, we find 
it is no longer practicable to concentrate, and we require a separate 
building down near where the planes are parked along the apron. 

Senator Lone. The next item? 

General Wasnpourne. The next item is under category J, “Utili- 
ties.” 

We are requesting an increase of 6,000 kilovolt-amperes in the sub- 
station capacity of the base. 

Senator Lone. Why do you need those additional electric facilities? 

General Wasupourne. The electricity used on MacDill base is pur- 
chased through the public-service company at Tampa, but the sub- 
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station capacity has to be increased because of the load of electric 
power used by the airplanes and by the maintenance activities under 
this mission. As compared to the earlier requirements, we have a 
requirement for a considerable amount of additional electric power. 
When we put on all of those new planes at the base, we had to increase 
the substation capacity in order to distribute the extra amount of 
electric power. 

Senator Lone. I would have my doubts whether you would need 
this utility in addition to that. Now, is that just an over-all item 
based on 10 percent of something; and, if so, 10 percent of what? 

General Wasnnourne. Line item 14, Mr. Chairman, of $67,000 is 
10 percent of the structural items that remain on this program, and 
that is to all intents and purposes limited to the squadron operational 
facilities being added to the hangar line. The pavement items, of 
course, do not require utilities. 

Senator Lone. Taking a look at that, is the 10-percent figure based 
partly on this multiple-purpose dock—— 

General Wasneourne. It was not. I am pretty sure that figure 
was not based on it. 

Senator Lone. Well, it could not have been, because it would have 
been more than that if it were. 

General Wasupourne. Yes, sir; it would require substantially more 
than $67,000 would provide. 

Mr. Gippons. That is based on the taxiway lighting and the hazard 
removal, all of which are utilities. 

General WasunourNne. The next category, category K, is for land 
acquisition, 

Senator Lone. This apron-grid-duct system that you have here, 
don’t you already have that installed down there ¢ 

General Wasnpourne. No, sir, we don’t. The directive was issued 
last fall to incorporate this grid-duct system. 

| Off the record. | 

Senator Lone. Apparently you are doing without the grid ducts 
now. 

General Wasupourne. Yes, sir; they are, and the reason is that a 
fairly limited number of airplanes are in operation and [off the 
record |. 

Senator Lone. In other words, these are the electrical outlets to 
put in your aprons in order to operate that equipment / 

General Wasupourne. That is correct. 

Senator Lone. While the plane is on the ground. Now, if your 
plane is in a position where it does not have the grid duct available, 
how do you start and maintain it? 

General Wasnpourne. We run a big Diesel mobile generator out 
to it and make the power on the spot and run it through a rectifier or 
converter and put it into the airplane; in other words, a mobile gen- 
erator right on the spot. 

Senator Lone. What is your adidtional land there ? 

General Wasnpourne. The three acres are required for horizontal 
clearance to the instrument runway. We have a slight local condi- 
tion on the west side of the field where the existing fence comes within 
the safety limits of the runway on a small angle, and it takes about 
3 acres to straight it out and secure proper and safe clearance. 
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Senator Lone. Well, there are 3 acres at [off the record], but it 
works out to be $3,000—or is it $1,000. 

General Wasupourne. | Off the record|—that is, for machine- 
record purposes, we don’t carry anything less than that—nothing less 
than the $1,000 unit. 

General Myers. They cannot carry anything but $1,000 units. 

| Laughter. | 

General WasHpocrne. Line item 16 is to buy 79 acres, to straighten 
out an ownership problem that has been existing there for some time. 
The base-security area was fenced during the war and erroneously 
included 79 acres belonging to the Missouri Pacific Railroad and we 
now feel that the “square” thing to do is to go ahead and buy it from 
them and incorporate it into the base. 

They only charge us [off the record] for it, which seems a reason- 
able proposal for the Government, rather than moving the fence. 

Senator Lone. Off the record. 

( There was discussion off the record.) 

Senator Lone. We will wind up now and we will reconvene tomor- 
row morning at 10 o’clock. 

(Whereupon, at 10:20 p. m., the committee recessed to reconvene 
at 10 a.m. on Tuesday, June 24, 1952.) 
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TUESDAY, JUNE 24, 1952 


Unirep Srares SENATE, 
COMMITTEE ON ARMED SERVICES, 
Washington, D. € 

The committee met, pursuant to adjournment, at 10:15 a. m., mM 
room 212, Senate Office Building. 

Present : Senators Long (presiding) and Stennis. 

Also present : Mark H. Galusha, of the committee staff; Maj. Gen. 
Patrick Timberlake, and Maj. Gen. Colby Myers. 

Senator Long. The committee will be in order. 

General TimperLake. I talked to Mr. Huggins this morning about 
the policy questions Senator Morse brought up yesterday, and he 
said he is at your convenience, but m: aybe you would like to talk to 
hin: after this detailed hearing. He thought may be you would like 
to get a feel of the whole thing first. 

Senator Lone. All right. We will start out with March Air Force 
Base here today. 


STATEMENT OF BRIG. GEN. L. B. WASHBOURNE, ACCOMPANIED BY 
LT. COL. S. L. ELY—Resumed 


General Wasupourne. March Air Force Base is on page 81 of the 
book and on page 24 of the bill. 

Senator Lona. A total of $6,848,000, or is that right 

General Wasupourne. No, sir; we are asking an authorization for 
$3,798,000 for March. 

Senator Lona. Is that base already open ? 

General WasupourNe. Yes, sir: it is an active Air Force base of 
permanent status, and at the present time has the same mission as 
we propose. This is to bring it up to requirements. 

Senator Lona. Let’s run through the things you have in mind. 

General Wasnpourne. In category C, we require $26,000 to com- 
plete the apron lighting, and in category D for operational facilities, 
we are requesting an operations building in the amount of $108,000, 
und the reconnaissance technical laboratory in the amount of $800,000. 

Senator Lone. Is that a photographic laboratory ¢ 

General Wasupourne. Yes, sir; it is the 50,000 square foot or me- 
dium size of the tech recon. laboratory that was described yesterday 
in connection with Forbes Air Force Base. The Air Force has three 
sizes, and this is the medium size. 

Senator Lone. That is to complete this laboratory or is that to 
build it ? 

General Wasnupournr. ‘This is building a new building, a new 
facility. 
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Senator Lone. You already have a facility there, do you not? 

General Wasupourne. No, sir, not of this character. We have a 
small base photo lab of two or three thousand square feet for the very 
minimum of ordinary base photographic use, but no tech recon 
laboratory. 

Senator Lone. Could you get us upa list of how many of these lab- 
oratories you have, how many of the major ones and how much floor 
space those have and how much of these tech recon laboratories there 
are ¢ 

General Wasnnourne. Yes, sir; I can include a statement to that 
effect right at this point. 

Senator Lone. And how many of the lesser ones you have. I think 
it would be well to know where they are and how many you have and 
how many more you want so that we can see the over-all picture on it. 

I don’t believe we went into that when we were looking at the over- 
all picture prior to this time. [Classified statement furnished to the 
committee.| All right, let’s take the next item. 

General Wasupourne. The next category, E, includes aircraft main- 
tenance facilities. 

Senator Lone. How many? 

General Wasusourne. We are asking in line item 5 for the arma- 
ment-electronics shop. 

Senator Lone. Are you asking for those docks at this time? 

General WasupourNne. No, sir; they are deferred into the next 
program. 

Senator Lone. How much troop housing do you have there at the 
present time / 

General Wasnpourne. I have that figure right here, sir. Spaces 
available at March at the present time are 5,474. 

Senator Lone. And you want to add another—— 

General WasuBourne. We want to add an extra thousand spaces. 
Actually, that has been refigured at 990 spaces to make the buildings 
come out exactly right. 

Senator Lone. We have had this discussion about these types of 
barracks. I have looked over some of the specifications and I cannot 
help but be impressed by the fact that there are certain advantages 
to the barracks-type dormitory that you don’t have in individual units, 
one of them being that when you are hard-pressed in time of emer- 
gency, you can just keep pushing more and more bunks into those 
barracks-type dormitory until you have a crowd in there. 

Of course there is limit to how many bunks you can put in, but if 
you had to overcrowd, it lends itself to it much more readily than 
it does when you have the individual-room type such as you have on 
your specifications. 

General Wasnpourne. I would like to point out, Mr. Chairman, 
that there is an advantage in the bedroom type also that when you 
have partitions, you can put two beds up against one side of the wall 
and then put two other beds up against the other side of that wall, 
and there is no lost space in between. 

Senator Lone. Of course when you have your lockers, it requires 
that you have enough space to be able to open the lockers, from the 
designs that I have seen you can’t put the beds against the lockers 
because the lockers have to open. You have to be able to get in and 
get out of them. 
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The other facility tended to have the lockers in the middle where 
you have your passageway anyway, and it makes it simpler to get it in. 
General TrwperLaKe. I think you had a question of spread of epi- 
demics, respiratory diseases also, which are cut down with your cubicle 
type. 

Senator Lone. Of course, we know how much space we would like 
to have. The question is that if you can’t have that when you find 
yourself in emergency with your ‘base overcrowded, well, where are 
you going to put “the men, and I think that the Army-type design is 
more flexible in that respect in that it can be crowded. 

General TruperiLAKe. Well, sir, I would like to introduce this in a 
minute about space, but I feel ‘and we feel that we can crowd up just as 
quickly, I mean just as rapidly, in a cubicle type as you can in a bar- 

racks type. 

Our difference in that respect is that all of our people don’t work 
at the same time, and we could that way put crews of people that 
sleep in the daytime in and give them a chance to sleep in a cubicle 
type, even though where you do have an excess number of personnel on 
the base, you will still have the same workloads and the operations 
day and night. 

Senator Lone. Of course the Army and Navy are confronted with 
that same problem. Their people don’t all work at the same time. Did 
you know some of your base commanders are putting full closets 
into these barracks that they are building with these separate rooms, 
full closets in some of them ? 

General WasHpourne. Full closets ? 

Senator Lone. Yes. 

General TimperLAKe. Well, our regular barracks now has a prefab- 
ricated closet that fits in between the two walls, but there is provision 
in each cubicle. I imagine if they are crowded up they probably do 
build the closets for the extra man. 

Senator Lone. Well, let’s go on to the next item. 

General Myers. Sir, I have a little matter of information, if I could 
introduce it at this time. 

Since this discussion came up, we have been talking with some people 
in the Bureau of Prisons and we ran into their standards of the 
Federal Bureau of Prisons as put out in a book about so thick [indi- 
cating] for correctional institutions, and this is by way of compari- 
son, what they think they should have for prisoners as against what 
we are providing for, may I say, free men that are serving their 
country, and I have made an extract of one table here. This has to 
do, they say [reading] : 


The following recommended approximate areas and the capacities for housing 
group facilities and general facilities in correctional institutions are of two 


types. 
It shows that in the small institutions studied for capacity in area 
six basic classes of housing are provided: Honor room, three types of 


dormitories, open dormitories, squad rooms and cubicles, and outside 
and inside cells. 


In this table here under general housing for their maximum se- 
curity institutions, normal capacity approximately 1,200, they say the 
approximate square foot required per inmate—and this is gross area— 
for honor rooms, 200 square feet; in their dormitory types, 118 square 
feet ; open dormitories ; squad rooms, 100 square feet ; cubicles 165, out- 
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side cells 200, inside cells 200, and then they have some other listings of 
special housing group facilities and general facilities. 

Senator Lone. Well, you have a distinction there. You are talking 
about something that is built to confine a man that is theoretically 
supposed to be ‘strong enough to prevent the person from breaking 
out at his own free will. 

I have seen some prisons where the housing conditions could not be 
complained about at all. What a person would complain about is the 
confinement, that he can’t get out of there. 

General Myers. Well, they also say that each man 

Senator Lone. I can show you prison conditions in New Orleans, 
La., that are better than a world of dormitories I lived in when I was 
in the service as an officer. There is a well-kept prison, but I don’t 
think that that is at all relevant. 

The factors that you have in prison construction are completely 
different. If I were building a prison, I would like to have it im con- 
crete with steel bars planted in it to reduce the possibility of someone 
breaking out, particularly when you speak of maximum security type 
prisons. How much are they providing for housing, and for those 
prisoners over there in Korea? It is certainly not the standard you 
are talking about. 

General Trmpertake. We were discussing space. 

General Myers. Discussing space only. For their medium security 
institutions they use the same figures. They say that each man should 
have a toilet and lavatory in his cell. The absolute minimum cell is 
54 square feet. 

Senator Long. Well, vou say each man should have a toilet and a 
lavatory in each cell. How many of your barracks have a lavatory 
in each room ? 

General Myers. They don’t, sir. 

Senator Lone. Do you consider that necessary / 

General Myers. Well, it would be desirable. 

Senator Lone. I have lived in some of the most lush officers’ quar- 
ters in this country and they did not have a toilet in them. ou 
would go down the hall and go to them. 

We were very proud of the housing facilities we had at the State 
University, and they did not have an individual toilet in each room. 
I think they finally designed some that did have it, but we consid- 
ered that rather plush when we got that. We certainly were satisfied 
with a lot less, but I can recall what some of us put up with at the 
time we were in the service, and I am sure, General, you have gone 
through some of these same experiences. 

General Myers. Yes, sir. 

Senator Lone. As you know, this is not a large room. Well, in a 
room two-thirds this size I lived with 2 officers and 15 men in that 
size and that was in a very hot climate. 

That isn’t what we desired and I am not recommending that for 
housing, but I say in emergencies there are things you can put up with 
that you would like to have more livable and certainly more com- 
fortable under ordinary peacetime conditions. It seems to me that 
this planning should be based partly on the prospect that we would 
crowd these facilities if we were suddenly attacked and found our- 
selves in great need of additional manpower. 
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General Myers. Yes, sir; I certainly agree with you. My only point 
in bringing this up, sir, is to shaw what the thinking of some other 
Federal agencies is as it pertains to prisoners, what they should have. 

For instance, they say the disciplinary cell, 63 square feet per man. 
The honor room, 70 square feet per man. 

My point is that the standards that the Federal Bureau of Prisons 
think should be provided for living conditions for prisoners is better 
than we are providing for our people in this time of limited emergency, 
if that if what it is. 

Senator Lone. Well, I have seen some prisons where they don’t pro- 
vide anything like what you are recommending there. 

General Timpertakr. We are not recommending this, Senator. 
This came from a Federal prison agency. 

Senator Lone. Well, you are reading from the Federal prison 
agency. I have seen some where they don’t provide anything like 
that and frankly I have seen seme where I feel I would like to pro- 
vide something a lot better, but I don’t believe we can go by those 
standards, 

I think the average American would judge more by what you have 
and by what he saw and experienced when he was in the service, and 
the average American would like to see the boys have something 
better than he, too, but I don’t know whether he would be willing to 
go along with something that is that much better. 

General Myers. At Devils Island I have been through the prison 
there and they have rooms similar to this at that prison. 

Senator Lone. Well, I don’t feel that that is relevant and I don’t feel 
that that should be a part of the record. 

Now, if you want somebody to present that, they can, but person- 
ally I don’t think that your prison standards have anything to do 
with this. I think that based on what you have for prisons you have 
an entirely different situation from what you have when you are build- 
ing housing where people are not confined to it, not made to live in it 
or stay in there. 

Nobody is trying to make these men stay in these rooms all the time, 
but just trying to provide them a place when they come home they have 
a place to stay overnight, but no one is trying to confine them in these 
rooms or make them stay there. 

You have to provide yard space in prisons and you have to make 
all kinds of arrangements to confine people and keep them there. I 
don’t know how many of the prisons that we have or how many that 
we operated during the last emergency had that much space, but I 
don’t think that is at all relevant. 

You have to make so many adjustments and so many comparisons, 
compare your security features of a prison with what you provide in 
housing, that it would simply draw a completely different picture. I 
would be glad to look at that report and make some study of it if you 
will leave it with us. 

General TrmpertAke. We won't belabor the point. 

Senator Lone. My guess is that what you are urging here based 
on prison standards is more probably more space per person than most 
people have in their homes. 

When you speak of these things, $2,000 per person, for a family 
of five just by comparison to civilian standards, that would be a 
$10,000 Sic, and that is without land costs, just $10,000 on improve- 
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ments, and that makes a house comparable with what people generally 
are accustomed to having in this country. 

A lot of people don’t have them that good, and I think there are a 
lot of people who consider themselves fortunate to have that much 
who are paying taxes to support a better standard. 

Now compared to your officers, if you put two officers in a room that 
would be the equivalent of a $10,000 house exclusive of land costs. 
Considering land costs at about 20 percent, that would be the equiva- 
lant of a $12,000 house for two people. 

General TimperLaAke. Vice versa. If you put two in a room, they 
are housing them for $2,500 apiece. 

Senator Lone. The difference is that most of the time you don’t 
have two in a room and you don’t design it for two ina room. You 
say now it is proposed to live two in a room momentarily, at least 
during this emergency, but it is your standard that you have one 
to the room. 

General Trmpertake. Peacetime, sir. We have a building designed 
for 21 people. 

Senator Lone. Of course you have mess facilities in addition to 
that, don’t you ? 

General ‘TrmpertaKke. That is right, for mess for the officers, but 
the mess is included in the barracks cost per airman, all the fixed 
kitchen equipment is in that cost also. 

Senator Lone. Well, as I say, I don’t feel that these standards for 
the Bureau of Prisons has anything to do with what you are asking 
here on housing, and I must say since you bring this point up, that I 
don’t know whether the prisons provide that they have all tile baths 
or whether they provide as much hall space and all the type and as 
much lounge space and all that as you have in these buildings. ' 

I know what we lived in during the last war, and I know what you 
are asking here is so far superior to that, that it is just difficult to—— 

General Trmper.ake. The condition of the emergency is different, 
Senator. 

Senator Lone. It is difficult to imagine that you would come in 
here when you have something that is about two or three times as good 
as we were accustomed to living in back at that time, and talk about the 
prison standards. I haven’t seen the kind of prison you have in mind 
and I would have to see it to judge. 

As I say, those standards vary just like everything else varies and the 
probabilities are if you take some of the prison standards that you have 
in this country, they would be about one-quarter cost-wise of what the 
Bureau of Prisons would recommend for all prisoners, so there can be 
a great difference. Where are the prisons that are built on these 
standards that you have in mind here? 

General Myers. That is a standard book, sir. I think it is Mr. 
Osborn there. He endorses it. He was formerly at Ossining, but 
the only prison I have seen is Alcatraz, and it is very much like that. 

Senator Lone. Let us take the next item. 

General Wasnpnournr. The next item is category J, utilities for 
$350,000, a percentage figure to care for the proposed construction of 
buildings. 

Under category K, land, we are requesting the two tracts of off-base 
land be acquired for communication facilities. One is 20 acres and 
the other is 40 acres. 
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The next category is storage facilities. We are requesting 9,000 
square feet of warehousing be added to the base for a special activity 
which I will tell the committee about off the record, if it desires. 

Senator Lona. Have you deferred the dental clinic on that base for 
the time being? 

General Wasueournr. I believe it has been deleted from the pro- 
gram; not deferred. 

Senator Lone. Who took the dental clinic out ? 

General Wasupourne. That is up to the Armed Forces Medical 
Policy Council, the people who review all these things on an area basis. 

Senator Lone. What are the storage facilities? How much is that? 

General Wasupourne. That is $76,000 for a warehouse. 

Senator Lone. Is that to store some particular classified thing? 

(Discussion off the record.) 

General Wasusourne. That completes the authorization request 
for March Air Force Base for $3,798,000. 

Senator Lone. All right, let’s tale the next base. 

General Wasnrourne. The next base, sir, is Mountain Home on 
page 83 of the book and page 24 of the bill. Mountain Home Air 
Force Base has been reactivated by the Air Force in this present pro- 
gram for a strategic air command mission and tenant units, and the 
facilities here are required to bring it up to execute that mission. 

Under category A, airfield pavements, we are requesting seven line 
items to expand the existing facilities and make them operational for 
the mission. We include refueling apron, operational apron, main- 
tenance apron. 

Senator Lona. Why do you have two types of operational apron 
there ? 

General WasupBournr. That is two different areas, Mr. Chairman. 
The amount shown here of 150,000 square yards of refueling apron, 
280,000 square yards for operational and 50,000 square yards opera- 
tional are computations to make up the difference between what we 
require and what is existing on the base that was built in World War 
II, and they are divided in that w ay. It is all heavy-duty pavement 
[off the record] a square yard. 

(Question off the record.) 

Gone ‘al WasHpourne. The maintenance apron at 100,000 square 
yards is likewise a deficiency in existing areas with respect to what 
they require. The runway and taxiway extension is required on the 
runways out there to bring them up to meet the criteria for yet air- 
craft. 

Senator Stennis. This item 9, refuel hydrants, that is what we dis- 
cussed here the other day, isn’t it 2 

General Wasnpnourne. That is right; yes, sir. We have a require- 
ment of 22 of those hydrants on an operational base. There are none 
that have been built at Mountain Home previously, and this program 
would provide for high-speed refueling for the base at Mountain 
Home. 

Senator Stennis. It would just be 15 though, wouldn’t it? 

General Wasnrnourner. We have seven in the line item just above, 
Senator. 

Senator Lone. What is the difference in capacity of those [off the 
record | ? 
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General Trmpertake. We did include in General Brownfield’s testi- 
mony on this underground storage right by each hydrant and I think 
the record will show that, sir, but we can get it for these too. That 
would also include fighters, fighter tanks, to complete the story. 

(Discussion resumed off the record. ) 

Senator Lone. Let us take the next item. 

_ General Wasupourne. The next category of items is communica- 
tions. 

Senator Lone. This base is already operational. 

General Wasupournr. It is being reactivated in the 1952 program 
for a mission of the Military Air Transport Service. In the 1953 
program we have increased the base mission and are changing the 
program to meet the Strategic Air Command mission rather than 
the mission of the Military Air Transport Service. 

Senator Lone. What can you do with these bases on emergency re- 
quirement? Suppose you are told just to go in and operate on a base, 
can you get in there and operate on most of these runways for the 
time being ? 

The reason I ask that question, just take a base that is not open at 
this time, and I don’t know that the Air Force at all contemplates 
opening it. There is no housing at this base at Hammond, La., but 
they have a good subsurface and planes too large to land at Baton 
Rouge were landing at that Hammond base during the war. That is 
near 

General Wasnpourne. Barksdale. 

Senator Lone. Barksdale is one of your nearest air bases, but it is 
about 40 miles north of New Orleans, and during strawberry season 
some of the biggest planes come in there and fly out whole loads of 
strawberries out of there, and things of that sort, premium quality 
goods being borne by air, and that sort of thing. IT have flown in on 
that base in a fairly fast plane a time or so. Could you just go and 
use one of those spaces in an emergency, if you had to? 

General Timpertake. You would use them, sir, for emergency pur- 
poses only, if you had a forced landing. We can operate DC’s and 
C46, the charter type that these people have now as war surplus, for a 
few landings until the sod is broken up. We did it overseas, those 
emergency strips and what not. 

Senator Lone. Of course there is a good concrete strip down there. 

General Trmpertake. I thought you said it wasn’t paved, sir. 

Senator Lone. Oh, no; there is a good concrete strip there, and they 
bring in the heaviest type commercial planes on that base. There are 
no operational facilities to guide them in. The planes just come there 
and land by day. 

I was just curious to know if you have a runway that is completely 
usable and completely satisfactory as far as just ordinary nonsched- 
uled operation is concerned for fairly heavy airplanes—for example, 
I was with the Vice President when he went down to address a little 
college dedication there, a college anniversary, and they brought this 
Flying Fortress in and it was in all respects in good shape for that. 
Could you use something like that on a temporary basis? 

General WasHprourne. Yes, Mr. Chairman; the Air Force always 
uses whatever it has to. On a base like that, a 10-day emergency or 
even a 30-day emergency would certainly be possible, but we would 
face two results. 
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One is that, after a very few days, back-up operational facilities 
would have to be brought in there or else the airplanes would ground 
themselves one by one; and the other thing is that the airfield would 
probably be almost completely wrecked by the weight of heavy planes 
during such an emergency, and the owners of it wouldn't appreciate 
that. 

Senator Lone. Of course related to that particular airfield I think 
that you would be perhaps in error because I think that you have a 
very good subsurface in that area. 

General Myers. How long are the runways, sir; do you know? 

Senator Lona. Nine thousand feet. 

General TimBerRLAKe. We certainly could use the runways. 

Senator Lone. Sometimes where you have a good subsurface it 
would seem to me that you might be in better shape to reactivate some 
of those bases and some of them where you have a softer subsurface 
condition. 

I do recall that in World War IT the Air Force built Harding Field 
north of Baton Rouge, La., but they never wanted to bring their heavy 
bombers in on that field. They thought that the runways weren't 
strong enough for it, but on the other hand they would bring them in 
without any question over at Hammond, La., and I think that perhaps 
the subsoil condition made it different. 

General Myers. Yes, sir; no doubt about it. That is very important. 

General Trmpertake. We had a very critical facility down at Baton 
Rouge during the war, and we were very much worried about it and 
we held flying down considerably about midway through. I remem- 
ber in 1943 we did that to keep the chance of accident down. 

Senator Long. At one time you were getting 80 percent of your 
tetra ethyl lead from that one plant at Baton Rouge. Well, let us 
take the next one. 

General WAsunourNe. Communications and navigation aids in cat- 
egory C, we are asking for the antenna farm. 

Senator Lone. What is this antenna farm ? 

General Wasnpourne. The antenna farm is an off-base facility with 
a few acres, with a good secure fence around it in which we erect var- 
ious patterns of antennas for communications purposes. It usually 
includes a rhombic antenna plus the accessory antennas that go with 
it. 

Senator Lona. Is this in addition to the present antenna farm that 
you are putting this up? 

General Wasnpourne. There is no antenna farm presently at Moun- 
tain Home. There are some minor on-base communications facilities, 
but to make it satisfactory for the world-wide use of a SAC mission, 
we have to provide an antenna farm and the remote transmitter and 
receiver facilities that go with the operation. 

Senator Lone. At Lockbourne the antenna farm is in for $21,000. 
At Homestead, it is in for $12,000, and here it is in for $172,000. 
What is the difference / 

Colonel Evy. I think I can answer that, sir. The original concept 
of the antenna farms and the buildings allowed for the construction 
of the buildings as an item, and the purchase of the land as an item, 
and in siting ‘these off base, we found that in order to get the best 
possible loc ation so that they don’t interfere with each other or with 
any other large obstacles in the area, they were in many cases sited 
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away from roads and away from power lines; and, as a result, we have 
increased a certain number of these that we had caught rather late in 
the program to allow for an access road to each of the sites and to 
bring in electricity to each of the sites, and in both cases to provide for 
a septic tank for latrine facilities for the men that would be there. 

Now, in the back of this book as a part of this bill, is an item to 
supply utilities for each of those sites, and in the case of Mountain 
Home, the amount that you see here, which is over and above that 
which you have noted in previous line items for the same facility, has 
been reduced in scope in the back of the book, and we will reach those 
items and then you will find that they all compare line for line. 

Senator Lone. All right, what is the next item ? 

General Wasnspourne. The communications building, the receiver 
building, the transmitter buildings are the operational structures that 
go with the antenna farm. Under category D, operational 
facilities—— 

Senator Srennis. Pardon me right there, General. There is 
$143,000 there. Do those have to be separate buildings ? 

General Wasusourne. Yes, sir; they do. The communications 
building is on the base itself. It usually includes the telephone ex- 
change and is the lead-in building for all the communications at the 
command post. The receiver building and the transmitter building 
are large structures that have to be separated from each other by 

varying distances so they don’t interfere electronically. They may 
be 1 mile apart, they may be 10 miles apart. 

Line item 16 is for the construction of an operations control tower 
at Mountain Home. The category E, aircraft maintenance facilities, 
we are requesting funding for “four of the eight aircraft maintenance 
docks. That is the same as the Luria multipurpose docks that have 
appeared at other bases, although the nomenclature here is a little 
different. We are requesting funding for approximately one-half of 
the base maintenance hangar space. That is one hangar out of the 
two that are programed. We are requesting funding for the arma- 
ment-electronics shop. 

Senator Stennis. That is going to be now four million two hundred 
and thirty-odd thousand dollars for those hangars? 

General Wasupourne. Yes, sir, ultimately. The shops and docks, 
that is the hangars and docks together, will cost about $4 million. 

Senator Stennis. Well, you just have for the hangars now $2,117,- 
000 this year and $2,116,000 next year. 

General Wasipourne. Yes, sir, that is right. 

Senator STENNIs. $4,233,000. 

General WasHpourne. Yes, sir, that is right, for the hangars at 
Mountain Home. 

Senator Stennis. Now that is just a hangar. Was that jest a place 
to put the airplanes out of the weather or is that where you work on 
them too? 

General WasHpourne. That is the maintenance hangar, Senator 
Stennis. It includes all the shops and working gear and everything 
to maintain the aircraft. 

Senator Stennis. Well, what is there about it that would cause it 
to cost over $4 million ? 

General WasHpourne. The size of it and the unit cost. It has to 
have a heavy steel frame and cantilever type of construction. By the 
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very nature of it is has to be somewhat permanent. You can’t reduce 
the quality of the buildnig below a certain amount and still have it 
ae up, and the figure is ‘about as low as we found that we can 

Senator Srexnis. How high is it, approximately 4 

General Wasnnourne. It will run around 72 feet high. They have 
60-foot doors, that is the doors are 60 feet high; and the building will 
run around 72 to maybe 80 feet in spots. 

Senator Stennis. All right, thank you, sir. 

Senator Lone. Next item. 

General Wasnourne. The next category is utilities, category J. We 
are requesting the apron grid duct and ‘electric distribution : system for 
the apron. Category K under land, we are asking for the acquisition 
of--— 

Senator Lone. You are not asking for electric distribution now. 

General WasHpourne. No, sir, we are not. We are asking for 100 
acres of land for the communications facilities. That is for the trans- 
mitter and receiver sites. 

Senator Lona. Is that in connection with your antenna farm ¢ 

General Wasupourne. Yes, sir; it is. It is in connection with line 
items 14 and 15. 

Senator Lone. Is that the antenna farm ? 

General WasHBourne. No, sir, that is the transmitter and receiver 
buildings themselves, the area in which they are located. Line item 25 
is the dental clinic for which funding is requested in this program. 

Senator Lone. How many chairs there ? 

General Wasusourne. That isa 14-chair clinic in this program. 

Senator Lone. How many do you have at the present time ‘ 

General Wasunourne. There is no dental clinic on the base. The 
remaining items at Mountain Home are in the deferred category and 
that completes the request in the 1953 program for $15,265,000. 

Senator Lone. All right, Offutt is next. 

General WasueourNe. Yes; Offutt is found on page 86 of the book 
_ on page 24 of the bill. This is a permanent Air Force base and 

are requesting funding for $881,000 worth of work. Under cate- 

gory B, we are requesting 210,000 gallons of jet fuel storage. Under 

category G, line item 10, we are requesting funding for 300 vadditional 
airmen’s spaces. 

Senator Lone. How many have you got there now ? 

General Wasupourne. The available spaces for airmen there at 
the present time are 1,696. 

Senator Lone. You have how many there? 

General WAsHpBourNe. One thousand six hundred and ninety-six. 

Senator Lona. And how many spaces do you have there now ¢ 

General Wasunourne. That is the number of available spaces, 
1,696. 

Senator Lone. One thousand six hundred and ninety-six available 
spt aces? 

General Wasupourne. Yes, sir. 

Senator Lone. And how many men do you have there? 

General Wasusournr. The present population of the base in air- 
men is 4,045. 

Senator Lone. Where are the rest of them staying at the present 
time? 
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General WasHpourne. Well, a partial explanation lies in the fact 
that the proposed program strength of the base in airmen reduces 
to 2,804 at the end of the program period. 

Senator Lone. Where are the men staying now? That is the ques- 
tion in my mind. 

General WAsHBoURNE. At the present time and for the last 3 years, 
the men at Offutt have been exceptionally crowded. They have occu- 
vied the existing barracks at more than minimum capacity; and they 
ico put the overflow in the balconies of a modification center which 
existed on the other side of the flying field and have opened the plant 
mess hall over there and have trucked the airmen back and forth to 
work and to meals during this period; and they are still occupying 
those balconies over there. 

Senator Lone. It sounds like very crowded conditions. 

General WasHpourne. It is certainly not desirable and we believe 
that this construction is justified to take care of those airmen at the 
headquarters. 

Senator Lone. You say they are living in the balcony of the build- 
ing that is on that base? 

General WasHpourNE. Yes, sir; a modification center. 

General TrmperLake. It is a balcony over the thing where they have 
these men in temporarily, and they have been there for 2 years. 

Senator Lone. What was that building for? 

General WasnBourne. It is an accessory to the big Martin bomber 
plant. They build airplanes on one side of the flying field in the main 
plant, and they found they had to take them across and make some 
major modifications, and so they built this second plant and called it 
the modification center. It had large balconies for offices and all that 
sort of thing when it was active for an aircraft facility. 

Since he had no better place, the base commander had to put those 
airmen over there in those temporary quarters, and has done so up 
to this time and still continues to do so. 

Senator Lone. How many spaces would you get in this construc- 
tion bill here? 

General WasuBourne. We are asking for 300 in this line item. 

Senator Lonc. That would indicate that you would still expect to 
use the same facility. 

General WasupourNeE. There are some barracks under construction 
there now, and these 300 here will bring it up to the standard 72 
square feet for man including those that are existing, and those that 
are under construction. 

Senator Lone. Would that be without using that present facility 
that you have for that number of men? How many barracks spaces 
do you have under construction there ? 

General Wasnpeourne. Eight hundred and one, I believe the 
program is at the ao time. 

Senator Lone. Now how many of those 801 are occupied? None of 
them now ? 

General Wasnpourne. I believe one of the buildings has recently 
been opened. , 

Senator Lone. Let us try to get this straight. Now you have 801 
under construction and you believe that one of those is occupied. How 
many spaces do you have now on the base occupied? Then I would 
like to know how many you have in the modification center. 
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General WasHpourne. Mr. Chairman, the figure of 1,696 available 
spaces includes that program of 801 that are under construction. The 
exact capacity of the balconies at the modification center I don’t have 
the figures on. There have been as high as six or seven hundred men 
living over there at various times with other than standard allowances. 

Senator Lone. And you want an additional 300 spaces. That would 
give you, just by addition, that would look like 1,996 spaces. 

General WAsHBOURNE. Yes, sir; and we have according to our stand- 
ard arithmetic a requirement for about 2,243 airmen to live on the 
base in these barracks out of the 2,800 that are programed for the 
station. 

Senator Lone. Now this is a station where you expect to reduce 
strength. You have 4,045 there, if I understand it correctly. 

General WasHrourNe. The program reduces the airmen’s strength 
to 2.804. 

Senator Lone. And you would not use this facility in the modifica- 
tion center when you get your barracks ¢ 

General WaAsHBOURNE. No, sir. 

Senator Lone. Not for housing at least? 

General Wasupourne, Of cousse if the plant is reactivated, it has 
to be turned over to the contractor, and we are always confronted with 
that possibility almost overnight; and even if it weren't, it is unsatis- 
factory housing for troops, particularly vulnerable to fire, and we 
would like if possible to get those airmen aw: ay from living in that 
structure as soon as it is possible to do so. 

Senator Lone. All right, what is the next item / 

General WaAsnbourne. The next item on which funds are requested 
is line-item 17, a 2,000-kilowatt increase in the electric substation 
capacity of the base for $260,000 for the first increment of 1,000 kilo- 
watts. That concludes Offutt. 

The next base is Plattsburg Barracks, N. Y., on page 89 of the book 
and page 24 of the bill. 

Senator Lone. There is some local opposition to this Plattsburg 
base, | understand: is that correct / 

General Wasnpourne. Yes, sir. There has been considerable op- 
position expressed to the location of the air base on Plattsburg Bar- 
racks. 

Senator Lone. That being the case, I feel that you ought to make 
the record clear as to the reason you feel that this base is necessary 
and why you feel that. it is necessary to locate this base here. 

(The following letter was subsequently received and is hereby made 
a part of the record at this point :) 

PLATTSBURG, N. Y., June 28, 1952 
Re Bomber base, Plattsburg, N. Y. 
Senator Russeiy B. Lona, 
Chairman, Senate Armed Services Subeommittee, 
United States Senate, Washington, D. C. 

My Drak SENATOR LONG: On June 19 I wired you and requested to be advised 
whether your committee or its subcommittee would grant a hearing to a group of 
citizens of Plattsburg on the proposed bomber base here. On the same date I 
discussed the matter on the telephone with one of the secretaries of Senator 
Irving M. Ives. I requested that someone from that office take up the matter with 
the proper person in your office in order to indicate to you that the primary 
purpose of such a proposed hearing, if granted, would be to permit further dis- 
cussion with respect to the location of the runways of the proposed bomber base 
here, even though your committee had decided to approve the request of the Air 
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Force that Champlain College and its site be repossessed by the Federal Gov- 
ernment to be used for such purposes as the Air Force might determine necessary. 
On June 20 I received a telegram from your chief clerk, William Darden, as 
follows: 

“Subcommittee will consider your request for hearing. If granted, June 27 
appears earliest date available. At Senator Ives’ request will try to provide 48 
hours’ notice.” 

At the time I made the request above-mentioned, I did not have before me the 
printed record of the hearings before the Committee on Armed Services of the 
House of Representatives on H. R. 7694, the bill authorizing certain construction 
in military and naval installations and for other purposes. Nor did I have before 
ime the printed report of the President’s Airport Commission of which Gen. 
James H. Doolittle is chairman, entitled “The Airport and Its Neighbors.” These 
two documents were not received by me until June 25. After reading the testi- 
mony given before the House Armed Services Committee by the Citizens Com- 
mittee for the Continuance of Champlain College, which I assume is before your 
committee, it appeared therefrom that such committee had also discussed why 
the runways of such a bomber base should be located at a further distance from 
the city of Plattsburg than that proposed by the Air Force, in the event that 
Champlain College was to he taken over by the Air Force. I also assume that 
the Doolittle report, so-called, is before the members of your committee and that 
consideration of the contents thereof will be given by your committee in its 
recommendation to the Air Force as to the location of the runways for any 
bomber base to be established in this area. For these reasons, on June 26 in a 
telephone conversation with one of the “ecretaries in Senator Ives’ office, I 
requested that that office advise you to cancel my previous request for a hearing 
before your subcommittee and that the views of the citizens whom I represented 
would be presented to you by letter or telegram. 

Among the citizens who have discussed this matter with me during the past 
10 days were representatives of management of the three largest manufacturing 

stablishments ‘n this city, the Diamond Match Co., Pal Blade Co., Inec., and Im- 
perinl Paper & Color Corp, Telegrains from these corporations were sent to you 
under date of June 27, expressing their views on this matter. For your informa- 
tien and the information of those to whom copies of this letter are being sent, I 
attach hereto copies of such telegrams. I feel confident that your subcommittee 
and the Senate Armed Services Committee will give proper consideration to the 
views of manngement of these three manufacturing corporations in this city, 
having in mind that their normal employment is upward of 1,700 persons. 

It is the judgment of the people whom I represent that it would be an easy 
matter to secure a petition directed to your subcommittee and signed by a large 
number of worthy citizens of this city, whose views on this subject matter are 
the same as those expressed in the three telegrams above referred to. I do not 
lieve that vour subcommittee would be interested in such a petition because I 
credit the members of your committee with the desire to seriously weigh the 
problems presented by this matter for the safety of the citizens of this city, as 
well as to the members of the Air Force, rather than to merely count the number 
of persons or groups in this city who have expressed an opinion thereon. 

As a basis for the request for further consideration by your committee for the 
location of the runways for such proposed bomber base, may I call the attention 
of yourself and the members of your committee to some parts of the letter of 
President Truman to General Doolittle, dated February 20, 1952, wherein he 
appointed a temporary President's Airport Commission to look into the problem 
of airport location and use. In that letter, among other things, he stated as 
follows: 

“For some time now, I have been seriously concerned about airplane accidents, 
both commercial and military, that have occurred in the take-off and landing 
of aircraft, especially in heavily populated areas. I have been concerned about 
the loss of life and I have been concerned about the anxiety in some of our cities. 
I have decided to set up a temporary President's Airport Commission to look into 
the problem of airport location and use * * *, 

“The present location of many of our major airports was determined a number 
of years ago when the aviation industry was new and operations were relatively 
limited. Also some of the locations reflected special military requirements. 
Since that time both civil and military air traffic have been growing rapidly, and 
simultaneously our cities have been continuously spreading out toward these 
airports * * *. 

“In view of these developments, I feel that the Nation's policy on airport loca 
tion and use should be restudied. We need a study that is both objective and 
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realistic. That is what I want your Commission to do. In undertaking this 
survey, several major considerations should be kept in mind. On the one hand, 
provision must be made for the safety, welfare, and peace of mind of the people 
living in close proximity to airports. On the other hand, recognition must be 
given both to the requirements of national defense and to the importance of a 
progressive and efficient aviation industry in our national economy.” 

On page 5 of the Doolittle report in discussing the problem presented by the 
hi wzards of runways of airports being too near thickly settled areas, it is stated: 

“Eventually airports and their runways should be planned so that all approac h 
and holding patterns minimize flights over thickly settled areas * * 
“Military training operations over thickly settled regions should be prohibited.” 

At page 12 of such report the following appears: 

“Some excuse may be found for failure to have foreseen the rapid rate of 
aeronautical progress in designing airports in the past, but it is to be regretted 
that more consideration was not given to the comfort and welfare of people liv- 
ing on the ground in the vicinity of airports. To be sure, many settled near an 
airport after it Was in operation, with little realization of the potential nuisance 
and hazard. The public cannot be expected, however, to anticipate technical 
developments and it should be informed and protected by the responsible 
authorities. 

“The public deserves a clear explanation of necessary airport procedures, 
accompanied by valid assurances that everything possible is being done to alle- 
viate both noise and hazard * *— *,” 

Without quoting further from the Doolittle report, a reading of it makes it 
very clear as does the title of the report.* ‘The Airport and its Neighbors,” that 
in the planning of future airport real consideration should be given to the hazards 
of having runways adjacent to or in the immediate vicinity of cities or other 
heavy populated areas. That is the basis, primarily, of the context of the tele- 
grams above referred to and of the opinions of the various persons in this city 
who have discussed this matter with me. We cannot believe that your com- 
mittee, or Congress, should permit the establishment of the runways for such 
proposed bomber base adjacent to and west of the area occupied by Champlain 
College merely because such location will be more convenient to the Air Force 
than some other location, Surely, the contents of the Doolittle report indicate 
clearly that, both with respect to civil and military airfields, the convenience 
to those operating the same should be considered only in connection with the 
hazards known to exist in having such runways adjacent to or in the immedi- 
ate area of cities and large populated areas 

Personally, and on behalf of the industrial corporations who signed the 
telegrams to you, as above-mentioned, and the many responsible citizens of this 
city who have discussed this subject with me, 1 respectfully request that the 
location of the runways for such a proposed bomber base be given further con- 
sideration by your committee, as well as by the Air Force, with the view of 
having them established at a greater distance from the city limits of the city of 
Plattsburg than that noW proposed by the Air Force. 

In conclusion may I say, that while the many persons who have discussed this 
matter with me still hope that some solution of this matter may be found by 
Which Champlain College can be continued, if and when the Air Foree does 
occupy the Champlain College site, it will receive the same courtesies and coop- 
eration from the citizens of this city as has been given to the Armed Forces who 
occupied Champlain College as Plattsburg barracks for over 100 years. As a 
ere personal nara ‘e, may I say that it was my pleasure for over 20 years 
between World War I and World War II to act as chairman of the military- 
affairs committee of the Plattsburg Chamber of Commerce. As such, we cooper- 
ated continuously with the commanding officers of Plattsburg barracks and 
the commanding generals of the Second Corps Area, now the Second Service 
Command. The record indicates that such committee over its many years of 
service was extremely helpful to the armed services in many problems presented 
to them. It is my honest judgment that there has never been and is not now 
any opposition to the Air Force coming to this area. We have lived with a 
military establishment for years and we will welcome the members of the Air 
Force when they come. This memorandum is for the primary purpose of trying 
to point out that the area selected by the Air Force for its runways for this 
bomber base is not, in the opinion of many citizens of Plattsburg, the proper 
area for such purpose for the reasons herein mentioned. 

All of which is respectfully submitted. 

CHARLES M. HARRINGTON. 
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PLATTsBuRG, N. Y., June 27, 1952. 
Senator RuSSELL B. LONG, 
Chairman, Senate Armed Services Subcommittee, 
United States Senate, Washington, D. C.: 
Citizens committee this community has previously appeared before House 
Armed Services Committee and urged Champlain College be saved by locating 
proposed bomber base north or west of city of Plattsburg. If college sacrifice 
inevitable as largest industry in Plattsburg urge serious consideration of opera- 
tional hazards to city and Air Force in placing runways adjacent city to south. 
Respectfully urge further consideration by your committee and Air Force of 
placing runways at further distance from city in compliance with Doolittle 
report. Invite attention additional factor that location in proposed area west of 
Champlain College adjacent to and south of city will present serious problem 
relative further industrial and nonmilitary expansion for Plattsburg. 
THE DIAMOND MatcH Co., 
B. O. Prev, Vice President. 


JUNE 27, 1952. 
Senator Russet B, Lone, 
Chairman, Senate Armed Services Subcommittee, 
United States Senate, Washington, D. C.: 
Citizens committee this community has previously appeared before House 
Armed Services Committee and urged Champlain College be saved by locating 
proposed bomber base north or west of city of Plattsburg. If college sacrifice 
inevitable, as second largest industry in Plattsburg, urge serious consideration of 
operational hazards to city and Air Force in placing runways adjacent city to 
south. Respectfully urge further consideration by your committee and Air 
Force of placing runways at farther distance from city in compliance with Doo- 
little report. Invite attention additional factor that location in proposed area 
west of Champlain College adjacent to and south of city will present serious 
problems relative further industrial and nonmilitary expansion for Plattsburg. 
Pat BLApE Co., INC., 
Josepu L. MAILMAN, President. 


PLaTrspura, N. Y., June 27, 1952. 
Senator Russeii B. Lone, 
Chairman, Senate Armed Services Subcommittee, 
United States Senate, Washington, D. C.: 
Citizens committee this community has previously appeared before House 
Armed Services Committee and urged Champlain College be saved by locating 
the proposed bomber base north or west of city of Plattsburg. As third largest 
industry in Plattsburg we wish to emphasize importance to this community of 
continuation of Champlain College. Further urge serious consideration of oper- 
ational hazards to city and Air Force in placing runways adjacent city to south. 
Respectfully urge further consideration by your committee and Air Force of 
placing runways at farther distance from city in compliance with Doolittle report. 
Also call to your attention important additional factor that location in proposed 
area west of Champlain College adjacent to and south of city will present serious 
problem relative to further industrial and nonmilitary expansion for Plattsburg. 
IMPERIAL PAPER & COLOR CORP., 
W. M. Murpnuy, 
Resident Manager of Plattsburg Operation. 


General WAsupBourne. Very well, sir. I will make a brief statement 
of the two main factors. The primary reason for the Air Force re- 
questing the conversion of this Army post into an air base is the fact 
that the Air Force requires an additional operating base in the north- 
east sector of the United States. 

There is a strategic reason for needing a base in this sector, and after 
extensive surveys of possibilities in the northeast area, it was deter- 
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mined that Plattsburg Barracks was a suitable place to make such an 
installation. 

Senator Lone. Is there some particular installation at Plattsburg ? 

General WasupourNe. Yes, sir; Plattsburg Barracks, which is to be 
a part of the new air base, has been an Army post since colonial days, 
and the Government has a considerable investment in buildings and 
land at that place. 

Now following World War II, the War Assets Administration 
turned that Army post over as surplus to the State of New York and 
they activated a GI college, and that activity is still carried on as part 
of the New York State University system [Champlain College]. Most 
of the opposition to reestablishment of that as a military installation 
comes from people associated with the college and the educational 
system. 

Senator Lone. Are there other possible installations that might be 
used in that area ¢ 

General WAsuBourne. Yes, sir; we have surveyed several sites in the 
immediate area. One of the other sites was the municipal airport, 
which is about 314 miles west of town. The second site was an un- 
developed site referred to as Point au Roche about 9 miles north of 
town. The Air Force found that both of those sites would be more 
expensive in development for the mission than if we utilized the exist- 
ing Government-built facilities at Plattsburg Barracks. 

Senator Lone. Do you have any figures available to show what the 
difference in the case would be of utilizing the two different facilities ? 

General Timpertake. I don’t have them offhand. The Armed 
Services Committee had an all-day hearing on this, sir, and we pre- 
sented these figures for these sites versus all other possible sites in 
the northeast area. This base has to be located north of the Buffalo- 
Boston line if you want to put it that way. It should be up in that 
area, for many reasons, and based on 

Senator Lone. Is that in the Senate hearings or the House hearings 
that you presented that / 

General TimpertaKke. The House, sir; Mr. Vinson’s committee. We 
can get those same figures and put them in. 

Senator Lone. They should be made available for this committee 
as well. 

General Timpertake. Right, sir. We will put that right in the 
record at this point, sir. 





PLATTSBURG, N, Y. 
BACKGROUND 


The Air Force is requesting an authorization of $36,261,000 for Plattsburg Bar- 
racks, N. Y. The base is planned for use by Strategic Air Command and will be 
of semipermanent construction. It is contemplated that full use will be made of 
the former Plattsburg Barracks to fulfill a portion of the land, housing, adminis- 
tration, storage, and communal requirements. At the committee hearing on May 
19, 1952, the Air Force was directed to resurvey and reevaluate its estimate of 
the present equivalent value, in 10-year-life construction, of the usable portion 
of the Plattsburg Barracks. The Air Force was also directed to reexamine the 
operational feasibility and the construction-cost differential between the Platts- 
burg Barracks site and other sites in the vicinity, notably a site 9 miles north 
known as Point au Roche. 

At the committee hearing of May 28 the Air Force presented its reevaluated 
figures of the value of the Plattsburg Barracks, and requested that its original 
estimate of $10,335,000 be changed to $9,225,000. It was pointed out that 
$1,000,000 would be required for rehabilitation and $100,000 as payment to the 
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State of New York for capital improvements. At this hearing the Air Force 
representative was unable to state the exact construction differential between 
the Plattsburg Barracks site and the Point au Roche site, since the engineering 
studies had not been completed. The committee then directed that the Air 
Force continue these studies and that these studies also include figures for any 
other desirable site in the area of requirement. The Air Force is now prepared 
to present comparative estimates of the cost of the Plattsburg and Point au 
Roche sites and of another desirable site in the area of requirement. 


COMPARISON 


Map studies and field surveys were made to determine the most desirable site 
in the area of requirement other than the Plattsburg Barracks and Point au 
Roche sites. All of these are operationally feasible; however, the other site pre- 
sents a greater air saturation problem than either of the other two and is less 
desirable operationally than either of them. The Strategic Air Command con- 
curs with the findings of the Air Staff that the Plattsburg Barracks site is the 
most suitable, all operating factors being considered. 

As regards construction costs: The Point au Roche site will cost $4,204,900 
more than the Plattsburg Barracks site, and the other site will cost $5,231,600 
more. 

CONCLUSION 


In conclusion, since the Plattsburg Barracks site is operationally feasible and 
will result in a saving of $4,204,900 over the next most economical site which 
can be found, capable of fulfilling the requirement, the Air Force requests that 
the committee approve the Plattsburg Barracks site as now contained in the 
publie-works bill. 


Cost summary of Plattsburg Barracks facilities. Plattsburg, N. Y. 


10-vear-life | Estimated 


Quantity : 
Q unit cost cost 


170,574 square feet $12. 40 $2, 120, 000 

15,408 square feet 12.00 185, 000 

76,308 square feet 12.40 945, 000 

2(1),605 square feet 12.09 2, 410, 000 

‘6,230 square feet 12.00 675, 000 

11,588 square feet 9. 50 110, 000 

13,940 square feet 12. 50 174, 500 

17,000 square feet 12.00 204, 000 

e buildings 60,969 square feet 8. 00 488, 000 

ize buildings 3,186 square feet 4.00 12, 800 

nan mess without equipment 19,964 square feet 15.00 300, 000 
550-seat 1 each 3, 000. 00 83, 000 

37.745 square feet 16. 00 603, 000 

140-seat 3,049 square feet 18.00 54, 000 

Bathing pier and sea wall 1 each 30, 000. 00 30, 000 
rennis court (concrete 4,500 square vards 100 18, 000 
Tennis court (asphalt concrete 1,000 square yards 3.00 3, 000 
Gasoline station (2 pumps—10,000 gallons 992 square feet 09 11, 000 
Garages 6,851 square feet Oo 54, 800 
Fire station (3-stall 3,850 square feet 00 46, 200 
Hospital (60-bed 28,731 square feet oo 460, 000 
Coal silo 1,860 tons 215, 00 15, 000 
Ammo magazine 1,922 square feet . 75 11, 100 
Ice plant 500 square feet 00 10. 000 
Cold storage space 944 square feet Oo S800 
Railroad spur (90-pound rail 24 mile 57, 00 38, 000 
Chain link fence (7-foot 1,000 linear feet 5.00 5, 000 
Barbed wire fence 6,300 linear feet OD , 500 
Cinder parking areas and walks 46,000 square vards 50 000 
Site preparation 5O acres... 00 , 000 


Subtotal 9, 152, 700 
723 acres, at $100 per.acre d 2, 300 


nd 


Total face value , 225, 000 
Rehabilitation (new $1, 000, 000 a 
Reimbursement to New York State for capital improvements ! 100, G00 , 000 


Net face valus , 125, 000 
This item consists of new sewer installation, improvement of electric substation, and restoration of 


incompleted structural changes initiated by Department of Army in 1946 


S 
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List of Plattsburg Barracks facilities, Plattsburg, N.Y. 


Building No. Designed use Proposed use lype con- 





struction 
| | 
a acti sista anil | Officers’ quarters.......- gout MONTE HUMTENIE -6 5 oc ienncose | P 
eee or ak eee he xa Gouda tat ; ee: apenas P 
ie hansen hal cuales Sc sda~ 5 dest dace eae aa Tobie P 
OU acpints Ria eR ce ae oe aia tad oes eT Gb cach ciciaileiaa as P 
a ae rR ORY OS pinta ares uaa ae sés baueGhaateet P 
OR ees ae a ae sata ddddettednmte do ae Pp 
Draebias a ee _._.do Seti cece eaneuae Se whet P 
ae és ; aan do er aineitisesnashale do = Stina P 
Oe dees wince do Léudsinbaie dateanee ses - 
anc : eel” eee eee | Warehouse ae , ae P 
ee a ite OIG co dccacnenedatndanns | Barracks and administration P 
De ks cca he, seas | NN ai oc tiairg ck P 
13_. | Post headquarters _.| Administration er 
WS .-| BOQ aehicte -| BOQ (23 rooms) P 
15 --| NCO quarters NCO quarters (family) I 
16 a do . > acl do Pp 
17 | Blacksmith shop and ice plant_| Warehouse and ice plant Pp 
18... | Ammo magazine ..------| Ammo magazine r 
19 Post engineer shops---..-.-- | ALO shops P 
Ww Warehouse and stable ‘ + Warehouse P 
idan dish 's indian Engineer and signal property Family quarters (NCO P 
ottice, | 
iskanod | Oil warehouse and fuel office_..| Warehouse R 
23 NCO quarters (family) NCO quarters (family P 
24 Veterinarian office Family quarters (NCO P 
isd ot bik dmadnind Ordnance office and small | Warehouse P 
} arms storage 
Piicdks dentnas cal, | Theater and Gymnasium. 550-seat theater rE 
and Officers’ 
27 ...| Officers’ quarters Gymnasium quarters P 
, do - do P 
a Coal silo (1,860 tons) . Coal silo (1,860 tons P 
ibcanreued Barracks and mess.....-. Airmen barracks P 
32. Clothing warehouse Family quarters (NCO P 
33 | Laundry ree | Warehouse ‘ P 
34. | MP barracks Administration P 
35. | Officers’ quarters | Officers’ quarters P 
36_. | QM warehouse ; | QM warehouse P 
38. ‘ Fire station (3-stall) __. Fire station (3-stall) P 
Wetiiicmantaee DIE s sin elabinGioeuatidae/as | Family quarters (NCO) P 
BGa dens | Hospital (60-bed Hospital (60-bed P 
Oe ees Barracks : : Barracks 4 
42 Officers’ quarters (family) Officers’ quarters (family) e 
.. a do ead do. f P 
44. ‘ Barracks ; ae Amn, barracks. P 
46_. r Officers’ quarters (family) | Officers’ quarters (family) P 
47 Cold storage and warehouse__.| Commissary warehouse P 
Cold storage 
49 Signal Corps CWS warehouse_| Warehouse y 
50 and 57 Motor repair shop Motor maintenance shop r 
51 . Garage Training P 
Ei doncd NCO quarters (family) NCO quarters (family P 
53 Gas station—2 pumps—10,000- P 
gallon tank 
54 Post engineers warehouse and | AIO Admin r 
office. 

55 NCO quarters (family) NCO quarters (family) P 
56... Transformer substation Transformer substation (in- P 
j cluded in utilities). 

08 Lubrication building... ALO shop P 
59 6 Civilian quarters NCO quarters (family) P 
60. Officers quarters Officers quarters P 
63 do ' do P 
4 do do P 
O5 > do : do P 
66_. Washrack building AIO shop P 
67 Chapel , Chapel (150 seats P 
68. 7 NCO quarters (family) -. NCO quarters (family) P 
73... Service club Warehouse 7 ¥ 
76. Mess NCO family quarters _ 
82 do Training r 
83 Warehouse (ROTC) Warehouse e 
85 D CMTC warehouse do . 
87 Latrine Warehouse 7 
88 oa Hospital garage Hospital garage P 


See footnotes at end of table. 








Area in 
square 


feet 


10, 


_ 


Note De PD: 


to = bh 


, 504 
, 504 
, 504 
, 504 
, 504 
, 04 
, 504 


504 


, 504 
, 100 


200 


, 312 
876 
, 104 
, 408 
, 500 
, 250 


400 
AO) 
106 


, ORS 
, 710 
, 400 


700 


, 198 
, 200 
, 500 


10) 
000 
1) 
SOO 
843 
OO 
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List of Plattsburg Barracks facilities, Plattsburg, N. Y.—Continued 


Building No Designed use 


89_. ROTC headquarters 

92 CMTC mess 

93 Latrine 

4 Bakery 

96 ROTC latrine 

97 é Bath house 

98 do 

100 Tennis court and skating rink 
111 Bathing pier and sea wall 
113 Ammunition magazines 
115 do 

116 Small arms magazine . 


CONSTRUCTION 


Proposed use 


Training 
1,000-man mess 
Warehouse 
NCO family quarters 
Shed storage 
Warehouse 

do 


Tennis court and skating rink 


Bathing pier and sea wall 

Ammunition magazines 
do 

Small arms magazine 


Type con- 


struction 


P 
P 
P 
P 
P 
Pp 
P 
f 


Pp 
P 
P 
P 


) Concrete 


Area in 
square 
feet 


100-: Tennis court (Asphalt 
concrete 
Warehouse 7 
Garages P 
Garage 7 
63B,64 Bend 65B do do 

T-25 do Shed storage 

135 Blueprint n ‘raining 


Tennis court 


125. Latrine 
126, 127, and 128 Garages 
133 Garagt 


nachine room T 
136 Family quarters NCO quarters 
Classroom Administration 


. B irracks 

? Administration 
3’ Warehouse 

4 Ice plant 

5 Seats. 

6 Gymnasium. 


7 No equipment 


One thing should be noted, sir, that the Legislature of the State of 
New York voted a resolution unanimously authorizing the turn-over of 


this to the Air Force for this purpose. 

Senator Lone. Unanimously / 

General TimBerLake. Yes, sir. 
from voting. 

Senator Lone. Was he from that particular town ? 

(There was discussion off the record. ) 

Senator Long. We may have to hear those people. 
with Plattsburg. 

General WasHpourne. Yes, sir. The existing facilities at Platts- 
burg Barracks have been taken into account in computing the require- 
ments to convert this Army post into an airfield, particularly with 
respect to housing, administrative space, and utilities. 

The line items and the costs shown here in the various categories are 
those necessary to build an airdrome at this location. Under airfield 
pavements we have the yardage and prices for heavy-duty pavement to 
provide apron, runway, taxiway, and washrack for the operational 
activities and line item 5—— 

Senator Lone. What kind of apron is that? 

General WasHeourne. That is a combination of the operational 
apron, the maintenance apron, the parking apron, and the refueling 
apron. Line item 5 for the relocation of facilities in the amount of. 

Senator Lone. Do you have any runways there at the present time? 

General WasHrourne. No, sir; there is no runway at all there. It 
was an Army post and it had no airfield activities. 

Senator Lone. Strangely enough, the apron costs more than the 
runway. 


One man did not vote. He refrained 


Let’s go ahead 
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General WAsHBouRNE. Yes, sir; it does. There is a good deal more 
square yards in the apron requirements of an airdrome of this char- 
acter than there is in the runway. 

Senator Lone. For what type of aircraft ? 

General Wasupournr. This is for bombardment-type aircraft. 

Senator Lone. Does that apron include the taxiing space that you 
need to get back and forth to the parking position, for example! 

General WasHpournre. In the interior of the apron, yes; but it 
doesn’t include the main taxiway to go from the apron out to the 
runway. 

Senator Lone. When you give us the specifics of so much for taxi- 
ways, that is to get to the apron. Now, that is not to maneuver the 
planes on the apron. In other words, you can’t use all the parking 
space on an apron, if I understand it correctly, because part of it has 
to be left clear in order for the planes to get on ‘and off. 

General WasHBourNE Yes, sir; the Senator is correct. The taxi- 
way shown there in line item 3 is that limited to getting from the opera- 
tional areas of the apron out to the ends of the runway; and all of 
the other maneuver space within the apron is included in line item 1. 

Senator Lone. Can you furnish us with the parking pattern based 
on your present standards, how you park these planes, and how you 
arrange them on your apron ¢ 

General WasHpournr. Yes; we can. Each base, of course, is differ- 
ent, depending on its conformation, but I can furnish the committee 
a standard pattern that would give you the information I believe you 
would like to have. 

Senator Lone. That is what I had in mind. I wish you would fur- 
nish us information based on what your desirable parking pattern is 
based on how you operate at the present time. 

General WasHpourNeE. Very well, sir. 

Senator Lone. And also you ment ioned how you could stack planes 
up if you had to do it, and I would like to see if you do have some 
pattern available as to how you jam your planes on the apron when 
you have more planes on the base than you consider desirable. I would 
like to see just what the differerce is. 

General Wasupourne. Very well, sir; we will furnish contrasting 
drawings. 

(Classified information was given to the committee. ) 

Senator Lone. All right. Now let us go to the fuel storage. That 
is a considerable item. 

General WasHpourne. Line items 6 and 7 are for the construction 
of the 22 hydrants. 

Senator Lone. Do you anticipate using trucks on that base? 

General Wasupourne. No, sir; this is to be high-speed refueling by 
pipeline and tankage. 

Senator Lona. If you do have a considerable number of those trucks 
in use, with your facilities, doesn’t that give you more operational 
flexibility, for example, if you wanted to open a new base somewhere 
nearby or if you had a base knocked out ? 

I was just discussing with you a situation there in my State where 
you have a base that has no hangars, no maintenance facilities, I 
believe it might have some fuel-storage capacity, but not much. Don’t 
trucks give you the possib.'ity of using a base like that more readily 
in the event that you hada base net irby knocked out ? 
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General Wasupourne. Yes, sir; they do. The reason we don’t con- 
tinue with the mobile-truck refueling systems in the Air Force is, first, 
that the rate of filling of these large airplanes is such that it is easier 
and more practicable to do it by pipeline connections. 

The second reason is that we are always short of these large refuel- 
ing trucks, and we find that we have to schedule them for the oversea 
bases first. And the third reason is that the cost of buying and main- 
taining these trucks and manning them is much more than doing it 
by the ‘pipeline method which we propose here. 

For the combination of those reasons, the Air Force has adopted 
the policy of converting these zone-of-the-interior operating bases to 
the hydrant systems and using whatever refueling trucks we have at 
the forward bases. 

Senator Lone. How do those refueling trucks compare with the type 
of thing I see on the street day in and day out, these trucks that go 
around and refuel these filling stations? How do they compare in 
size and capacity ? 

General Wasnpourne. Well, it is the same general idea really. 
There is a good deal more ceptendacsb>tiawetuntae ‘and meters and the 
like—on the Air Force refueling trucks than there are on these gaso- 
line transports, but it is otherwise the same. 

General Myers. It is the same thing generally. 

Senator Lone. We have never had to resort to any of those kinds of 
things, but it seems to me that we ought. to always be thinking ahead 
as to what to do in the event we are pushed to doing it. 

I have seen emergencies where nobody ever thought about it before, 
and it always resulted in considerable confusion. On the other hand, 
where people had anticipated that certain things could happen and 
planned for it, they just performed much better under those conditions. 

General Myers. Mr. Chairman, in that connection we have an ex- 
perimental one. We are developing a portable hydrant system with 
quick-coupling connections where the pipes would be laid right on 
the top of the ground. 

We think that is going to be the thing to use in our forward areas 
overseas, and would also serve in the zone of the interior, of course, 
where you had to occupy a base rT: 

Senator Lone. Part of what I had in mind is that if you should 
suffer a catastrophe of having some of your more desirable bases 
struck, and you did not have the use of those high-speed hydrants, 
you would have to be thinking about what you would do if you re- 
quired the use of them, and I was just curious to know if just these 
ordinary old gasoline trucks that you see around the streets here in 
Washington could be put to use to assist the Air Force, if you ever 
had to use them. 

General TimperLaAke. We can gas out of drums if we have to, sir, 
with a little hand pump. 

General Myers. In fact, it has been done over in Korea. 

Senator Lone. You are in Korea gassing out of drums? 

General Trmpertake. We were. 

Senator Lone. That was for your fighter planes, not your bombers. 

General TimpertaAKe. No, sir. It would take a couple of days to fill 
one of those things. They were back in Japan, sir, and Okinaw: 

General WasupBourne. Line items 8, 9, 10, 11, and 12 are for the 
storage facilities for the various types of fuel. 
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Senator Lone. Nine is the bulk fuel storage. What is the difference 
between that and the other fuel ? 

General Wasupourne. That is for heating fuel at the station; in 
other words, commercial-type fuel oil. 

Senator Lone. Are you proposing to heat this station with fuel oil? 

General WasnpourNe. Not altogether, Senator. There is a con- 
siderable amount of coal-fired facilities at Plattsburgh Barracks, and 
those existing there now would have to continue to be coal-fired; but 
the Air Force proposes in the new construction added there to con- 
vert to oil heating. 

Senator Lone. You have informed us that at some bases you are 
proposing to convert to gas heating because you found it more eco- 
nomical. In this area you don’t have gas heating available, I take it. 

General Wasupourne. No, sir, not at this time, and we don’t think 
it would be dependable enough and enough cheaper to take precedence 
over oil. 

Senator Lone. All right, what is the next item ? 

General WasHpourne. | covered down through 12. 

Senator Lone. You have got a pretty good amount on that jet 
fuel, haven’t you? That is [off the record] gallons of storage and the 
cost of it is $511,000? 

General WasHpourne. Yes, sir. Fuel-oil storage, 98,000 gallons for 
that. The next category is communications and navigational aids. 
Line item 14, apron lighting; line item 15 is runway lighting. 

Senator Lona. That is a strange thing there. The apron lighting; 
this is a new base that you are building 

General WasHBourne. Yes, sir. 

Senator Lone. The apron lighting runs—— 

General WasHpourne. $58,000. 

Senator Lone. $58,000. 

General Wasneourne. I would like to explain that to the com- 
mittee. The apron lighting is pretty much the character of street 
lighting. It is lights upon buildings and poles and the like for gen- 
eral area lighting to enhance the maintenance activities out on this 
big expanse of apron at night, whereas the runway lighting is the 
special high-intensity lighting facilities with underground cable neces- 
sary to provide the tactical type of lighting. 

Senator Lone. I am curious to note there that the apron lighting 
lights 340,000 square yards. Is this for the amount of area that the 
runway lighting lights? 

General Wasnpourne. The runway lighting is on a linear basis. 
It is just up and down the length of the runway on the sides. 

Senator Lone. That is not a square-yard figure ? 

General WasHpourNne. No, sir: it is not. 

Senator Lona. That relieves a confusion in my mind. All right. 

General WasnpBourne. Line item 17 is communication building. 

Senator Lone. Now your taxiway lighting, that is not nearly as 
bright as your runway lighting, is it ¢ 

General WasHpourne, No, sir; it is not as bright nor is it as costly 
per linear foot. 

Line items 17, 18 and 19 are the communications facilities. Under 
category D, operational facilities, we are requesting funding for : 
control tower. 
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Senator Lone. That control tower is in there at $68,000. What 
type of aircraft do you expect to use on that base ¢ 

General WasHpourne. This will be a Strategic Air Command 
installation. 

Senator Lone. How high would that tower be, 60 feet ? 

General WasHBourNeE. About that; yes, sir. 

Senator Lone. You might check it to make sure. I believe that 
is what it is. 

General WasHpBourNE. Sixty-foot tower. Line item 21 is for the 
crash and fire station, standard size. Twenty-two is a hydrogen 
building, 1.240 square-foot. Another name for that is the Rawinsonde 
building. It is connected with the weather service. 

Line item 23 is the base operations structure. 

Senator Lone. What is the hydrogen building for? 

General WasHpourng. The hydrogen building is the building for 
the air weather service. They store their bottled hydrogen there, 
and they use the building for all functions of weather testing and 
forecasting, the release of these radio balloons and 24-hour weather 
service on the base. 

Senator Lone. Is that necessary in that area / 

General WasHpourNE. Yes, sir; we have to have that facility on 
all operational bases to keep our weather sequences current. 

Senator Lone. What is the next item ¢ 

General WasHpourNne. Base operations building, line item 24 are 
the eight squadron operational buildings. Line item 25 is the para- 
chute and dinghy shop, the last two of which have been deferred. 

Under category E, aircraft maintenance facilities, we are request- 
ing the base maintenance hangar, $2,460,000. 

Line item 27 is a request for authority for three of the six multi- 
purpose maintenance docks. Line item 28 we are requesting funding 
for 40,000 of the 80,000 square feet of base maintenance shops. 

Line item 29 is the armament-electronics shop and line item 30 
is the engine build-up building. Under category &, we are requesting 
troop housing for 2,600 airmen. 

Senator Lone. You do have a considerable amount of housing in 
that area, do you not ¢ 

General Wasnpourne. Yes, sir; the Army housing existing on 
Plattsburg Barracks is 2,000 spaces. 

Senator Lene. Do you propose to utilize those 2,000 spaces ¢ 

General WasHpourNE. Yes, sir; we will use those 2,000 spaces and 
we need to build 2,600 more to take care of the population of 
6216 airmen. Line items 33 and 34 are the living facilities for the 
officers. 

Senator Lone. Are you asking for the mess at this time? 

General WasHpourNeE. No, sir; the officers’ mess is deferred. Under 
category I, administrative and community facilities, we are request- 
ing funding only for the air police headquarters building in the 
amount of $24,000. 

Senator Lone. Just what is an air police headquarters building? 

General Wasunournr. The air police headquarters building is not 
the base guard house, but is the headquarters of the air police squadron 
which are the security troops on the base. It also includes the facili- 
ties for the-—— 

Senator Lone. Do you have a guard house on that base already ? 
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General Wasneourne. Yes, sir; the Army had a guard house there. 
We will use that for that purpose, but in an air base of this character 
where there is a considerable security problem with the general public, 
we have to have what we sometimes also call a gatehouse which is a 

place for the public to come in and get their security clearances and 
bande the visitors and check them in and out and otherwise carry on 
the security functions of the station. That is what this building is. 

Senator Lone. This air police headquarters is the same as the gate- 
house ? 

General Wasnpourne. It is not the same as the gatehouse. 

Senator Lone. It serves the function of a gatehouse. 

General Wastpourne. It includes the functions of a gatehouse. 
In other words, the checking in of the general public in and out of 
the station. 

Senator Lone. In addition to the facilities that are already there, 
you already have a gatehouse ? 

General Wasurnourne. There is no gatehouse there; no, sir. There 
is a guard house on the station for the confinement of prisoners, but 
this is the facility for the air police there, the security troops on the 
station. 

Senator Long. I wonder if there are any facilities there at the 
present time to check people in and out of the base. I should imagine 
that there ought to be. 

General Wasnpournre. I do not believe the Army ever had to en- 
force security of that character. They may have had a small 4 by 4 
sentry box or something at the gate, but I could not testify to that. 

Senator Lone. Suppose vou let us know what you do have. 

General Wasttnourne. Yes, sir. 

General Trmpertake. We have a list of the facilities. 

Senator Long. This was an Army base and I do not see much that 
is being utilized here except the barracks space which is already there, 
isn’t—are there any other facilities? It does look as though the 
training facilities were deferred. Did you find other facilities which 
you propose to make use off ? 

General Wasupourne. Yes, sir. Of course, they do not appear 
here as new construction requirements, but they will appear on the 
inventory of the station, which will be a part of the statement Gen- 
eral Timberlake will furnish in connection with the use of this 
installation. 

Senator Lone. All right, good. In other words, if there are some 
facilities that the Army is going to continue 

General Trmpertake. No, 

General Wasupournr. The Army will not use them. 

Senator Lone. You are using the whole base ? 

General TrupertaKe. Yes,sir. We are recapturing the whole base, 
except we are recapturing it on a fee-simple basis. 

Senator Lone. We would like to look at the list of facilities that 
you would propose to use in making the base over. 

General Trupertake. There are some not in our present criteria that 
we are going to use. For instance, there is a gymnasium that we will 
use, but it does not show on here. It will be in the inventory, however. 

General Wasupournr. Under utilities category, we are asking for 
electrical distribution and apron grid-duct system, and substantial 
funding of the item for base utilities to support the new construction. 
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Under category K, the land, line item 42 is the acquisition of land 
to expand the Army post into the airfield. 

Senator Lone. How much is that? 

General WasHBourNeE. Four thousand two hundred acres is required 
for that purpose as an estimate at this time. 

Line item 48 is also an additional 60-acre tract required for the 
location of the communications facilities off base. 

Under category M, medical facilities, we are asking for a portion 
of the dental clinic. 

Senator Lone. How many chairs is that ? 

General WasHpourne. That will be an 18-chair clinic. 

Line item 45 is funding for the station hospital. 

Senator Lone. Are there any hospital facilities on the base at the 
present time or facilities that could be used for that purpose ¢ 

General Wasnpourne. There is no hospital on the station at this 
time. 

Senator Lone. Did the Army have a hospital ? 

General Timpervake. Many of the buildings, Senator—Champlain 
College converted to other purposes, classrooms and things. We did 
not identify it asa hospital on our inventory. 

Senator Lone. If the station had a hospital, it could be converted 
back, couldn’t it ? 

General Timperiake. I would think so, that the buildings they had 
converted could be converted back, but we did not list it on our inven- 
tory as a hospital. 

Senator Lone. What is the nearest city of consequence ? 

General WasHpourne. The nearest city of consequence, I think, is 
Albany, probably 180 miles south, and Montreal, 75 miles north, across 
the border. 

General TimpertAke. And Burlington, about 25 miles across the 
lake. 

Senator Lone. How big is Burlington? 

General TimperLaker. About the same size as Plattsburg. 

General WasHnrourne. About 25,000 to 30,000. There are no other 
military installations in that general area. 

Senator Lone. What is the next item ¢ 

General WasHBournr. Category N, storage facilities. 

We are asking funding for line item 46, cold storage; line item 47, 
igloo storage; line item 48, 100,000 square feet of warehousing. 

Senator Lone. Didn't you have some warehousing there already ? 

General WasuBourne. Yes, sir; the base has a limited amount of 
warehousing, about 31,000 square feet, but for Air Force use that is 
only a fraction of our requirements and we have taken that into 
account in asking for 100,000 square feet of new warehousing. 

Under category O, all the shops are deferred. 

That completes the $36,261,000 request for this station. 

Senator Lone. And here are some of the ”zero” items. 

General Wasnrnourne. Yes, sir. The next station is Portsmouth, 
N. H. 

Senator Lone. I do not see any point in going over Portsmouth 
again. You showed us what you had on a demonstration basis; 
you want certain “zero” items. There is some local opposition that 
wants to be heard. I do not know whether this committee should hear 
them or perhaps some other committee. 
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General WasupourNne. They have been heard, Senator, before the 
House committee. 

Senator Lone. When was the most recent time they have been 
heard ¢ 

General Wasunourne. About 2 weeks ago. 

Senator Lona. Have they ever been before your Appropriations 
Committee ? 

General Triweertake. There is testimony in the record from Ports- 
mouth on last year’s hearings, and there was testimony in the Senate 
Armed Services Committee ‘last year. 

They have been heard, people from Portsmouth, either them or 
from their proponents here in Washington before different. commit- 
tees twice, because as we went through with getting the authorization 
appropriation and the next step, we ‘had to increase the land up there 
and that was one of the things that had to come both before the Armed 
Services Committee and also the Appropriations Committee, and each 
time there was expressed opposition and we went through the whole 
story, and this was the ninth examination by the Vinson committee, 
just 2 weeks ago. 

Senator Long. The ninth examination by that one committee? 

General TimBertake. No, sir. 

Senator Lone. I mean, the ninth time some committee has looked 
into this thing? 

General Timpertake. Yes, sir; examined the problem. 

Senator Lone. What is the character of their opposition ? 

General Timpertake. It changes from—well, everything, from 
breaking the glass in the greenhouse close to there and making the 
chickens not lay so many eggs, up to the expansibility of the base; that 
it is not great enough. 

That last time they brought a professor down from MIT who 

said we should never build a base unless we had runway exp: ansibility 
at least up to 30,000 feet. He admitted that we could expand the 
runway to 24,000 feet but he said that we should abandon that site on 
that account. 

Then, the noise nuisance, which is, as you know, a regular opposition 
characteristic. Off the record, 

Senator Lone. Off the record. 

(Discussion off the record. ) 

Senator Lone. Let us pass this one, then. I have given more 
thought to that base than any of them, but let us go to the Rapid City 
Base. 

General Wasupourne. Yes, sir. The book at this point contains 
Ramey Air Base but that will be heard under another command, being 
an off-shore operation, although it is under the jurisdiction and control 
of the Strategic Air Comm: ind. 

The next base is R: apid City Air Force Base, on page 95 of the book. 

Senator Lone. We have some difficulty on getting together on the 
books we are using. I think General W ashbourne has - pulled out a 
new book on us. We are looking on one and he on another, and I 
think he has pulled a third one; as fast as we get ready on one, he 
pulls out another. [Laughter. ] 


All right. 
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General Wasupourne. At Rapid City Air Force Base we are 
requesting $3,185,000 in a single line item for the funding of seven 
of the multiple aircraft maintenance docks under category E. 

Senator Lone. Are there any there at the present time / 

General Wasupsourne. Yes, sir; we have constructed 8 docks 
under the previous program and a requirement of 18 is programed 
here; but 11 are being deferred and we are asking authorization and 
funding for 7. 

Senator Lone. Is there any particuular significance in this Rapid 
City base / 

General WasHpourne. Yes, sir. Rapid City is one of the so-called 
“northern climate” bases, where we have heavy airplanes, and have 
special requirements for maintenance shelter of those large airplanes. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. The next base; you are not asking for anything else 
at Rapid City at all, only the multiple- purpose doc ks 4 

General Wasupourne. That is right; seven docks is the only 
requirement in the Rapid City program. 

Senator Lone. You have eight of those maintenance docks already, 
don’t you? 

General Wasnpournr. Yes, sir: they are under construction at 
the present time. 

Senator Lone. All right. 

General WasHpourne. Sedalia, on page 97 of the book, is the next 
base. This is a “zero” station and we are asking for authorization 
for eight line items. 

Category A is the wash rack. 

In category B we are asking for the operations building and 
control tower. 

Senator Lone. 1 am surprised that you did not put the wash rack 
down as one of those “zero” items. Do I take it that is not a zero item? 

General Myers. They are all “zero” items. 

General WasHpourNne. These are the line items we are asking this 
committee to approve. 

Senator Lone. In other words, you have enough money appro- 
priated to carry forward your construction program for the time 
being, but you would like to ask for these line items. 

General Wasurocrne. That is correct. 

Category E, three of these multipurpose aircraft maintenance docks. 

Senator Lone. How many do you have there now / 

General WasHBourNne. We do not have any. None of the hangars 
at Sedalia are suitable for the larger aircraft the Air Force has now. 

Senator Lone. Are you using the hangars now ¢ 

General WasHpourNeE. We are going to use the hangars at Sedalia 
for shops and operational purposes, but we cannot use them as h: angars 
because they are too small. 

Senator Lone. All right. 

General WasHpourneE. Under category J, we are asking funding for 
utilities items, electric distribution, apron grid and duct system, and 
lighting of the railroad spur; water distribution; water-storage tank; 
and $12,000 worth of utilities. 

Senator Lone. Next item. 
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General Wasnpourne. The next base is Selman Field at Monroe, 
La., at page 99 of the book and page 25 of the bill. 

Senator Lone. That is a presently existing base that you propose 
to reopen for Air Force use ¢ 

General WasnpourNne. That is correct. 

Senator Lone. It is presently being used by airlines? 

General Wasupourne. Yes, since the war it is a municipal airport. 

Senator Lone. You propose to share that base with the commercial! 
airlines ¢ 

General Wasupourne. Yes, sir. The agreement with the city of 
Monroe under which the real estate there is taken back, will contain 
permitted authority for such civil airlines as are necessary in the na- 
tional defense to continue operation. 

Senator Lone. Do you have any opposition to reopening that base 
expressed to you ¢ 

General TimperLake. No, sir. 

General Myers. No, sir. 

Senator Lone. I asked, because I received one unsigned wire. 

Selman Field is 5 miles from Monroe. What part of Monroe do 
you judge it to be 5 miles east from ¢ 

General Myers. Normally, the center of the city. 

Senator Lone. It would almost have to be the center because there 
isa great amount of development around that field. 

General Myers. Yes, sir. 

General Wasnsourne. The city is growing out in that direction. 

Senator Lone. Do you have any problems, as far as your clearance 
is concerned, on that base? Do you think you can get aircraft there / 

General Wastipourne. No, sir; we do not have any. The prelimi- 
nary plans for the station indicate that an expansion to the eastward 
will provide ample clearances for built-up areas of Monroe. 

Senator Lone. Well, now, your jet aircraft are slower in climbing 
and they take a lot of space to climb. Will there be any problem on 
this base ¢ 

General Wasipourne. No, sir; the approaches we have planned 
there are adequate. ‘This is programed for [off the record] and its 
climb characteristics are very good. 

Senator Lone. Do you think that type of plane should—well, be 
located that close to a city of that size? Monroe is about thirty or 
thirty-five thousand. 

General Wasupourne. I do not know of any objections to that type 
of airplane. 

Senator Lone. I know that the community there wants the base 
opened, The question in my mind is whether they are going to like 
it after they get it. 

General Wasnpourne. We have recognized the problem of air 
traflic over these community areas and have oriented the runway 
over the station to minimize the annoyance, shall we say, and the dan- 
ger of air traffic to the people of the community. 

Senator Lone. There was some question in my mind whether you 
had sufficient clearance, particularly where jet aircraft was close to 
Monroe. There has been considerable improvement in the built-up 
area around that airfield and we would not want to have a situation 
similar to that at Newark. A plane might overshoot that base and be 
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headed in the direction of Monroe and it seems to me that type of 
situation might develop. ‘There is a college very close to that base, 
too. 

General Wasupourne. Well, the proposed runway system for Sel- 
man does not go over the populated area 

But, Mr. Chairman, you recognize that traflic problems exist to a 
greater or lesser degree in every community in the country. 

Senator Lone. You have that problem at Barksdale. 

General WasHpourne. Yes, sir. The problem at Barksdale is with 
respect to the city of Rareveport, and it is given a pattern that 
minimizes the annoyance and inconvenience to the people that live 
there. 

Senator Lone. Off the record. 

( Discussion off the record. ) 

General Wasnpourne. Under category A, are the airfield pave- 
ments, items 1 to 12. Those are required in the various line 1tems 
here to expand the existing World War II base for heavy bombard- 
ment, 

Senator Lone. Some of those strengthening items seem to have a 
high unit cost. That is because of this very soft subsurface there, 
I take it. 

General Wasupourne. The subsurface conditions at Monroe are 
not particularly favorable and these unit costs here, if you will see, 
range from $12 for the new pavement down to as low as 20 cents a 
square yard for some of the overlay. 

Senator Lone. How do you account for the variation there ? 

General Wasnpourne. Yes, sir, 1 will explain those various prices. 

The [off the record| per square yard figure is only for cleaning up 
the surface and sealing the joints in existing pavement. 

The | off the record | cost is for laying down of what we call truck- 
weight pavement around the heavy duty hard-stand. 

The | off the record] figure is for the overlay of existing pavement 
to hold up heavy airplanes. 

The [off the record] unit price is for the construction of new pave- 
ment, 

Senator Lone. If you did not have any facilities there to begin 
with and were starting out from a cold start, would that mean in 
effect that the area that you are strengthening would be costing 
around | off the record |. 

General WasHpourne. Yes, sir; that is right; if you have to build 
any new pavement we have to estimate it at [off the record]. 

Senator Lone. Line item 2, you have apron, maintenance. Is that 
construction of new apron ? 

General WasnpourNe. That is the construction of new additional 
area of maintenance apron, yes, sir. 

Senator Lone. And then, next below, you have apron, maintenance, 
at |off the record] per unit. 

General Wasupourne. Yes, sir. That is the overlay of the existing 
pavement area to make it strong enough to hold up. 

Senator Lone. Do you know what type of overlay you expect 
there / 

General Wasnsourne. Well, I predict we will probably go to Port- 
land cement concrete in this area because of our experience in some 
other stations in that area of Louisiana. 
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Lake Charles and Barksdale required rigid pavement, and it may 
be that Monroe will require it. 

Sentor Lone. My guess is that that would be correct. I know in 
many parts of Louisiana we found that asphalt did not work too 
well because of the soft subsurface. You have rigid pavement on that 
base at the present time and my guess is that perhaps you will need— 
well, let us see, how much is that going to cost 

General Wasupourne. Al] right, sir. 

Line item one is strengthening the apron at $10,000. Line item 2 
is apron, new maintenance apron at $435,000. Line item 3 is mainte- 
nance apron overlay at $365,000, 

Line item 4 are the heavy airplane hardstands at $1,340,000. 

Senator Lone. These hardstands for heavy airplanes / 

General Wasnpourne. Yes, sir. 

Senator Lone. Rather than parking apron ? 

General Wasnpourne. That actually is parking for the heavy air- 
planes, Mr. Chairman. For the heavy type of parking, we do not 
build what we call mass apron pavement; we have the individual air- 
planes parked on a pattern of individual hardstands. It is not solid 
apron. 

Senator Lone. That seems to be a good economical idea 

General WAstpourNr. Yes, sir; we do not have to pave all the area 
under the wing overhang and between the aircraft. 

Senator Lone. In other words, that is based on the idea that the 
only part that would have to be of great strength is where the wheels 
are coiling to press. 

General Wasnpourner. Yes, sir; for the ground-handling gear that 
is outside of where the pl: ine sits. we have truck-weight, for the ve- 
hicles that service the airplane. 

Senator Lone. Taking advantage of the fact that you did not need 
nearly so much concrete to bear the truck as to bear the plane. 

General WasupBourne. That is right. 

Senator Lone. All right. 

General Wasipourne. Line items 5, 6, and 7 are a strengthening 
of the hardstand area, $2,000, $573,000, and $30,000 respectively. 

Line item number 8 is the construction of a new, heavy duty runway 

| off the record |. 

Senator Lone. Is that a new runway / 

General Wasupourne. Yes, sir; that is right. It is 11.200 feet in 
length at that location. 

Senator Lone. Do you believe it would be impractical to simply 
make an overlay on the old runway / 

General Wasunourne. The old runways are being incorporated in 
the new apron areas, Mr. Chairman. We find that to be gener ally 
the case when we make over one of the small World War II airports. 
The near runways have to be expanded into the apron, and we have 
to go in the — n field and build a new runway. 

Senator Long. What is the longest runway you have at Selman 
at the os time ¢ 

General Wasupourne. I don’t have that figure. 

General Myrrs. About 5,000 feet. 

CGieneral WasipourNne. It would be no more than 6,000 feet. 

Senator Lone. What was the use of this base during the last war? 


23h64—52—_—-19 
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General TrmpertaKke. I believe it was.a technical training school, 

Senator Lone. Was it a navigators’ school ? 

General TrmperLaKe. I was wrong. 

General WasHpourne. Flying training activities. 

Senator Lone. In other words, it was not built as a base for even the 
heavier-bombing planes of the previous war ‘ 

General WasHpourneE. No, sir. 

General TimperLtake. We had our navigators’ trainers in the last 
war—they were little Beechcraft or C—45 type. 

Senator Lone. And this base is presently taking standard equip- 
ment that is very much lighter than the plane you propose to take 
there / 

General WasHpourne. Yes, sir. 

Senator Lone. Can you give us some idea of the difference in 
weight ¢ 

General Myers. The maximum weight of the C-47 is 33,000 pounds, 
33,000 pounds compared to the B-36 of 357,000 pounds. 

General WasupourNne. Over 10 times. 

Senator Lone. Around 10 to 1. 

General Myers. That is right. 

Senator Long. And as I understand it, insofar as pavement is con- 
cerned, you do not look for quite the difference in weight, but the 
pressure of the wheel base, the —— under the wheel? 

General Myers. Yes, sir. 1 designing your pavement you have 
to look at your so-called unit wom ict pressure in pounds per square 
inch, and also the total weight of the airplane; they have effects on 
the design. The heavier the airplane, the greater need you have for— 
that is, although they may be of the same intensity, due to the unit 
contact pressure, you get a greater depth with your heavier airplane. 

Senator Lone. Well, it is obvious in the construction of Selman 
Field no one originally soak | have ee to provide anything that 
would have taken care of this type of airplane. In other words, even 
if you had anticipated using them for such a purpose, the cost would 
have been prohibitive. 

General Timpertake. Off the record. 

(Discussion off the record. ) 

General Wasupocrner. Under line item 9, new taxiways. 

Line item 10 is strengthening existing taxiways. 

Line item 11 is a warm-up apron. 

Category B, 15 refueling hydrants at $1,125,000. 

Line items 14 and 15 are for gas storage and lube oil storage. 

Senator Lona. Fifteen refue the hydrants? 

General Washbourne. Yes, si 

Senator Lone. Isn't it possib le you might defer some of those refuel- 
ing hydrants now ¢ 

General WasuBourne. We find an economy, of course, in having the 
contractor go in and tear up the place only one time and build all of 
them at once, instead of doing it in more than one operation. 

The allowance for those hydrants is one for each two airplanes. 
On account of the difficulty of pushing one of those big airplanes 
around and up to the hydrants, the Air Force is unable to recommend 
spreading it further. 

General TimperLake. Our requirement is one to one for hydrants, 
one hydrant to one airplane. These things are so huge, and pushing 
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and pulling them around is such a chore that our requirement is one 
for one. However, this is the 50 percent reduction being expressed 
here, 15 hydrants for 30 aircraft. awa 

General Wasusourne. Category C, communications and naviga- 
tional aid, we are asking for airfield lighting. 

Senator Lona. You are asking for aviation gas storage, aren’t you ¢ 

General Wasupourne. Yes, sir, and lube oil stor age. 

Senator Lone. Why not jet storage there ¢ 

General WAsHBourNeE. w ‘ell, sir, we will require some jet storage 
but it is not shown specifically here. 

My estimate is-that the existing storage on this station will be first 
used, and of course this line item 15 can be used for jet, too, in case 
we find need to do that more. 

Communications and navigational aids, airfield lighting, line 16. 
Communications building, line item 1%. Line items 18 and 19, are 
the receiver and transmitter at remote sites off-base. 

Under operational facilities, category D, we have base operations 
building and the squadron operations building. 

Senator Lone. That is combining a crash station and fire station to 
serve the base? 

General WasHpourne. Yes, sir. 

Senator Lone. I would like to see what buildings there you propose 
to use at the present time. There are some there, are there not ? 

General WasHpourne. Yes, sir. ‘There is a small crash and fire 
station down on the hangar line, a small frame building. Those are 
requirements on every military base. 

Senator Lone. Some of those buildings are in a very bad state of 
repair. 

General Wasupourne. Yes,sir. And even if it were in good repair, 
it would be too small to take these big fire engines that we have to use 
for these aircraft; they are just not usable. 

Senator Lone. Suppose you submit whatever information you have 
concerning the buildings presently there, the ones you believe you can 
utilize at the present time and those you believe it is undesirable to use 
or those which could not be used. 

General Wasusourne. That is in connection with operational facili- 
ties ¢ 

Senator Lona. Yes, sir. 

General WasHpourne. All right, sir. 

General Myers. We have that information. 

( Detailed report was given to the committee. ) 

General Wasusourne. Under category FE, under aircraft mainte- 
nance facilities, we are requesting construction of one base mainte- 
nance hangar. 

Senator Lone. How many do you believe are desirable at such a 
base ¢ 
General Wasupourne. For heavy airplanes in a mild climate such 
as Selman, we think that one is a reasonable requirement. Of course, 
we would like to have two. 

Senator Lone. You are also asking for multipurpose docks? 

General Wasnpourne. No, sir: not at this base. 

Senator Lone. All right. 
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General WasHsourne. Under troop housing, category G, we are 
requesting housing for 3,100 airmen. That is to serve the base popu- 
lation of 3,492 airmen. 

Senator Lone. In other words, you anticipate that you will have to 
build almost all the housing ? 

General WasHpourne. Yes, sir. There is no troop housing left at 
Selman. 

Senator Lone. Isn’t there some housing or apartments down at the 
base? I believe there is something there. 

General Wasupourne. Our survey indicated there were no troop 
spaces now available on the base; that indicates that the TO housing 
has been disposed of and that such mobilization buildings as were 
there probably have been converted by the city into family apart- 
ments, and they don’t want to give them up. 

Senator Lone. Perhaps that is the answer to it; that is my impres- 
sion. 

General Wasusourne. That is the usual answer on bases of this 
character. 

Senator Lone. The statement in the justification is that existing 
operations buildings are of the TO construction and are not adaptable 
to present base operational requirements. Most are presentely unoc- 
cupied but are being rented to offbase personnel as apartment units. 

IT believe there was some difliculty insofar as the city and local people 
were concerned. 

General WAsHBourNeE. I am not aware of that, Mr. Chairman. 

Senator Lone. Do you anticipate moving that housing off or work- 
ing out some arrangements so that people could continue to occupy 
them ? 

General WasHBouRNE. They cannot continue to occupy the opera- 
tional facilities; I am sure of that. I do not believe it would be our 
policy nor would the city insist upon moving those buildings off the 
base in order to reactivate it. 

Senator Lone. Next item. 

General WasnsourNne. The next item is the five units of family 
housing under line item 26. 

Under category I, administrative and community facilities, we are 
requesting funding for the 300-foot chapel. 

Senator Lone. That is an item that might be deferred at the present 
time ¢ 

General Wasupourne. The chapel? 

Senator Lone. There are a lot of good churches in that community. 

General Myers. Well, sir, the chapel of course is used not only for 
holding services, but the chaplain also has to have an office; and has 
to have a place to hold consultations with the people and with the 
airmen in addition to the religious services he conducts. He has to 
have some weddings: and he has to haye some funerals. 

Senator Lone. Off the record. 

(Discussion off the record. ) 

Senator Lone. All right, let us go to the next item. 

General WasupourNne. Under utilities, we are requesting gas dis- 
tribution system at the station at $50,000; the construction of one and a 
half miles of railroad spur, a standard percentage item under line 
item 33 for utilities, in the amount of $867,000 to support new con 
struction. 
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Senator Lone. That is a 10-percent item based on certain factors ¢ 

General WasHpourNe. Yes, sir. That is our preliminary estimate 
of the cost of connecting up the new structures to utilities. 

Senator Lona. Are those for utilities within the buildings or for 
utilities to connect the buildings to whatever offsite facilities 

General Wasnpourne. Those are outside utilities, to connect up on 
un area basis. 

Senator Lone. You will buy power and water and that sort of thing 
from the local interests ¢ 

General WasHpourNe. Yes, sir-—— 

Senator Lone. But you connect your facilities to their source of 
supply ¢ 

General Wasnpournr. That is correct. For electricity, the com- 
pany puts a substation somewhere at the entrance to the base and the 
Government has to distribute its power from there. At Selman Field 
the Government will pump its own water and distribute it from its 
own system. 

Under category IX we have five land items for which we are request 
ing funding. 

Item 34 is land for expansion of the airfield pavement. 

Line item 35 is land to clear the approaches to the new runway 
system. 

Line item 36 is additional land for the cleared zone. 

Line item 37 is 25 acres for the communication facility, off base. 

Line item 38 is 100 acres for storage facilities for ammunition. 

Senator Lona. Is all this to be fee simple or some of that ease- 
ments? For example, your land approach, in your cleared zone 

General Wasupourne. That is commonly worked up, Mr. Chair- 
man, on an appraisal basis by the Corps of Engineers. For functional 
purposes the land in the cleared zone does not have to be Govern- 
ment-owned; but sometimes the restrictions placed on it in the clear 
zone are so great that the value of it is pretty well reduced to the 
owner and he prefers to sell to the Government rather than keep it 
under such restrictions: under that condition we acquire a fee title. 

Senator Lone. That land in that area is very rich and fertile delta 
land, and much of it is being used for farming purposes and cattle 
grazing and that sort of thing, and the cost to you, at this optimistic 
estimate of [off the record | an acre—well, that is not residential prop- 
erty: if the city grows, it is conceivable it might become residential 
property, but it would seem you might be able to work out a more 
economical arrangement there. 

General Wasnpourne. Yes, sir; we expect to, the part required 
for actual construction. 

Senator Lone. Off the record. 

(Discussion off the record. ) 

General Myers. This land for the approach is only 318 acres here: 
it is just beyond the clear zone and that is the land immediately adja- 
cent that is going to be there, only about half a mile or less than 
that; the aircraft will be flying low right over the end of the runway 
and you really should not have any structures in there at all on that 
land; so in order to keep the structures out you have to have either 
an easement or ownership of the land, and it is usually about the 
same. But, it could be farmed. 
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Senator Lone. I would like to see, if you have it and could send it 
to us, the layout of what you have there. 

General Myers. I will get it. 

(Detailed layout was furnished to the committee. ) 

Senator Lone. As far as the 318 acres are concerned, you believe 
it is practical to farm it, but in that particular location you could not 
permit any structures to be erected ? 

General Myers. No, sir. 

Senator Lone. You could not even permit any trees of any sort. 
Now, item 34, what is that ? 

General Wasneourne. Item 34 is land.actually required for ex- 
pansion of the airfield pavement. We have to buy the acres for the 
longer runways. 

Senator Lone. Is it not likely you will need that approach later 
sometime in the future to extend your runway ? 

General WasHprovurne. It is a possibility, although we do not see 
a longer runway at this time. 

Senator Lone. All right, what is the next item ? 

General Wasupnovurne. The next category, medical facilities, we 
are requesting funding for the dental c linie and the hospital. 

Senator Lone. How many chairs do you have in mind for the dental 
clinic ? 

General Wasnpourne. It was originally programed for 12 and 
it has been reviewed by the Armed Forces Medical Policy Council 
down to 10 chairs. 

Senator Lone. How about your medical facilities? 

General Wasnrourne. It is a 100-bed hospital program for the 
station. 

Senator Lone. I would recommend to you that you look into that 
plan to see if you could not use a small dispensary and take advantage 
of the hospital facilities at Barksdale. 

Also, across the river from Barksdale there is a veterans’ hospital, 
perhaps the most beautiful in Shreveport. It is perhaps only half 
occupied through inability of the Veterans’ Administration ‘to ac- 
quire enough staff and enough doctors and nurses to mean that 
hospital. 

General WasuBourNeE. Very well, sir, we will be sure to. 

Senator Lone. I do not think you could possibly erect anything 
that could be as elaborate as that veterans hospital at Shrev eport, 
La. It is called the Shreveport Veterans Hospital. It is about a 
2-hour drive, I would say, from that base. It is a building about 
a year and a half old, and I am certain it would be superior to anything 
you could possibly have in mind erecting on that base. 

General WasHBourne. We will recheck that. 

General TrmperLaAKe. We will have the surgeons here and they will 
go over all of these plans. 

Senator Lone. Off the record. 

(Discussion off the record.) 

General Wasnrourne. On the category M, storage facilities, we 
are requesting 50,000 square feet of warehousing and 12,000 square 
feet of warehousing for the air installations activity. 

Under category O, both the AIC shops and vehicle shops main- 
tenance shops are deferred. 

That concludes the request for $23,755,000 for Selman Field. 





vw 


rT eae we 


ws 


MILITARY AND NAVAL CONSTRUCTION 291 


General Trmper.taKe. Senator, we did bring over some charts to 
show the optimum layout. 

Senator Lone. Yes, let’s look at them and we will not take any more 
bases for the time being. 

(Extended discussion off the record.) 

Senator Lone. We will recess now until 2:30 in the Old Supreme 
Court Room in the Capitol. 

(Whereupon, at 12: 40 p. m., the committee recessed until 2: 30 p.m. 
the same day.) 

AFTERNOON SESSION 


STATEMENT OF BRIG. GEN. L. B. WASHBOURNE, ACCOMPANIED BY 
LT. COL. S. L. ELY—Resumed 


Senator Lone. All right, we are on Sioux City. 

General Wasupourne. Yes, sir; page 104 of the book, 25 of the 
bill. Sioux City is presently used as a municipal airport, was a World 
War II Air Force installation, and in the 1952 program it was reac- 
tivated for the use of the Air Defense Command. 

In this program it is being made ready for the use of the Str: tegic 
Air Command mission as shown in this program. 

Senator Lone. Are these runways strong enough to carry heavy 
bombers ¢ 

General Wasnpourne. Yes, sir; they are the same strength. 

Senator Lona. The only thing deferred there is the wash rack? 

General WasupBourne. ‘The w ‘ash rack is deferred; and there are six 
items of pavement to convert the field from its present use to the heavy- 
duty pavement. 

Senator Lona. The largest item is the new aprons? 

General Wasupnourne. New apron, line item 1 for $6,200,000. Then 
we have line item 2 which is—— 

Senator Lone. Let me ask you this, do you know the answer to this 
question: On these Air Defense Command bases and Tactical Air 
Command bases and Air Training Command bases, are the runways 
strong enough to carry medium and heavy bombers? 

General Myers. No, sir; ordinarily they are not. The Air Defense 
Command bases that are "designed for fighters are designed for an 
airplane of about 15,000 pounds. The training bases, most of them 
are designed for a lighter aircraft, and the unit prices will so show 
when we come to those bases. 

Senator Lone. The runways, generally speaking, are not strong 
enough to hold a heavy bomber on those bases. 

General Myers. That’s right, sir, except the training bases like Pine- 
Castle; it is a B-47 combat crew training school, where, of course, the 
runways are designed for the B-47’s, but most of the trainers are not. 

Senator Lone. Would they take an occasional landing? 

General Myers. Yes, sir. 

Senator Lone. That furnishes some additional possibilities for the 
dispersion question we were talking about. 

General Trmper“ake. Right, sir. 

General WAsHBOURNE. They do very well in dry weather, Senator 
Long, but in wet weather they pretty surely fail, maybe the first time 
over. 

Senator Lone. All right. 
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General WasHrourne. Under category B, we have liquid-fuel 
storage. 

Senator Lone. If I might just interrupt you for a moment, it seems 
to me that that is one thing that might be worth taking a look at, 
whether you could use some of these tr aining facilities for better dis- 
persal of your heavy and medium bombers, ‘and it might not cost too 
much more to do that. The cost is ce rtainly prohibitive to do the 
kind of things you were showing this morning. 

General Myers. It makes a big difference, sir. I think it would be 
wise to build all of our airfields with heavy pavement, but the cost is 
just out of this world. 

Senator Lone. If you tried to build all the aprons with that, of 
course, that runs it that much higher. As far as having a hard-stand 
or two available and having the runways of suflicient strength that 
they could be used, it would not cost nearly as much as it would to 
strengthen all the aprons and the hangar areas and allthat. All right, 
let’s go. 

General WasHpeourne. Line items 8 and 9 are the 22 refueling 
hydrants required on a Strategic Air Command base of this character. 

Senator Lone. Are there any there now ? 

General WasHnourne. No, sir; there are no hydrants at Sioux City 
at the present time. 

Senator Lone. That is 7 and 15% 

General WasHpsourne. Fifteen and seven, that is right. 

Senator Lone. Which you estimate to be one-half of what you 
consider to be the proper amount ¢ 

General Wasnpourne. That is right; that is one-half of the criteria 
required. Line item 11 is Diesel-fuel storage and line item 15 is motor- 
gasoline storage. 

Senator Lone. You are asking for part of your jet-fuel storage, 
approximately half for now ¢ 

General WasHpourne. One-half of the aviation-gasoline storage in 
line item 10 and one-half of the jet-fuel storage in line item 12 is also 
down for funding. 

Under category C, communications and navigation aids, are stand- 
ard requirements for area lighting for the apron in line item 14, run- 
way lighting, communications building. 

Under category D, operations facilities, we request funding for four 
squadron operations buildings and a readiness hangar for the air 
defense unit which is to occupy the station in the 1952 program. 

Senator Lone. Did we discuss these readiness hangars before ¢ 

General Wasnpourne. No, sir; I don’t believe we have. That will 
come out in the Air Defense Command presentation. 

General Timpertake. They are the next ones up, sir. 

General Wasurourne. In category E in maintenance facilities, we 
are requesting one-half of the base maintenance hangar areas and 
funding for the armament-electronics shop, and we are requesting 
in line-item 22 a $70,000 lump sum for the construction of a jet-engine 
test. cell for the air-defense unit. This should more properly be re- 
ferred to as a training test cell. Under category G, we are request- 
ing the housing for 4,000 airmen’s spaces. 

Senator Lone. How many of these spaces do you have there now? 

General WasnpourNe. There is no housing on the base at the pres- 
ent time. That housing that was there in World War II has been 
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disposed of in accordance with ordinary procedures, and we have to 
build from scratch. The base population will be 5,809 airmen, and 
we are building housing for 4,000. 

Senator Lone. When will that base be ready for use, General? Is 
it being used now ? 

General WAsHpourne. No, sir, it isn’t. 

Senator Lone. This is a totally new authorization, isn’t it ? 

General WasuBourNe. This is new authorization for a Strategic Air 
Command base. It is a 10-year station under the program. I would 
estimate it would be on the order of 14 or 15 months before it will be 
operational, 

Senator Lone. Let me ask you about opening these new bases. How 
much study have you given to the savings that might be possible from 
using some of the existing facilities, that is, some of the bases that 
are not operational at the time ? 

General TimperLake. Senator, in presenting this program in select- 
ing these bases we went through all the World War bases and evalu- 
ated them on the statistics and records we had. 

Then from that we took the 100 best bases, the ones that looked like 
they were the ones that had more possibility in the way of facilities 
on them, community support and what not, and turned them over to 
the commands to evaluate for the various purposes, and they were 
given at the same time architect-engineer fees or money to hire archi- 
tect-engineers to do some of the preliminary design and development 
planning. 

As the result of that, an inventory came up of what was on the base 
and what it would cost to construct the base to these facilities for its 
mission, and that was taken into consideration by the Installations 
Board of the Air Staff in choosing these new bases. 

Now there are many other things besides the cost of what is on 
there. It is also the weather, the community support, what we can 
expect in donations of land from the community or geographical haz- 
ards and operational facilities and location. 

You see, the air-defense bases, as it will come out later, have specific 
locations where they have to be to do their job. The Strategic Air 
Command has that to a lesser extent. Certain bases they have to have 
in certain places, but all that is taken into consideration, and these 
additional bases that come into this program are as a result of that 
evaluation. 

Senator Long. You are not using that base at Cheyenne, Wyo.; 
are you‘ 

General WAsuBourRNE. No, sir. 

General Myers. Warren. 

Senator Lona. Or is it Caspe r? 

General TimperLake. Casper, Wyo. 

Senator Lone. Casper, I believe, is the one that has the large air- 
port there. There were some fine facilities out there at the time: not 
all of them, but some of those facilities were very good. Would it be 
cheaper to build a totally new base than it would be to open a new 
base at Casper, for example ? 

General Wastpourne. No, sir. I can answer that. It is not 
cheaper, but Casper is such a high elevation that we couldn't operate 
jet aircraft in that vicinity. 
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Senator Lone. The problem being that the plane moves so much 
more rapidly in order to be airborne in thin air that it might create 
some ditkeuities? 

General TrmperLAKe. No, sir. The take-off characteristics of the 
jet vary with altitude a lot more than a piston engine does, due to the 
reaction of the jet impulse upon the compactness of the atmosphere. 
It is the temperature and altitude, and we have tremendously long 
runways. 

Senator Lone. My understanding about the difficulty of high alti- 
tudes is that because you have less density of air you have less air 
resistance, and with less air resistance, you need more runway in order 
to pick the plane up into the air. 

General Trimpertake. That is correct, sir. 

Senator Lone. And similarly on landing when the plane comes 
down with lighter air, less air resistance, she will roll a lot further 
before she will stop. 

General Trmpertake. The landing speed is a lot higher, sir. 

General Myers. Yes, sir. As an example, sir, for a bomber airplane 
that requires nearly 10,000 feet at sea level, you get up to 6,000 feet 
pressure altitude, nearly 14,000 feet of runway. It is about 4,000 feet 
more at a hundred degrees. 

Senator Lone. What is the difference in elevation? Can you come 
up with that right quick ero Sioux City and Casper? 

General Wasnnourne. Casper is about 6,000 feet and Sioux City 
about 1,000. 

General Trpertake. It got tagged by the flood; Sioux City. 

General Wasurourne. The piesa of the Sioux City runway 
is exactly 1,097 feet, and the altitude at Casper is something around 
6,000. 

Senator Lone. Isn’t there this point to consider also? When a 
base is higher in the air, you have just that much less distance to 
climb when you take off to go somewhere. 

General TrmBerLake. Right, sir; but I don’t think that that advan- 
tage is to be compared to the better operating features we have at sea 
level for m: my purposes, the length of runways, the taxiways that go 
with it, high landing speeds and high take-off speeds. 

Senator Lone. The reason I asked the question, I was impressed by 
the showing that when you consider the range of your planes and you 
consider the height you want to go, by the time you climb to that 
height you would burn up a lot of your fuel that ordinarily you would 
have if you 

General Timpertake. Yes, sir; if you ran into a combat profile that 
would be helpful if you had unlimited resources and runways. 

Senator Lone. All right; let’s take the rest of these items. 

General Wasnpourne. The next item is the bachelor officers’ quar- 
ters for that station. Category I, we are deferring the security facil- 
ity. Category J, utilities, funding is requested for the standard items 
of apron grid duct and electrical vag daitge system. Funding is 
requested ‘for the sewage-treatment plant, 750,000 gallons per day 

‘apacity. Substantially all of the utilities item of $1,260, 000 is re- 
quested for funding. 

Senator Lone. How many chairs in the dental clinic? 

General Myers. Sixteen. 
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General WasnBourne. The funding of the hospital is requested in 
this program in the amount of $1,736,000. 

Senator Lone. Are there any Army installations near Sioux City ? 

General Wasneourne. Not large ones. The Air Force has a facility 
at Omaha and one at Lincoln. The Army has no major posts in that 
area, I believe. 

Senator Lone. Before we build that hospital, it would seem to me 
we should also look around and see what the Veterans’ Administration 
might have in that area. 

General Wasnpourne. Yes, sir; the surgeon will present that infor- 
mation tomorrow. Under storage facilities we are requesting six 
igloos and 40,000 square feet of warehousing. That completes the 
request for $29,041,000 of authorization for Sioux City. 

Senator Lone. Now in that area I should imagine you might have 
very good, or you might be able to at least find very good, strength of 
soil, and I see here that your pavements are running | off the rec cord). 
Is it that you simply couldn’t find that kind of soil where you want to 
put the airfield? 

General Wasnpourne. No, sir; we don’t exactly know what sort of 
soil is under there at this stage of the planning, but that is river-bottom 
delta, and our experience has been that that is not a good firm base 
course. 

I can cite the committee the example of Lincoln, Nebr., where we 
expected to find favorable soil and found one of the lowest CBR ratings 
that we have come across right there at Lincoln. 

Senator Lone. It would seem to me that costwise vour CBR rating 
would be one of the main things that you would look for. Now here 
is a base where the over-all cost is what 

General Wasurournr. About $31,000,000, 

Senator Lone. Now let’s see how much of that cost is based on 
pavement. About $11,000,000, That is about 30 percent. 

General Wasnpournr. Thereabouts: yes, sir. 

General Myers. Mr. Chairman, these cost figures are average figures 
across the board United States-wide. In other words, they are not 
tailored to each base. 

That is true of all of our unit costs on buildings, pavements, roads, 
everything else, except in a few cases where we have got information 
and have figured it to the base, but they are just across-the-board fig- 
ures that are presumed to average out in the long run. 

Senator Lone. Item N, igloos, seems to run about $19,000. 

General Wasnpourne. It is the difference in price and type of con- 
struction. Some of the bases, we have a cost figure of $33,500 for the 
igloos. 

Senator Lone. Why would you need the larger igloo here ? 

Colonel Ery. There are two reasons on that. [Off the record. ] 

Senator Lone. Does that complete that base? 

General Wasupournr. Yes, sir. The next base is Smoky Hill, 
page 106. 

Senator Lone. What is the over-all cost of Smoky Hill? 

General Wasnpourne. The over-all authorization requested for 
Smoky Hill is $6,120,000. 

Senator Lone. That is an improvement of the existing facilities ? 

General WAsHBourNE. An improvement of an existing base; that 
is correct. Among the line items there are category A, airfield pave- 








296 MILITARY AND NAVAL CONSTRUCTION 


ments. The first two line items for the air-defense unit, for parking 
and alert apron. 

Line-item 3 is for additional operation, and line-item 4 for addi- 
tional maintenance apron to improve the areas that are there at the 
present time. 

Line-item 5 is the washrack. Under category D, operational facili- 
ties, We are requesting the alert hangar for the air-defense unit. Base 
operations building of 7,074 square feet, and a readiness hangar for the 
air-defense unit. 

Under category E, we are requesting funding for three of the six 
multipurpoge docks. 

Senator Long. You are requesting how many? Three of them now? 
General WasnpourNne. Three of the six; that is right. Under util- 
ities, we are requesting $461,000 worth of funding to support proposed 
construction. Under category K, we have two land items. One is 
16 acres for airfield pavement and line 19 is 324 acres for the ammuni- 

tion-storage area. 

Category N is storage facilities, we are requesting funding for six 
ammunition-storage igloos, and for 12,500 square feet of warehousing 
for the air-installations activity. That completes the Smoky Hill 
requirement of $6,120,000, 

Senator Lone. All right; what is the next base / 

General Wasnsourne. The next base is Stead Air Force Base on 
page 109 of the book and page 25 of the bill. 

Senator Lone. Let me ask you this. Do you have any security fea- 
tures on that base at Smoky Hill? 

General WasupourNne. No, sir; there are none to be funded at this 
time. 

(Discussion off the record.) 

General Wasupsourne. Stead Air Force Base is being reactivated 
for a special training mission of the Air Force. 

In category B we are requesting 200,000 gallons of avi: ition-gaso- 
line storage. In category G we are requesting 600 airmen’s spaces 
plus the officers’ mess, and bachelor officers’ quarters of 21 spaces. 

We are requesting in category H five units of family housing. Un- 
der category I, administrative and community facilities, we request 
funding for 150 feet chapel and a service club of 8,100 square feet. It 
is about 10 miles northwest of town. 

Senator Lone. I am amazed at a service club at Reno. I should 
imagine they would find quite a bit of town entertainment. 

Colonel Evy. That is true, except Limon Valley is located approxi- 
mately 1214 miles north of Reno, and that road becomes a solid sheet 
of ice for a good portion of the winter. Snow plows will take the snow 
off but not the ice, and travel back and forth to that base is rather 
restricted. 

General Timpertake. We would rather have them stay there on the 
base than go down to Reno. 

Senator Lone. The question is can you keep them out of Reno. 

General Myers. They can’t afford it. 

General WasHpourne. Under category J, we are requesting utilities 
funding in the amount of $274,000 to support new construction. 

Under category M, medical facilities, we are asking for funding for 
the dental clinic and about one-third of the hospital facility. 

General Myers. Twenty-five-bed infirmary. 
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General Wasnpurne. Under category N, we are requesting a cold- 
storage and meat- cutting facility of 3,500 square feet. That concludes 
the authorization requested for Stead Air Force Base in the amount of 
$2,240,000. 

Senator Lone. Next is Travis. 

General Wasupourne. That is found page 112 of the book, page 25 
of the bill. We are asking for funding for authorization for five line 
items for Travis on a “zero” basis. Category C, communications 
building and a communications facility. Under category G we are 
requesting 1,000 additional spaces of airmen’s housing. 

Senator Lone. How much do you have authorized there already / 
How much do you have there and authorized / 

General Wasurourne. Available space at Travis at the present 
time are 4.738. However, about 13 or 14 hundred spaces there are 
T. O., tar-paper construction. 

Senator Lone. How many ¢ 

General Wasneournr. About 1,400 being programed for replace- 
ment. Ina previous program in 1952 we had added 5,000 spaces, so 
that the deficiency there at the present time is around 11 or 12 hundred 
spaces. Weare requesting the construction of 1,000 of those. 

General Timpertaker. They are construction-camp buildings, Sen- 
ator, off the base quite a little distance with no roads around it or 
anything else, and it is very poor. It is worse than tar paper, well- 
preserved tar-paper type. 

Senator Lone. Allright, what do you have next ? 

General Wasneournr. Under utilities, we are requesting $206,000 
to support this construction, and under land we are requesting $23,000 
for the purchase of land for troop housing on the north side of the 
base. 

Senator Lona. All right. 

General Wasupourne. The next base is Turner Air Force Base, page 
114 of the book, another “zero” base. 

Senator Lone. How much do you have in there ? 

General WasuBourne. $186,000 worth of line items are requested for 
inclusion on the “zero”-base arrangement. They include $12,000 under 
liquid-fuel storage for jet-fuel storage ; $26,000 for the communications 
building; a remote receiver and transmitter building under category C. 

Under utilities, we are requesting $18,000 to support new construc- 
tion, and under land we are requesting 60 acres for off-base communica- 
tions facilities, and under storage we are requesting 6,000 square feet 
for organizational supplies. 

Senator Lone. Why is it [off the record] instead of ordinary ware- 
housing cost ? 

General Wasnnournr. These are small buildings built in the local 
squadron areas and they don’t require the heavy framing that the 
warehouses do. 

Senator Lone. Why would it not cost less than the warehouse then ? 

General Wasnrourne. Well, sir, it is a building that requires bins 
and shelving and the usual interiors for use. 

Senator Lona. All right. 

General Wasnpourns. The next base is Tye Field at Abilene, Tex., 
on page 116 of the book and page 26 of the bill. 

This is a former World War II air base that is being reactivated for 
a strategic air command mission, two-wing station. 
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Under category A of airfield pavements we are requesting apron 
construction and” apron reinforcement in line items 1 and 2. 

Under line item 3, we are requesting construction of a new runway, 
modern criteria. 

Line item 4, taxi way to connect it up. 

Line item 5, a wash rack. 

Senator Lone. You do not feel that you could extend the old run- 
way ? 

General Wasupourne. We have investigated that most carefully, 
Senator. The two runways that exist at Tye Field are in good condi- 
tion for the caliber of construction put in there, but unfortunately 
neither one of them had the proper heading when you get out 6 or 8 
miles from the base. 

They run into the low hills that stick up there, and we find that we 

can’t get safe approaches unless we rotate the runway heading and 
put it in a slightly different direction. By doing that we are : able to 
build a completely safe jet-type instrument runway. 

Senator Lone. I see you have quite a bit of apron there. Why that 
much ? 

General Wasupourne. The existing apron at Tye Field was a very 
minor amount as compared to what we require. The existing apron 
is about 75,000 or 80,000 square yards, whereas we need about 700,000 
square yards, ; 

Senator Lone. You have that in at unit price. There is another 
place where it seems to me you should have a good subsurface, so 
that it should not cost as much as it costs other places. 

General WasHpourne. Yes, sir, I agree with you. I expect the bid 
there to be favorable, but again, as General Myers explained, this is a 
country-wide unit price we have here. 

Senator Lone. Of course, in that area it might be far less expensive 
than what you would estimate in other places. Abilene, that is toward 
the west of Texas. 

General WasHBourRNE. Yes, sir, west central Texas. 

Senator Lone. All right. 

General Wasusourne. Under “Liquid fuel storage” we are request- 
ing the 15 high-speed refueling hydrants, line items 6 and 7. 

‘Under line item 8 and line item 9 we are requesting half the re- 
quirement for aviation gas storage and jet fuel storage. 

Under category C, communic ations and navigation aids, we are re- 
questing air field lighting, communications building and the remote re- 
ceiver and transmitter. 

Senator Lone. You always put that receiver remote. I do find that 
difficult to understand. 

Colonel Ery. It must be remote because of the electrical interference 
around heavy constructions in metal buildings and even the larger air- 
planes, and they must be remote from each other. The minimum dis- 
tance that you can have without interference is 4,000 feet. Otherwise, 
you will get an actual interference between your transmission and re- 
ception. “You see, the -y are directional antennas rather than standard 
broadcast. 

Senator Lone. I see. 

General Wasnrourne. Under “Operational facilities,” we are re- 
questing crash and fire station and an operations and control tower. 
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Under “Maintenance facilities” we are requesting one of the two 
base maintenance hangars, and funding for 

Senator Lone. What is the price of that operations control tower ? 

General Wasupourne. Operations building and control tower com- 
bined here is estimated at $387,000. 

Senator Lone. All right. 

General Wasupourne. The armament-electronics shop is requested 
for one-half of the funding at the present time. 

Under category G, troop housing, we are requesting the construc- 
tion of 3,000 airmen’s spaces, and in line items 21 and 22, are facili- 
ties for the officers’ mess and bachelor officers’ quarters. 

Senator Lone. Do you have any airmen’s housing in there now? 

General Wasusourne. The airmen’s housing at Tye Field is the- 
ater of operations type construction and is in a completely, dilapidated 
state of repair; the city of Abilene has already twice advertised it for 
sale and salvage as having little or no value. 

Senator Lona. Is anyone living in it? 

General WastBourne. No, sir; there is no one living in it. There 
are a few National Guard activities and minor things of that sort 
in the best of the buildings over on the cantonment side at the present 
time. ; 

Under category I, administrative and community facilities, we are 
requesting a 300-seat chapel and a 35,000-square-foot wing head- 
quarters building. That will be the main administrative center of 
the station. 

Under “Utilities,” we are requesting the standard items of apron 
grid duct and electrical distribution for the apron. 

Under line item 30, base road construction, $250,000. 

Under line item 31 is a sewage collecting system. 

Senator Lone. We want to know the same thing about those roads 
that we have asked about the others. We want that statement on all 
the roads. | Information is in the appendix. | 

General Wasnpourne. Under line item 33, the water-distribution 
system is requested for funding in the amount of $600,000. 

Senator Lone. That is another one where perhaps you ought to 
take a look at the utilities, because you have water-distribution system, 
water-treatment plant, sewer-collection system, electric-distribution 
system. 

General WasneourNne. That is only for the apron, Mr. Chairman. 

Senator Lona. Electric-distribution system solely for the apron ? 

General Wasnupourne. That is correct. We will check that figure, 
but I believe from looking at it, the utilities item is definitely on the 
residual percentage basis. 

Senator Lone. With the water distribution, it would not ordinarily 
be for just the apron, would it ¢ 

General Wasinpourne. No, sir, that is for the new cantonment. 

Senator Lone. All right. Well, let’s complete this base. 

General WasHpourne. Category K is 60 acres for the off-base com- 
munications facilities land. 

Under M, medical facilities, we are requesting the dental clinic and 
the hospital. 

Senator Lone. How many? 

Colonel Ery. Sixteen. 
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General WastBourNne. Sixteen chairs in the dental clinic. 

Colonel Evy. A 150-bed hospital. 

General Wasnpnourne. Under “Storage facilities” we are request- 
ing the base warehousing, 100,000 square feet, and under “Shops,” 
the vehicle maintenance shops for 25,000 square feet. That completes 
Tye Field in the amount of $32,273,000, 

(Short recess. ) 

Senator Lone. All right, where were we? 

General Wasurnourne. The next base is Walker Air Force Base, on 
p age 119 of the book and page 26 of the bill. Walker is an operating 

ase, and these facilities are required to bring it up to standards. 

In category A, we are requesting airfield pavements primarily for 

a | off the record | squadron that goes in there is this year’s program. 

Under line item 5 we are requesting authority to widen the basic 
runway of the base in the amount of $1,667,000. 

Under “Electric fuel storage,” we are requesting three refueling 
hydrants, 50,000 gallons for jet-fuel storage and 80,000 gallons of lube- 
oll storage. 

Under category C, apron lighting, 105,000 square yards. 

Under category D, we are requesting the alert hangar for the air- 
defense unit and harmonization range. 

Senator Lone. What is a harmonization range? 

General Wasnnournr. A harmonization range is a combination of 
facilities. Actually it is a platform of paving on which an airplane 
sits while you calibrate the bombing and navigation system, the lenses 
and prisms of the navigation and fire-control systems. It is a com- 
plex operation, comparable to what we used to call swinging the com- 
pass When days were simpler. 

Senator Lone. I think I can understand what swinging a com- 
MISS 1S. 

General Wasupourne. Well, of course, the modern aircraft—— 

Senator Long. Harmonization is the next step beyond that, or a 
far step beyond that. 

General Wasnpourne. Yes, sir. This is for the navigational and 
fire-control systems within this type of airplane. 

Senator Lone. Is that part of that system whereby you check one 
electronics device by reference to another one ? 

Colonel Envy. That is correct, remote-control systems. 

Senator Lone. Try to get it down to where the layman might under- 
stand it. If you show it high, why you would adjust your sight so 
that you would tend to shoot a little bit lower? Nowadays you have 
all these electronic aiming devices and all that, and you have to have 
a certain type range set-up that enables you to see if everything works 
together the way it should. 

General WasHBpourNeE. Yes, sir; that is correct. 

Senator Lone. How much does that cost ? 

General Wasurourne. That is programed here for $31,000 

Category E, we are requesting the arm and electronics shop, 30,500 
square feet, and under category O, we are requesting—excuse me, that 
has been deferred. 

That completes the requirements for Walker Air Force Base for 

3.271.000. 

Senator Lone. What is the present width of that runway ? 

General Wasnpourne. We have that figure right here. It is 200 
feet. 
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Senator Lone. And how much do you propose to widen it / 

General WasHnourne. Up to 300 feet. 

Senator Lone. Doesn’t that seem like an item that might be de- 
ferred for a while? You can operate on 200 feet, can’t you? 

General Wasnupournre. We have a requirement ‘of 300 feet for the 
heavy bomber. 

Senator Lone. What is the width between wheels of the heavy 
bomber # 

General Wasnpsournr. The width between wheels of a heavy 
bomber / 

General Myers. Forty-eight feet, sir. 

Senator Lone. And what is your spread from wing tip to wing tip 
on your heavy bombers ? 

General Myers. ‘Two hundred thirty. 

Senator Lone. Well, there is no doubt that you could land on 200 
feet, isthere? It might be a little more difficult. 

General Wasteournr. Well, actually the landing is possibly more 
delicate as far as the width of the paving is concerned than the take- 
off run. Ona landing, when you touch down you are at a much more 
hazardous speed with relation to the space you have than when you 
begin your take-off run and accelerate and get your lift. 

On a 200-foot runway, the wing tips extend out and the outboard 
engines on these heavy bombers are almost touching the edge of the 
runway, and it is a fairly hazardous operation. We feel like the in- 
vestment of an extra amount of money to widen the pavement to 
300 feet is an operational requirement. 

Senator Long. Are you doing this on all these runways that take 
etre of your medium bombers ? 

General Wasunourne. When we convert a medium station to a 
heavy station to fly the B-36 or the larger 10-engine airplanes, we 
expect to put on the additional width as standard requirement. 

Senator Lone. What is the next item ¢ 

General Wasurourne. That concludes Walker. 

The next base is Westover Field, Westover Air Force Base, Mass., 
page 122 of the book and page 26 of the bill. Westover is a presently 
active Air Force station. 

This program changes the mission of it from a Military Air Trans- 
port base to the Strategic Air Command. 

Senator Lone. And 6ne air-rescue squadron. 

General Wasupourne. Those presently operate with B—17’s, modi- 
fied, and some PBY models like the Navy uses, and I believe that they 
have at least two other kinds, depending upon the special use they 
expect to have in a particular area. 

Under category A, we are requesting nine items of airfield pave- 
ment, ond those are for the purpose of converting the present paving 
pattern at Westover to heavier operations. 

The first item is strengthening the apron, the second item is to build 
some 97,000 square y ards of new maintenance apron. 

Item No. 3 is the operational hardstands for the parking. 

Item 4 is 350,000 square yards for a new runway. 

Item 5 is new taxiw: ay to connect it up; item 6 is the overlay of ex- 
isting taxiways on the ‘base: and item 7 is—that is the Air Defense 
taxiway on the station. 


23564—52——20 














302 MILITARY AND NAVAL CONSTRUCTION 


Line item 8 is the warm-up pad, and line item 9 is the wash rack. 

Under “Communications and Navigational Aids” we have antenna 
farm in a lump sum of $150,000. 

Senator Lone. That is a completely new runway? That is going 
to be your main runway / 

General Wasupourne. Yes, sir; that is the instrument runway for 
Westover. 

Line item 11 is airfield lighting, $672,000 in a lump sum. That 
provides for the runway, the taxiways, and the apron. 

Line item 12 is an airfield lighting, $15,000; 13 and 14 are the re- 
ceiver and transmitter buildings. 

Under category D, we request an alert hangar for the interceptor 
squadron and relocate an alert hangar for the sum of $50,000, 

Senator Lone. Why are you relocating it ? 

General WasHpourNne. To make the air defense unit alert hangar 
available and suitable to the new runway, we have to bring it out and 
forward from its present location to fit the new runway pattern. 

At the present time the alert hangar is built to sortie on to the 
existing runway. When we change the runway pattern and build a 
new runway, we have to build the alert hangar out and forward to 
where they can get on the runway quickly as explained by General 
T imberl: ake at yesterday’ s hearing. 

Senator Lone. How far will you move that? 

General Wasueourne. It will bring it forward about 1,500 feet, 
from the end of the old runway to the end of the new. 

Senator Lone. What is the next item? Let us see what has been 
deferred here. 

General WasHBourNnre. Control tower, the crash and fire station, 
and squadron operations buildings are deferred. We request author- 
ization for a readiness hangar for the air defense and a lump sum of 
$25,000 for a shooting-in-butt. 

Senator Lona. In this instance your control tower is $60,000. There 
does not seem to be any pattern of uniformity on those control towers 
that I can detect. 

General WasHsourNnr. Perhaps not as much, Mr. Chairman, on ac- 
count of the fact that where we can, we rebuild and put a control 
tower on an existing structure or whatever appears to be appropriate 
in the individual ease. 

Senator Lone. As far as I can see, they tend-to run from about $40,- 
000 up to $104,000, 

General TratpertaKe. Mr. Ch: airman, I think General Washbourne 
brought out yesterday that they do have to be tailored for each base 
because of the terrain difficulties and obstructions that are in the way. 

For instance, at West Point they have one right up on top of a hill 
in the middle of the runway system, and I don't believe it is over 12 
feet high, because it is up at the highest point of land around and you 
can see everything from this little hill in there in the intersection of 
the runway system up there, but another place it would be altogether 
different. 

Senator Lone. Of course, 60 feet elevation is 60 feet elevation and 
given two control towers of the same height, it seems they should cost 
the same. ' 

General Myers. Generally, it should. At Andrews we have a tower 
nearly a hundred feet high which had to be put out in the middle 
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of the field. As I remember it, that was around $200,000. That has 
been completed recently. 

Senator Lone. All right, then, the next item. 

General WAsHpourne. Category E, aircraft maintenance facilities, 
we request funding for 15 of the 26 all-purpose maintenance docks. 

Under category J, utilities, we are requesting funding for electrical 
distribution in two line items, 25 and 26, and are requesting in line 
item 27 an increase of 2,000 kilowatts in the electrical substation 
capacity of the base. 

Line item 28 is for gas distribution mains; line item 29 is for a 
5,000 horsepower central heating plant. Line item 30 is for steam 
distribution maintenance. Line item 31 is for roads. 

Senator Lone. Is this a new base here? 

General WasHpourne. No, sir, it is not a new base. 

Senator Lone. What kind of heating are they using now? 

General WasHnourne. We have a central heating plant there. The 
present heating plant is a coal-fired steam plant and this is to provide 
an addition of 1.000 horsepower to its capacity. 

Senator Long. Same kind of plant? 

General Wasupourne. Enlarging and existing plant. Line item 
31 is for 

Senator Lone. What is the horsepower of the existing plant? 

Colonel Ety. The existing plant is 4,000 horsepower. 

Senator Lona. Do you have that ? 

Colonel Evy. The existing plant of 1,000 horsepower is to be in- 
creased by 1,000 and apparently that is an error in there. 

Senator Lone. That item should be cleared up because there is a 
conflict between the sheets. 

General Wasupourne. 5,000 horsepower. 

Colonel Ety. That is going to have to be cleared up. 

General WasupourNne. Under line item 31 we have “roads” in the 
amount of $798,000, a railroad spur in the amount of—rather it is 
for 1.6 miles and that is deferred in its entirety. The sewer system 
and the water distribution system requested in line items 33 and 34—— 

Senator Long. In that case you do not have the over-all item of 
utilities. 

General WasHpourne. No, sir, not listed here as a percentage item. 

Under category K, land, we request the purchase of 60 acres of 
land off base for the communications facilities, and in line item 36 
it is the acquisition of 584 acres of land for several purposes. 

A part of it is for the instrument runways extensions for the 
shoulder, for airfield lighting, for twe antenna farms, for airmen’s 
family houses, and clearances at the ammunition storage area at the 
southeast corner of the station. 

Senator Lone. That is a good cost for that land, is it not? That is 
high-priced land. 

General WasHpourne. It is within the suburban area of Chicopee 
Falls, and I think that is a fair price for land in that area. 

Category N, storage facilities, we are requesting eight igloos for the 
air defense unit and 100,000 square feet of base warehousing. 

That completes the requirements at Westover of $24,334,000. 

General Timpertake. Could I go off the record ¢ 

Senator Lone. Off the record. 

(Discussion was continued off the record.) 
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General Wasurourne. That includes 1.000 horsepower increase in 
existing plant and a new plant of 4,000 horsepower to take care of 
the new construction. 

Senator Lone. What is this “various ZI”? 

General WasHrourne. That is a deferred item with respect to the 
utilities for communications on the bases listed here. Colonel Ely 
mentiond this morning that this item would appear in which we 
provide a standard lump sum to provide utilities and access for the 
communication facilities off base at the SAC stations. 

These items are all deferred. 

Senator Lone. Is this next item deferred / 

General Wasupournr. The next item, training facilities for OQ 
gunnery ranges, is likewise deferred. That completes the rundown 
of the Strategic Air Command bases within the United States. 

Senator Lone. What do we take next / 

General Timeertake. Colonel McBride and Colonel Kelly, sir. 
Colonel McBride is from the Air Defense Command, Director of 
Operations, and Colonel Kelly is Director of Installations for the 
Air Defense Command. 

Senator Lone. I think I will call about a 15-minute recess. 

(A brief recess was taken. ) 


STATEMENT OF COL. H. K. KELLY, DIRECTOR OF INSTALLATIONS, 
AIR DEFENSE COMMAND, AND COL. ROBERT C. McBRIDE, ASSIST- 
ANT TO THE CHIEF OF STAFF, AIR DEFENSE COMMAND 


Senator Lone. Proceed. 

Colonel Ketiy. Our first is Burlington, Vt. 

Senator Lone. Before we get on that Burlington base, what is this 
base in New Jersey where there seems to be some opposition to a 
land acquisition ¢ 

General TimperLtake. That is MeGuire. 

Senator Lona. Have we covered that already ? 

Mr. Gatusia. That was authorized in the bill last year. 

Senator Long. Is any money in this bill for McGuire? 

Genera] TrmperLaKke. It is a “zero” base. It will come along later, 
but there is nothing in the bill, sir. It is not mentioned in the bill, 
but this is land acquisition from last year that we had the authority 
but due to the rules Mr. Vinson had introduced, it comes to the two 
committees, the acquisition of that land is pending and there are a 
few farmers up there that are objecting. 

Senator Lone. There is someone objecting up there, and they want 
to be heard, and I am not disposed to go into these things if I can 
avoid them, where they have been heard one, two, and three times 
already. Has there been any hear! ing on acquisition of that land yet / 

General Trimprrtake. No, sir: there has been no hearing. It has 
been cleared by the House committee, and it is before—— 

Senator Lone. Were the local people there heard in opposition 
before the House committee ? 

General TimperLakr. No, sir: they did not express any opposition 
at that time. 

Senator Lone. They are ready to express some now. 

General TimperiaKke. I understand it is quite a political issue in 
New Jersey. 
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Senator Lone. Somebody is objecting now, so we will have to heat 
that. 

Colonel Ketiy. We are asking for authorization and an appropria- 
tion for five items at Burlington. 

Senator Lona. Air defense unit / 

Colonel Ketiy. Yes, sir: for an air defense unit. The first item 
is operational facilities, category D, base operations building, and a 
parachute repair building. 

Under item J we are asking for 

Senator Lone. You do not have facilities there that can be used for 
parac hute repair at the present time ¢ 

Colonel Ketiy. No, sir. At Burlington we are using some facili- 
ties the National Guard has and we are going to have to return those. 

Senator Lone. How much parking apron do you have ane now ? 

Colonel Ketiy. Again we are using some apron of the National 
Guard. Forty-four thousand square y yards there and we have to turn 
that back to the National Guard and we are asking for 2.000 square 
yards additional. We are not asking for any appropriations, just 
authorization, 

Senator Lone. You are asking for an additional parking apron as 
a zero item ¢ 

Colonel Ketiy. That is in the first supplemental we are asking for 
that. 

Senator Lona. I see. 

Are all these zero items? 

Colonel Ketiy. No, sir. 

Senator Lone. You are asking for the authorization now? 

Colonel Kretiy. Yes, for the five items. 

Senator Lone. All right. 

Colonel Ketiy. Under the category J we are asking for an 
emergency electrical generating plant to provide electric power to 
our navigational aids, our taxiway lighting, and things of that sort, 
also utilities for the construction items and ammunition-storage 
facilities. 

Our next base is Duluth, Minn., for an air defense unit. 

We were asking for authorization and appropriation for hazard 
removal and a radar facility, the radar facility being radar storm 
detection. 

Under operational facilities we were asking for a base operations 
building and a parachute repair shop. 

Senator Lone. What type buildings do you have there already ? 

Mr. McBrine. None. We have been using National Guard facili- 
ties and they are going to be returned to them. 

Senator Lone. The National Guard will continue to use the 
Duluth base ¢ 

Colonel McBripr. Yes, sir. 

Senator Lone. All right. 

Colonel Ketity. We are asking under category I for headquarters 
building, base headquarters building, which houses the normal base 
headquarters, purchasing, and contracting. 

Senator Lone. That is the recreational facilities / 

Colonel Keiiy. Recreational facilities, that is a large building 
that will be used as the chapel, as a theater, and as a small gymnasium, 
The utilities, a lump-sum item for the construction. ; 
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Senator Lone. What would be your strength at Duluth? 

Colonel Ketty. One hundred and forty-eight officers and 759 
airmen. 

Senator Lone. How many airmen ¢ 

Colonel Keitiy. Seven hundred and eighty-nine. 

Senator Lone. Doesn’t that seem to be a pretty high figure for 
recreational facilities for that number of airmen ¢ 

Colonel Ketiy. Sir, it is a combination of functions that go on the 
base. In other words, you need a chapel, the chaplain will have 
some kind of a small office in the building, they have a theater. In 
other words, it is a joint-use building for that purpose. 

Senator Lona. I like to see you build chapels on these bases, but 
it seems to me at the present time we have to try to put a priority 
on this sort of thing, we have to put a priority on the sort of things 
we can afford to have and what we need, and it is my theory as 
a member of the Armed Services Committee that everything that 
adds to our fighting ability comes first. If we had to choose between 
them, it would seem to me that is one item we could perhaps defer 
for a while and get sometime later on. 

This base is 64% miles from Duluth, and I am sure there are churches 
for all denominations in Duluth. I raised the same point with re- 
gard to the Monroe base, if you heard this testimony with regard to 
the Strategic Air Command, that we have churches there, and I 
think very nice churches for all denominations. It seems as though 
we could postpone some of those things for the time being and I 
notice that seems to be the judgment of the Bureau of the Budget, 
too, and whoever has attempted to pare down this program the 
best they could, because in many instances the chapels were deleted 
more than any other item, and it is not that we are not God-fearing 
people and want everybody to go to church, it is just that we feel 
those are the things that probably do not contribute to our fighting 
capacity most at the moment, and if we had to reduce some place, 
that is one place where we might reduce without injuring your 
operational facilities. 

Colonel McBring. That is true, but in the Air Defense Command 
we have one problem that is pretty different from any of the other 
commands. We have to stand on a 24-hour alert. Somebody has 
to be down there with our airplanes ready to go to the fight on a 
24-hour basis. 

That means now, I do not mean in the future or that some day we 
will get a warning and then go on the 24-hour alert. Every day they 
are sitting there ready to go, together with the armorers, and others 
to back them up. 

Our airmen’s life is much more postbound than just a standard 
airman’s existence. 

Senator Lone. I can recall when we used to have our picture shows 
and hold church services, too, in aircraft hangars. 

Colonel McBrive. That is true. 

Senator Lone. What is the next item? 

Colonel Ketiy. The next item is utilities, sir, for the above, a 
lump-sum item. We are asking under category N, warehousing, 
20,000 square feet, and three ordnance-stor: ge igloos combined for 
storage of ammunition. 
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Senator Lone. Why do you feel that you need that many ordnance 
igloos there? 

Colonel Ketiy. Sir, we actually need more than that. This is just 
part of our requirement and we will come in for four next year. 

As Colonel McBride has said, we have to be on a war footing every 
day. In other words, our ammunition has to be there re ady to go 
and part of our aircraft are actually loaded all sitting there ready ‘to 
go all the time. 

Senator Lone. You feel that you need more ready ammunition at 
these bases for that reason ? 

Colonel Ketiy. Yes, sir. 

Senator Lone. Of course, these two igloos at this cost that makes 
a pretty big one, does it not? 

Colonel Krity. I would like to explain to you, if I may, what we 
had in mind when we put these in at this amount. 

We had in mind going underground with them because we wanted 
to get some as close as ‘possible to our operating facilities. We are 
now studying the problem to see if we cannot knock down the large 
costs. We realize it is a large cost. We intend to try to put one of 
these underground just as ¢ ‘lose to our readiness apron as we possibly 
can and the rest of them above ground if we can do it cheaper. Now 
the trouble with the ammunition storage and the reason that it runs 
so expensive is that it requires a tremendous area around it for safety 
clearance and it is a matter of economics of balancing the cost of land 
and the cost of running roads out to it to putting it underground. 

Senator Lone. These costs include the land ? 

Colonel Ketiy. ‘These costs were made up on the basis of putting 
it underground. We are going to study it to see if we can come up 
cheaper putting one underground right by where we are going to 
refuel and the rest above eround if it is cheaper to do so. 

Senator Lone. All right. 

What is the next / 

Colonel Kriiy. The next base is a zero base. That request for land 
acquisition of 11 acres, it is to cover land which is now leased that 
we intend to buy for construction which we had authorized in 1952. 

Senator Lone. Comparatively valuable land. 

Colonel McBrive. Yes; right in the middle of Colorado Springs. 

Colonel Ketiy. That land was leased along with activation of the 
base. 

Senator Lone. There is the type of item that I was mentioning. I 
notice that there you deferred your administrative, community, and 
chapel building. 

Colonel Ketny. Yes, sir. 

Senator Lone. My guess is that the men will find some way to carry 
on functions of the officers’ club on the base. They will find a way to 
do without it until we can get around to providing these things. I 
think in the long run for a permanent base you should have an officers’ 
club and you should have a chapel and you should have these other 
community facilities, but I think in the short run we should try to 
figure what we need and provide that for the moment and give priority 
to things that contribute most directly to the fighting ability of the 
Air Force. 

All right, the next is Geiger. 








308 MILITARY AND NAVAL CONSTRUCTION 


Colonel Keixiy. This is another air defense unit. We are asking 
for parachute and dinghy building under operational facilities under 
category E. 

We are asking for a maintenance shop to be put on as a lean-to 
to a hangar we have there, utilities for the above, and ordnance 
storage. 

Here we have four igloos. 

Colonel McBripr. As Colonel Kelly said earlier, that requirement 
will go out. 

Senator Lone. How much per igloo is that? 

Colonel Ketity. That is three igoos; I am sorry. 

The next base is Grandview. We intend to have an air defense unit 
there. 

Senator Lone. Off the record. 

(Discussion was continued off the record.) 

Colonel Ketiy. Grandview is a zero authorization and a zero fund- 
ing base. 

General Timpertake. It need not appear in the record. Grand- 
view need not appear in the record because we are not asking for any 
of the items on the zero base. 

Senator Long. None of these items you are asking for? 

Colonel Ketzy. No, sir. 

Senator Lone. That is looking to the future. 

Colonel Ketiy. Our next base is Greater Pittsburgh, one air defense 
unit. 

We are asking for authorization and funding of 13,500 square yards 
of apron for refueling purposes. 

Senator Lone. Would the runway at this Greater Pittsburgh base 
be strong enough to carry your strategic bombers? 

General Myers. No, sir. 

Colonel McBripr. They are designed for our fighters. 

Colonel Ketiy. That is light pavement, just for fighters. We were 
asking for a parachute and dinghy shop here under category D, opera- 
tional facilities, and again a recreational building. 

Senator Lone. Why do you have the dinghy part of the shop there 
at Greater Pittsburgh? 

Colonel McBrinr. That is just the name the building. 

Colonel Ketiy. Actually, the dinghy part of it is more or less just 
a little sewing room, and the sewing room is required for your para- 
chutes, too, so it is in effect a parachute building. 

Senator Lone. Does the word “dinghy” mean the same thing in the 
Air Force as it does in the Navy ? 

General TrmBer.Lake. Yes. 

Senator Lone. In the Navy it is a small boat. 

Colonel McBrivr. For us it is a little one-man dinghy; it is an 
inflatable one-man life raft that you wear underneath your seat 
between you and the parachute. 

Senator Lone. Something to keep you afloat in the event you fall 
into the water / 

Colonel McBripr. Yes, sir. 

Colonel Keriy. Under “Utilities” we have a sewage collection sys- 
tem now going into the septic tank. Water distribution, additional 
water tank and utilities for above items. 

Senator Lone. What do you do for water at the present time? 
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Colonel Ketiy. We have a 75,000-gallon tank there now. Rather, 
we have 40,000 gallons capacity there now and we need 75,000 gallons 
for fire protection, and so forth. 

We are putting up one other tank of 35,000 gallons. We have land 
acquisition of 1214 acres at a very high unit price. Actually it is 
built up area which, in effect is much the same as building lots. We 
are confined by the topography of Greater Pittsburgh and our whole 
area comes out in the shape of a pie. 

The land that we want is bringing that pie shape on back to the road 
and it has been sold as lots and that is the reason the unit price is so 
high. 

Senator Lona. Is that necessary to put your facilities on or is that 
for clearance / 

Colonel Keiiy. It is necessary to put facilities on. We have a very 
limited area there. As you know, Greater Pittsburgh is quite an active 
wirport. 

Colonel McBrivr. Quite essential from the air defense point of view. 

Senator Lone. What kind of facilities would you anticipate putting 
on the location ¢ 

Colonel Ketiy. We have aviation gas bulk storage, jet fuel bulk 
storage, wash rack, apron exte1 nsion, car parking, recreational build- 
ing, post office, and bank, officers’ mess and some roads. 

The high price is actually in 314 of the acres. 

Senator Lone. That is a high price. 

Colonel Kenry. It certainly is. We are certainly not liking it. 

Senator Lone. You do not think that you can expand w ithout taking 
up those additional 3 acres? We would not question the other acres. 

Colonel Ketty. Certainly, we have gone over the whole installation. 

The installation is right in one spot and to move those things off some 
other place would mean roads to it, and things of that sort. 

We know we are paying an outrageous price for the land, but we 
think that it is cheaper to do it that way than to try to locate them 
elsewhere. 

Senator Lone. Let’s take the next item. 

Colonel Keiiy. The next item is our storage facilities of three igloos 
and warehousing, 40,000 square feet. 

Senator Lone. Do you have any ammunition storage space there at 
the present time ‘ 

Colonel Ketiy. No, sir. 

Colonel McBripe. You understand the difference, what we are 
changing to and from? 

We have had guns mostly and now we are changing to such things 
as rockets and the other weapons mentioned a while ago. That is 
why our requirements are accelerated. 

Senator Lone. That is a rocket? 

Colonel Keniy. Yes, sir. 

Senator Lone. Your warehousing is $8.40 per square foot 

Colonel Ketiy. Yes, sir. 

Senator Lona. It is my Judgment and T believe the judgment of 


this committee that we are getting warehousing cheaper than that. 


As a matter of fact, bids are coming in on warehousing up to that 
type of classification at $7 59, 

Colonel Ketiy. This is a standard figure which the Air Foree has 
used as an average and that is the reason we have used it. 
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Senator Lone. All right. Hamilton Base. 

Colonel Ketty. At Hamilton we have listed here the units which 
are going in, since some of them are classified, I prefer not to mention 
them if that is all right with you. 

Senator Lona. All right. 

Colonel Ketiy. On the first item under “Air field pavements” we 
are requesting a widening of a runway. We have one runway on 
that field which is now being used, 6,200 feet of it is 600 feet wide, 
narrowing down to 400 feet. There was an extension put on there 
some years ago of 150 feet and it comes down like this and comes in 
and goes on out. 

May we go off the record ? 

Senator Lone. Off the record. 

(Discussion continued off the record.) 

Colonel Ketxy. I would like to take the communications and avia- 
tion aids together. It covers actually two items, receiver and trans- 
mitter buildings, with foundations for each. That area at Hamilton 
we are putting in is all filled from the sea. 

It is a very precarious foundation situation. 

Senator Lone. What sort of foundation do you propose to put in 
there ? 

Colonel Ketiy. I do not know yet. We may have to go to piles. 
Both those buildings have equipment in that vibrates and v vibrating i in 
that kind of a soil is just going to settle unless we provide for it ahead 
of time. 

Senator Lone. I see your troops item there has been deferred. 

Colonel Keity. Yes, sir, the only other items we are asking for is 
utilities out to our transmitter and receiver buildings. 

Senator Lone. The next base is Houma in Louisiana and we are 
going to go into that next. 

Colonel Keuiy. We are going to do some gunnery there. The ma- 
jority of this base we intend to fix up by rehabilitation. 

Senator Lona. It was used for blimps during World War II. 

Colonel Kreitiy. We need to extend one runway, the north-south 
runway, by 3,900 feet. We intend to extend it and provide a taxi- 
way of 7,200 feet and seal the existing runway where we are not ex- 
tending it and also the existing taxiway. 

Senator Lone. There has not been much done as far as the main- 
tenance is concerned on that base, is that right ? 

Colonel Ketiy. No, sir. 

There were facilities existing that could be used. We are using 
them and rehabilitating them. 

We were asking for very few new items. We are asking for re- 
habilitation of our mobilization gas, rehabilitation of our fueling 
system, aviation gas and distribution system of 75,000 gallons new. 

Senator Lone. How much capacity do you have in your fuel system 
there ? 

Colonel Ketiy. Sir, I have not been to this base and I am at a 
loss to say. 

General Myers. Are you looking for the facilities there? 

Colonel Ketty. Yes, sir. How much aviation gas? 

General Myers. Fuel system jet is six tanks, 300,000 gallons usable. 

Colonel Ketiy. No aviation gas? We intend to use all this for 
jets? 
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General Myers. 20,000 gallons of motor gas, 300,000 gallons of fuel 
storage to be used for the jet system. That is the rundown. 

Colonel Ketiy. This 75,000 gallons, Mr. Chairman, is for aviation 
gas. The existing facilities that are there we are going to use for 
Jets. 

We are asking for high intensity runway lighting and taxiway 
lighting on runway and taxiway. There is none existing now. 

Senator Lone. How much strengthening are you asking for the 
runway / 

Not much / 

Colonel Kexiy. Just resealing it. 

Senator Lone. That is good fortune that it is in sha upe where you 
could do that. You could not use that for medium or heav y bombers 

Colonel Ketiy. Not without strengthening it. We have an item 
for hazard removal which is removing trees, underbrush, from the end 
of that that we expect to extend. 

Senator Lone. For hazard removal / 

Colonel Kretxiy. Yes, sir, and also relocating of a drainage ditch. 
We are extending the runway 3,900 feet. 

Senator Lone. Maybe hazard removal is filling up a ditch because 
there are no trees within 5 miles of that base, I do not believe, or 
houses, either. 

L thought you had maneuvered the city of Houma into acquiring 
the land for you. 

General Myers. That is Navy-owned land, sir, 1,535 acres Navy- 
owned. 

Senator Lona. | think the city of Houma promised you they would 
acquire a tract of land. I hada resolution where they said they would 
acquire some. 

Perhaps I am talking out of school. 

Colonel Ketry. I did not know about that, si 

Senator Lone. All right. 

Colonel Ketiy. We have rehabilitation of communication building 
and communication facility. 

Senator Lone. In other words, you are doing a lot of rehabilitating 
down there and using what you can. 

Colonel Ketty. The majority of this base is rehabilitating. 

Senator Lone. Rehabilitating the communication building, reha- 
bilitating the community facilities building. There are some nice 
buildings down there if you can get them back in shape. 

Colonel Kenny. Under category D, operations building, with con- 
troltower. We are asking for authorization and funding. 

Senator Lone. Did they not have a building down there that they 
were using as an operations building ? 

Colonel Ketty. No, sir. 

Senator Lone. That the Navy used? 

General Myers. The survey we made, sir does not indicate a con- 
trol tower that is usable. 

Colonel Ketiy. No facilities from the survey that was made usable 
for either control tower or the operations. 

We are also asking for a four-stall fire and crash station, both for 
structural fire fighting and crash fire fighting and rehabilitation for a 
parachute building. 
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We require a new maintenance hanger of 34.220 square feet which 
we are asking be funded. 

Barracks and BOQ and messes, family housing we are asking to 
rehabilitate two of them. 

Senator Lone. Only to put them in shape / 

Colonel Keniy. Yes, sir. 

Rehabilitation of the headquarters building, we are asking for a nes 
recreation building, 7,000 square foot building. 

General, do you want to speak on that / 

General Timpertake. Yes, sir; Iam afraid that the chairman has 
not got the right idea, that it has not been fully explained to him 
what this recreation building is. It has been explained as a combi- 
nation theater, chapel, and recreation building. 

I think what is essential for us to know is that these air-defense 
squadrons are either on the alert or in readiness, one-half of the total 
squadron all the time. The rest of the squadron are on stand-by. 

That means they can go home, be called on the telephone. So on 
this base you have half of your people, one-sixth of them on alert 
and one-third of them in readiness. 

That means if they have something hke that. they can go to the 
movie if the movie is on and they can do down and shoot pool, and 
it is a normal thing in fighter bases in this country and in England 
and everywhere else to have this kind of facility to hold these men 
occupied when they are waiting around. 

General Vandenberg is very strong for these particular facilities, 
and it results from a trip he made to our air defense centers last year. 

I just wanted you to appreciate that. sir, because I am afraid from 
the tenor of your talk a minute ago 

Senator Lone. Then let me tell vou why I am not too strong on 
recreational community facilities. All through this book vou have 
been giving us testimony on items that were deferred because you felt 
that we could not have everything we needed, a 7 of things you could 
not have for now and it looked like you might be able to do without 
some of these things for the moment. 

Now, based on your own judgment, just going through here, item 
after item, the Air Force has deferred their recreational and com- 
munity buildings. They are asking for some, but they are deferring 
others. 

Now, this base is at Houma, La., a nice little community. There 
are a lot of French-speaking people around there, but practically 
everybody speaks English down there now. There are a lot of recrea- 
tional facilities in that town, you are close to the town, and you are 
only 40 miles away from New Orleans. 

It is one of the best liberty towns in America. TI do not think that 
those fellows, if they have a chance to be off duty, 1 do not think that 
they are going to spend too much time in your recreational facilities. 

General TimprerLake. Only half of them will be off duty. The rest 
are confined to the base. We have deferred recreational facilities 
generally in this program, but this is intimately enens with the 
type of work these people have to do, and I mention it because it is 
every one of these bases generally through here where sacee dloes 
not exist of that sort, so when we talk about the first one we are t: alking 
about all these air defense bases, and I wanted to be sure it was a 
general policy you were covering rather than one individual station. 
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Senator Lone. Yes. 

Colonel Ketuiy. Sir, I might mention on that one of our big jobs 
is rounding up people in case of an emergency when they are off base 
and it is naturally quite a problem when the “y are scattered. We would 
like to keep as many as possible on base. We are going to rehabilitate 
the guardhouse. 

Rehabilitation of the post exchange building, rehabilitation of the 
air installation administrative building. 

Senator Lone. Those are cheaper than building new ones ? 

Colonel Keiiy. Yes, sir. 

Senator Lone. What is the over-all cost of the base / 

Colonel Ketry. $3,000,000. 

Senator Lone. I would be curious to have an idea as to what it would 
cost to build a new base by comparison. 

General Myrrs. It would cost about $15,000,000 or thereabouts. 
Senator Lone. Not just because it is in my State, but I would s: 
based on what you are doing there, the Air Force should be same 
ulated. You did not have the base, you found the Navy had it, it 
was a facility that could be used, the Navy did not need it, the Air 
Force moved in and instead of building a new base, new buildings, 
they found a way to use those things and saved the taxpayers about 

$12,000,000 for that type of facility. 

If we had more opportunity for that type of savings, we would have 
a much better situation to present to the public. It is unfortunate that 
is not the case all over the country. It does prove in some ways, 
though, you do not always waste money when you build these bases. 

General Timpertake. There are three bases we have from the Navy. 

Clinton we went through yesterday. It was a naval air station. 
Later on in the Tactical Air Command section we wili come to Bunker 
Hill, which is a naval air station, which we have only temporary tenure 
in. 

We have them for M plus 8 months in which time the decision will 
be made which has paramount interest, whether we stay on or have to 
get out. 

Senator Lone. A great portion of the savings by taking this field is 
based on the housing that was already on that base. Here you are 
rehabilitating buildings where if the building had not been there at 
all, it would have cost $20,000 or $25,000 to put up a similar building. 

Colonel Ketiy. It might cost more. 

Senator Lone. You have several other items here. 

Colonel Ketiy. Yes, sir, we had to put some new utilities in and we 
will rehabilitate the remaining utilities. We are acquiring 150 acres 
of land for the runway extension. We are going to rehabilitate the 
existing dispensary, the existing warehouse, air installation storage 
and shops. 

There is no cold-storage plant there and we are going to need a small 
one of 1,500 square feet. 

Senator Lone. You might find there is a lot of cold storage avail- 
able in that area. I do not know whether you would find it practical 
to use commercial storage, but you might find a lot of it in that area 
That is a shrimp-fis hing ¢ community, and there are a lot of cold-stor age 
facilities there. It might be it would be cheaper to have your own 
over a period of time. 
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Colonel Ketiy. We are asking for the rehabilitation of an automo- 
tive maintenance shop and reroof the existing buildings, a total for 
the base of $3,000,000, 

Senator Lone. Very well. Let us go to the next item. 

Colonel Ketiy. Our next place is Kinross Air Force Base in Michi- 
gan near Sault Sainte Marie. 

Senator Lone. How many miles from Sault Sainte Marie? 

Colonel Ketxiy. 16.8 The first item we were asking for authoriza- 
tion and funding on is fuel-oil storage, 75,000 gallons for heating oil. 

In category C there are two buildings—may we go off the record ? 

Senator Lone. Off the record. 

(Discussion was continued off.the record.) 

Colonel Ketty. Communications and navigation aids are receiver 
and transmitter sites. Operational facilities of a parachute and 
dinghy building, 4,500 square feet ; recreational facilities, 7,000 square 
feet. 

Utilities for the construction items. Three-storage igloos for com- 
munition, warehousing 20,000 square feet, the sum total for the base 
S879.000. 

The next base is Larson. The tactical air command is in Larson. 
We are extending the runway with heavy pavement at a cost of $4,560,- 
O00. 

Senator Long. That is apron / 

Colonel Keiiy. That is the apron. It is for parking of aircraft. 

Senator Lone. That is troop carriers / 

Colonel Ketiy. Yes, troop carriers. A warm-up pad of 24,000 
square yards. 

A wash rack. Since conventional aircraft will be using Av-gas, 
there is a capacity of 924,000 gallons. 

Lube-oil storage 50,000 gallons. 

Under communication and Nav-Aids, Item 7, 9, and 10 are all to- 
gether. It is an antenna farm with receiver and transmitter sites. 

They are the three items we are asking for to be funded at this time. 

On the operational facilities we have a squadron operations build- 
ing, actually we have two that we want, and we are asking for one to 
be authorized and funded at this time, rather, that is four buildings 
and we are asking for two to be funded. 

Then there is a parachute and dinghy building for 6.480 square feet. 
Larger buildings. Base maintenance hanger, 235,000 square feet. 

That is one-half of it. It is two hangars, one to be funded this 
time. Eight maintenance nose docks, of which we are asking fund- 
ing for four. 

These are also for the larger aircraft. Base maintenance shop—— 

Senator Lone. What is the price of those nose docks ? 

Colonel Keniry. $35,000, sir. 

Senator Lone. What is the difference between that and a multi- 
purpose type hangar? Do you attempt to get the wings in those also? 

Colonel Ketiy. Put the motors in the nose docks. It is just to en- 
able them to work on the motors. 

Armament and electronics shop. Troop housing, 200 airmen. 

Officers mess, 3,300 square feet, and a BOQ for 63 officers. 

Senator Lone. What type housing facilities do you have there at 
the present time / 
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Colonel Ketiy. They are all TO type buildings that are just in the 
condition of falling down with the exception of the ones that were 
authorized and funded in 1951 and are now being built. 

Senator Lone. What do you have there now in terms of billeting 
spaces and how many do you have under construction in addition to 
these that you want here ? 

Colonel Ketty. There were 4,000 spaces there that were in a very 
sad state of repair in a cold climate. In 1951 there was authorized a 
total of 1,700 spaces, we have a requirement of 1.900 spaces, this is to 
brings us up to that figure. 

Senator Lone. 1,700 spaces authorized ¢ 

Colonel Ketiy. Yes, sir, and under construction now. 

Senator Lone. Under construction. You need 1,900 spaces / 

Colonel Ketiy. Yes, sir. 

Senator Long. You would propose to vacate the TO houses ? 

Colonel Ketiy. Yes, sir. 

Senator Lone. You do not think you can make those last much 
longer ¢ 

Colonel Ketiy. No, sir. 

We are going to have another situation up in Presque Isle on the 

same thing. We are not asking for it in this program, but we are 
going to have to come in for it either next year or the following yea 

Utilities, our electrical distribution, heating distribution, a Satine 
plant, a railroad spur, water-pumping plant, and utility extensions. 

Senator Lone. That means where you have your distributing facili- 
ties, which are utilities by fair definition, and then you have your utili- 
ties item over and above that. Are you positive that the utilities item 
belongs in there ¢ 

Colonel Kreiiy. May I check just a minute, sir? 

Senator Lone. In some instances where you have utilities separately 
listed there is no general utilities request and in other instances 
where—— 

General Timpertake. I think that is a fair question. 

General Myers. I think in this case, sir, this is a proper item in 
there, though vou do not have your water and sewer. 

Colonel Kretuy. Water and sewage to the new facilities are not 
included in the above. 

Major Briscor. It is an extension of existing facilities for new 
construction. 

Colonel Ketiy. Under the medical facilities we have a dental clinic 
of 5,025 square feet with eight chairs, in addition to the hospital of 
17.583 square feet. 

eee Lone. What is your present hospital capacity there? 

Mr. Gisnons. We have a 50-bed hospital authorized in the 1951 
program and this is a 20- bed addition on top of the 50-bed new one. 

Senator Long. What size is the town of Larson ¢ 

Colonel McBrine. It is Moses Lake. 

Senator Lone. Moses Lake, Wash. What size is that town? 

Colonel McBrinr. It is hard to say. It is about six or eight thou- 
sand people normally, but it is growing very fast because of the 
reclamation project, irrigation. 

Senator Lone. What is the nearest town of any size to it? 

Major Briscor. I think the next is about 50 miles, Wenatchee. Sypo- 
kane is 110 miles. 
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Senator Lone. It seems to me that there are a lot of opportunities 
to utilize existing hospital facilities if we just take advantage of them. 

Major Buiscor. I think the community has outgrown the existing 
facilities with the Grand Coulee development. 

Senator Lone. Let’s proceed. 

Colonel Kreiiy. Next is the cold storage, 6,700 square feet. 

Senator Lone. How do you arrive at that $21 figure? It has been 
$20 heretofore. 

General Myers. It is a 25-year base price. 

Colonel Keiiy. That is your standard pricing on your 25-year base, 

believe. 

General Myers. Yes, sir. 

Colonel Kenty. Most of your bases are 10-year-life bases. This is 

25-year-life base. 

Senator Lone. You have your barracks placed on a 10-year life. 

Mr. Gispons. That is over and above the permanent strength that 
we would expect to have at this permanent station when we revert 
back to a peacetime establishment. 

Senator Lone. What would you expect the permanent strength of 
this base to be? 

General Myers. 2,079 is the total shown on the front page. This is 
one of the cases where we do not build beyond the permanent strength 
in permanent facilities, but the meat-cutting plant is going to be there 
for the permanent strength. 

Senator Lone. Yes; but that tends to show up the weakness of your 
idea of specifying 10-year life barracks that cost only $60 a man less 
than the 2.000 you want for permanent barracks. You say you are 
going to have those men there only a short period of time and yet you 
are building the kind of barracks that could be easily converted to per- 
manent barracks at only $60 less. 

As a matter of fact, looking at the criteria I saw for the barracks 
you had there, you would have more saving if you simply left out the 
two lounges for the men there and used those as rooms. 

You would make more of a sav ing than by simply reducing the fea- 
tures that you have cut off because that would increase the ¢ capacity of 
the barracks by about 10 percent and your savings are only about 3 
percent as between the two types of barracks that you specify as it 
stands based on the present specifications. 

Major Briscor. The barracks built there are not that type. 

General Myers. That is true. 

General Timpertakr. We could fill up all the lounge space and 
storage space also, I believe, the small storage room, and we could then 
build up a space utilization and cut down gross area per man, and you 
would have a greater difference. 

Senator Lone. Here you are talking about using facilities for a 
short period of time—we do not know how long the period would be, I 
take it—but permanent strength is estimated at 2,079 and you propose 
to go up to 3,524 for the moment. 

How long do you think that you would maintain that proposed 
strength / 

General Timpertake. We are running on a 10-year basis. We do 
not know, sir. We do not know how long this is going to last, but the 
assumption is it is 10 years and that is why the semipermanent type 
is used, 
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Colonel McBripr. In other words, these facilities are the facilities 
needed at Larson for the 143 program, the total facilities, this 3,000 
figure represents the 143 program and 2,079 represents the 48-group 
program. 

That is how much we would have if we had 48 groups. 

Answering your question, we will reduce down to the smaller figure 
when we reduce down to 48 groups, whenever that is. 

General Myers. It is also questionable if we ever will or what we will 
reduce it to if and when we do reduce it. 

Colonel McBrinr. One advantage to that 10-year-life barracks is 
just what you pointed out, and that is if we never do reduce down to 
48 groups again, we can convert that 10-year-life barrack fairly inex- 
pensively to one just like the others. 

Senator Lone. That is true. However, it seems to me that in some 
of these things we should look at what we are requiring on the bases, 
hoping that this emergency will not last very long and getting the job 
done for now, and as far as those better things are concerned, get some 
of them but save a lot of that for a later date and see if we are going to 
need to have it over a long period of time. 

Sometimes you save money by building a lot of these temporary 
things. 

General Myers. Yes, sir; of course there is a possibility we might 
have another emergency. too, and one thing we are trying to avoid 
is making the mistake we made last time. Larson was built with 
theater-of-operation-type construction, and we are replacing it be- 
cause it has outlived its life. 

If we had the type of construction like we are proposing here, we 
would not be replacing it now, sir. 

Senator Lone. Continue. 

Colonel Kerry. The next item is warehousing, 100,000 square feet. 

‘Two ordnance storage igloos, 

Organizational supply building, 4,000 square feet, sum total for the 
base of $12,818,000. 

The next base is Majors Field, Tex. The only thing that we are 
asking for authorization and funding is land acquisition of 75 acres 
and th: it is for a runway extension. 

Senator Lone. Only land at this time? 

Colonel Ketty. Yes, sir. 

The next base is McChord Air Force Base, a 25-year life base. 

Senator Lona. Is that presently open, this other base ? 

Colonel Kerry. No, sir. 

Senator Lone. You plan to ask for a supplemental and get the land 
only now deferring the rest of it. 

Colonel Keity. That is correct. 

General TrmperLtake. We are moving the station that was at Hens- 
ley Field between Fort Worth and Dallas, over to a point at Green- 
ville. What we want to do is get this land now and then build a station 
later, plan it now and build it later when we will need these other 
facilities. 

Senator Lone. I hope that does not necessarily commit us to build 
that base just because we buy that few acres of land, however. My 
theory would be that this entire matter is something that should be 
looked into and the decision that should be made when the supple- 
mental comes up. 
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General TrmpertAke. That is the reason I mentioned it. We did 
have authorization to build a station of about this size at Hensley 
Field. We rescinded that and it appears in the authorization bill that 
we are canceling that. 

In lieu of that we are starting out slow at this new station. We need 
an air defense station in that area. So really you are committing the 
Congress when you approve this to build this station together w ith the 
rescission, which is just as much of a commitment, of our authoriza- 
tion at Hensley. 

Senator Lone. Of course, if we approve the acquisition of 75 acres 
and then Congress should decide it did not want to open the base, it 
would not do any great violence to the national economy if we acquired 
75 acres we did not need. 

General Myers. This is an example of how close we have cut this 
program. ‘That unit is programed now for late in fiscal year 1954, 
in other’ words, before July 1954. 

Senator Lone. I am surprised you did not defer all these items, 
though. Is it because you estimate it will take some time to go ahead 
and acquire the land? 

General Myers. It takes time to acquire land and much of our con- 
struction program is often held up because of land acquisition. 

Colonel Ketiy. McChord is 6.8 miles south of Tacoma, Wash. We 
are asking for 40,000 square yards of refueling apron, and 158,000 
square } yards of heavy duty apron. 

Senator Lone. Why are you asking for heavy duty ? 

Colonel Ketty. That is because of a MATS outfit that is in there, 
sir, with their transport squadrons. 

Senator Lone. Can these MATS planes use some of your SAC 
bases for their work ? 

Colonel Krtyy. As far as runways are concerned, yes, sir. 

Colonel McBrive. There does not happen to be one at that particular 
point. 

Senator Lone. Why do you have a MAT base at that particular 
point ¢ ¢ 

Colonel McBripge. That is an ideal place in the United States for 
going to Alaska. 

General TimpertaKke. We saved one station by moving these squad- 
rons from Great Falls over to McChord and then m: aking Great Falls 
available for another utilization. It is a chain of things that hap- 
pened, but we did save one complete base by doing this. 

Senator Lone. How much money is involved at this base ? 

Colonel Ketiy. We were asking for $6,730,000. 

Senator Lone, That is a first installment and you have about that 
much more coming, do you not? 

Colonel Ketiy. We have $2,008,000 more than that, sir. 

Senator Lone. Could those MATS planes use the land and facili- 
~ at Washington ? 

General Myers. Yes, sir; they could land at Washington National 
Airport. 

Senator Lone. I mean Seattle, Wash. 

Colonel McBrinr. It would be a squeeze but they possibly could. 
That airport is largely used by Boeing, as you know. 

General Myers. I think they can. 

Senator Lone. Do you have your SAC bases in that area ? 
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Colonel McBrine. Fairchild is at Spokane. 

Senator Lone. Those MATS planes have a long range, is it as 
long range as your SAC planes? Could they not take off at Spokane ‘ 

General Myers. Spokane is saturated. 

General TrmBerLake. Spokane is saturated with the air depot, and 
the wing that is there, and an air depot, both at Spokane now and 
the facilities you are putting in for this MATS squadron here would 
have to be put there because we are just building enough for those 
two units. 

Senator Lona. But the pavement would already be there. 

Colonel Ketiy. This is apron, sir. 

Colonel McBrinr. You would have to put apron there. 

General Myers. We have housing at this station. 

Colonel Ketty. The runways in either case would be all right but 
the apron facilities would have to be provided at either place. 

Senator Lone. Let’s go forward then with the other items. 

Colonel Ketiy. The next item is under category C, an electronics 
building. 

That is for security service. It is a building of 3,200 square feet 
and we are asking for funding. We have a remote receiver there, 
we need a remote transmitter building there of 2,195 square feet. 

We are asking for a squadron operations building of 3,800 square 
feet. 

The readiness hangars of 67.520 square feet. we are asking for fund- 
ing of one of them at this time at 33440. We are asking for three 
maintenance nose docks for the heavy aircraft. We were asking for 
40,000 square feet of shop space, base maintenance of shop space, a 
security fence which goes around your electronics building. 

Senator Lone. That is a chain-link fence / 

Colonel Ketiy. Yes, sir. 

Senator Lone. And that again, General Timberlake, goes back to the 
question I had in mind about whether barbed wire can be picked up 
and whether we should take barbed wire even if it might not be as 
satisfactory. . 

Colonel Ketiy. Colonel McBride has worked with radar since 1942, 
and I believe he can answer it. 

Colonel McBring. Off the record. 

(Discussion was continued off the record.) 

Colonel Keity. The next item is under utilities and it is emergency 
electric plant for that same security building. We have two items for 
steam, a steam plant and steam-distribution lines. 

Senator Lone. What do you have there now / 

Colonel Ketiy. Let me check. This is actually an addition, we are 
putting in an additional 1,500-horsepower high-pressure boiler in the 
central heating plant and extending the lines from that to centrally 
heat the new buildings. : 

Senator Lona. Can you tell us what you have there already ? 

Colonel Kexiy. 1,750-horsepower boiler. The existing structure is 
large enough to hold this. It was designed for much more and what 
we are doing is adding to the existing boiler capacity. 

Senator Lone. You have heat steam plants on there and heat steam 
distribution which would indicate you are asking for both. 
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Colonel Ketriy. Sir, what we are doing is putting the boiler in the 
steam plant and then additional lines from that plant to centrally 
heat from that plant. 

Senator Lone. Is that the same utility cost you used when building 
a building along with the boiler ? 

General Trwpertake. There was one additional at Chicopee Falls, 
1,000 additional added on, and then 4,000 new at Chicopee, and they 
used the same unit price. 

General Myers. This is going in the present plant with no addition ? 

It is obviously programing across the board at this price and it is 
obviously not correct. One or the other should be changed. 

Senator Lone. Can you give us what the unit price is on that 

You already have the building and fou are just putting in another 
boiler. 

General Myers. I think we have to estimate this one separately, sir, 
and we would have to make a separate estimate on the two facilities to 
vet anything intelligent. 

Senator Lone. Where you have the building it should not cost 
much. 

General Myers. No, sir. 

General Timpertake. Our unit price across the board is $240 per 
horsepower. There is no credit being taken for the building in this 
case. 

Senator Lone. Suppose you see if you can get an adjusted figure for 
that. 

(The matter referred to is as follows:) 

The major cost of a heating plant is the high-pressure steam equipment, struc- 
tural costs are small. This boiler will be housed in the existing plant. Savings 
from the use of existing space will be offset by higher cost of installation due to 
difficulty in getting the boiler inside the building and the longer time that will be 
required for actual installation. 

Colonel Keniry. The next item is sewage-treatment plant which 
they do not have now and are putting one in. Water storage tank is 
additional that we need with the increased population. 

Utilities, general utility lines going to the facilities we are con- 
structing. 

Under storage facilities we are asking for 80,000 square feet of 
additional warehouse space. 

Organizational supply buildings, 10,240 square feet. 

The sum total for the base is $6,730,000, 

Senator Lone. The next one? 

Colonel Keiny. MeGhee-Tyson, located 12 miles south, southwest of 
Knoxville. We are asking for 10,000 additional square yards of 
operational apron. 

An item is in there for drainage of 5,000 lineal feet. 

The hazard removal is a job at MceGhee-Tyson. Actually there is a 
hill between the runway and the taxiway so that the tower cannot see 
the planes taxiing. 

- re is also a hill at the end of the runway on the control tower side 
so they cannot see the end of the runway. It is the removal of those 
we are asking for. 

Radar facility is a storm warning, storm-detection facility. 

Parachute repair, 4,500 square feet. Base headquarters build) 
2.800 square feet. 
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Then under the utilities items we have roads. 

Senator Long. Recreation facilities are deferred ¢ 

Colonel Keiiy. Yes, sir. 

Senator Long. We would like to know how many miles of roads 
they want and what the specifications are, how many miles, how wide, 
what type construction. | Information set out in the appendix. | 

Colonel Keiiy. I do not have that available, sir. 

Senator Lone. The amount of grading involved. We want that 
for all these bases. 

Colonel Keiiy. Sewage-collection system of 2,500 lineal feet. 

Water-distribution system, the same length. 

Utilities for the above construction. 

Under our storage facilities we have three amunition igloos. 

Senator Lone. How many buildings do you have involved there? 

Colonel Keniiy. Base headquarters: building, parachute repair. 

Senator Lone. Tlow many are you asking for at this time 

Colonel Ketiy. Radar facility, parac hute re pair, base headauarters 
building. 

Senator Lonc. Parachute repair building and a base headquarters 
building, with utilities. 

Colonel Krtiy. We also have warehousing down here and your 
gene ots igloos. 

Senator Lone. Are your utilities necessary for the ammunition 
igloos ¢ 

Colonel Ketiy. Our power is and roads to them. 

Senator Lone. You do not need much power. All you need is 
electric lights, 

Colonel Keiiy. Yes, sir; but vou have to run a power line out to 
them. 

Senator Lone. The road item is separate. You have got the sewage- 
collection system in there separately and you have the water-distribu- 
tion systeni in there separately. 

All that leaves you Is power to get electric lights to those three 
facilities, and it should not cost much for that. I suspect that that 
utilities figure is estimated partly on some of these deferred facilities. 

That would be my guess. 

You are basing that largely on the warehouse; are you? 

Colonel Kreiity. Well, 1 would say- 

Mr. Ginzons. It appears here there might not be quite the right 
Lreak on the utilities between the two programs. However, it is gen- 
erally better to have the utilities a little bit ahead of the structures 
rather than behind. 

Senator Lone. What is the basis upon which you figure your 
utilities ¢ 

Let us see if I can get that straight. You usually figure a flat 10 
percent. Now 10 percent of what / 

Mr. Gisnons. We generally figure 10 percent of all except the actual 
pavement. items and actually there ordinarily is a little utility item 
mixed up in your pavements, too, 

Colonel Ketiy. On your aprons you have to have fire hydrants go 
out to them which is one item that comes in on utilities, even on apron 
pavement. 

Senator Lone. In addition to your water-distribution system ? 

Colonel Keiiy. I cannot say on this base, sir. 
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Senator Lone. That is the point. Your water-distribution system 
is taken care of, your sewage-collection system is taken care of, and 
still there is an item there for utilities. 

Suppose you look into that. 

General Myers. We will look into it. It looks like it is overpro- 
cramed there a little bit. 

(The matter referred to is as follows :) 

Line-item J-26 was reduced from $482,000 to $241,000: this item is for water, 
sewer, and electric laterals that serve the new construction items. 

Colonel Ketiy. Next is McGuire Air Force Base in New Jersey, 
1.7 miles northwest of Wrights Town, N. J. 

Senator Lone. What are you doing there generally / 

Colonel Ketiy. We have quite a few people. First we have there 
two of our units, there is a processing center for the Continental Air 
Command for overseas shipment and MATS is in there. 

Senator Lone. What are you expanding the base to do in addition ? 

Colonel McBripe. We are expanding it to do that. 

Colonel Ketiy. Except for our air-defense units, we are expanding 
it for the other purposes. 

Senator Lona. Off the record. 

(Discussion was continued off the record.) 

Senator Lone. Very well; we will reconvene at 8: 15. 

(At 7 p. m., the committee recessed to reconvene at 8:15 p.m.) 


EVENING SESSION 


Senator Lone. Let us see what you are going to do at MeGuire, if 
you have got those maps now. 

General Myers. This chart or map shows the reservation down to 
about right here [indicating]. 

General Trapertake. You are going to have to talk a little louder, 
if you are going to stand there. 

General Myers. The reservation is like this, its boundaries [indi- 

eating|. This gives you the area and it goes right across over to there 
| indicating |. 

I do not know how many acres there are altogether, but it is a large 
reservation. 

This [indicating] is the McGuire Air Force Base, right in here, and 
as you can see it is kind of in the middle and in the northern portion 
of the Fort Dix Reservation. 

We obtained 450 acres from the Department of the Army, this piece 
shown in green [ indicating | in 1951. 

When we moved this personnel-processing center from Kilmer to 
McGuire we contacted the Army to obtain additional land, any place 
adjacent to McGuire for the pe ‘rsonnel-processing center, which should 
be near to the flying activities and this [indicating] is the built-up 
area here, of the flying activities, so that they could process the 
personnel both by water and also by air, the personnel going overseas. 

The Army turned us down for any further acquisitions because they 
are using the area to its full capacity, they say. Actually in this 
program, I understand that they have 16,000 acres additional that 
they are requesting for this reservation, I think it is over here [indi- 
cating], in this area. So, we have gone back to the Army again. We 
have surveyed this, we have gone over this area completely and this 
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is the area here [indicating], this area, the one up here—in fact all 
of these areas are large enough to be developed, but this area in here 
[indicating] is used ‘for—let us see, I want to be sure to get that 
right | consulting documents |—range and maneuver purposes. It has 
no railroad connections. The railroad runs down across here [indi- 
cating |, and we will have to bring the railroad here [indicating |, and 
we will have to bri ing utilities and the area here | indicating | is quite 
swampy. 

The other three areas are also, of course, large enough and could 
be utilized, but they are maneuver and training areas also and Fort 
Dix is unable to furnish us with the utility services that would be 
required in these areas [ indicating}, so we would have to develop our 
own utiljties in these areas, and then we would be separated from 
the flying field by about—well, this [indicating] is about 3 miles, 
over to here, 3 or 4. 

Senator Lone. What is the use of this facility; the purpose of it 

General Myers. The personnel-processing center is going to be in 
here in this particular land [indicating | plus some utilities for the 
joint aerial embarkation activities which are in here [indicating }, 
and the utilities are in here | indicating |. 

Mr. Gatusua. Is this taking the place of Kilmer? 

General Myers. We use Kilmer by permit from the Army. 

Mr. Gatusna. Do you plan to stay there 

General Myers. No; we will get out of there because the Army has 
full requirements for Kilmer. 

Of course, if we have to find some other land some place onc pt 
would have to move the utilities on to the base here | indicating | and 
develop a new area which would not only be an additional expense 
but would be a delay. But we have been unable as = to acquire 
any additional land from the Army in any of these are 

This [indicating] is probably the most desir ig area from the 
locational point of view, because it is within, you might say, walking 
distance—— 

Senator Lona. This right in here [indicating] would be suitable 
if you could acquire that, that would be preferable ? 

General Myers. No, sir; it would not be preferable, this [indicat- 
ing | is the most desirable area here. 

Of course, you could do the job with it but it would be more expen- 
sive and you would have to bring the railroad spur for one thing and 
you have got to develop utilities. 

Senator Lone. That would save you the cost of buying additional 
land, would it not? 

General Myers. Yes, sir. 

Senator Lone. What is the property value there ? 

Colonel FRrepLANDER. The total cost of the additional land is esti- 
mated at $435,000. 

General Myers. I don’t know, sir—— 

Colonel FrrepLanper. We have been trying to get additional land 
from the Army desperately, at any level. 

Senator Lone. You have got this [indie ating | ? 

Colonel FrmepLANDER, We got that lately. 

Senator Lone. So, the only hitch is to get some land, prefer: ably 
that piece of land [indicating]. 
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General Myers. Of course, they have ranges and they have prepared 
training areas all over this reservation [indicating]. 

Senator Lone. We I], you could adapt this land in there [indicating], 
could you not? That seems to be high ground. 

General Myers. That is right Senator, except in this area [in- 
dicating | where it is a little hilly; it is good land and it is served by a 
railroad down here | indicating}. 

Senator Lone. That could not be used, that land, for a target range 
ee 

General Myers. It is a divisional artillery area, as I recall it; I will 
see | consulting documents |—the northwest area is used at the present 
time as a divisional maneuver area, divisional artillery area, and the 
station ordnance storage—concrete-block structures. 

Senator Long. That could not be used as an artillery range, could 
this |indieating|¢ How much area does that cover / 

Mr. MacKenzie. About 700 acres, sir. 

General Myers. It is an infantry divisional and artillery maneuver 
area, 

No, sir: it is not a range. 

Senator Lone. How about this area down below here, this other 
possible area | indicating | ? @ 

General Myrrs. This area here [indicating] is used at the present 
time by the Army as a maneuver area. 

This location [indicating] is considered as the most suitable for 
the location. 

Senator Lone. There is a railroad and it is good high land and it 
appears to be well drained and all of that. 

How about this area down here [indicating | ? 

General Myers. It is used by the Army as maneuver ground for 
divisions, including artillery range. There are no utilities available. 
It could be used, no doubt about it. 

The main undesirable features about it are that it is located 4 miles 
away from this area here | indicating], and you would have to truck 
them in instead of walking them in; so, of course, the operational cost 
would be more; and then you would have to develop the utilities down 
there [indicating], whereas you can connect to some of the utilities 
here | indicating }. 

Senator Lone. Can you use some of the utilities that the Army 
has there / 

General Myers. No, sir; they say it is 100 percent used in here 
[indicating |. 

Colonel Frreptanper. We desperately tried on the Secretary level 
to get the land. 

Senator Lona. It looks to me like you have got to get an act of 
Congress to get it from the Army. That is the situation we ran into 
in Alabama, across the river from Fort Benning. People gave them 
some land there and gave it to them for practically nothing, and then 
they ran out of clay and they wouldn't let them have anything back; 
they were just completely adamant about it. 

General Myers. I am not making an argument for the Army, but 
it does not make much sense for them to acquire land if they are 
going to have to give up some of theirs; and, of course, our operations 
activities will be more expensive and if they are combined there are 
a lot of community facilities—service facilities and things of that 
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kind which can all be used jointly—whereas it is hardly feasible to 
ask the people to walk 4 miles over here | indicating] or truck them 
over there. 

It make a more expensive operation when you split; no doubt about 
that. 

Senator Lone. Perhaps some of these Army facilities might be used 
jointly, but of course they might find it undesirable. 

General Myers. I can only add one thing, sir. We are stuck with 
going ahead on the construction here [indicating], because of the 
question of acquiring the land. 

Senator Lone. Tn other words, as far as you are concerned, you must 
have more land if you are going to go ahead with your facility. You 
would be satisfied to take some of the land here [indie ating | or some 
of those Army sites, but unless you can get some of it, why, you have 
to acquire the additional land on the outside. 

General Myers. Yes, sir: I think that is correct. While it is not the 
most desirable operation, for us to be split like this [indicating | or like 
this | indicating], why, we could still do it. 

General TimperLaker. It would cost more money. 

General Myers. It would cost more money, and somebody has to 
acquire some additional land here; that’s for sure—if we believe what 
the Army says. 

Senator Long. What is the possibility of spreading your operation 
there and getting some of these activities somewhere else | indicating | ? 

General Myers. Well, sir, that is what we had planned, vou know, 
at one time, at Friendship, and there is no doubt that would be a much 
more costly opel ration and less efficient oper ation, because your port 
of embarkation and personnel processing is supposed to fit ‘together; 
those types of activities are an ideal marriage of two types of activities. 

Senator Lone. Now, MATS has to tie in with the port of em- 
barkation ? 

General Myers. Yes, sir; they operate it. 

Senator Long. So, is it necessary to have your Air Defense Unit 
there? Could you ship them somewhere else so as to reduce the facili- 
ties there ¢ 

General Timpertake. Colonel McBride ? 

Colonel McBrinr. Yes, sir; we need a location in this area, and this 
is an ideal place. 

Senator Lone. How near is it to New York ? 

Colonel McBrinr. It is about 50 miles, but the important thing is 
that our units do not: put very great nor heavy requirement on an 
already heavily overloaded air base. The ‘vy put some requirements, 
but in the matter of real estate they do not. The runways are already 
there, you see. 

We require some barracks space. 

Senator Lone. What is the population / 

Colonel Frrepianper. | Off the record. | 

Colonel McBrinr. So, you see, our facilities are actually a very 
small amount, although an important amount, of the total. 

Senator Lone. What is the possibility of putting them at Dover, 
Del. ? 

Colonel McBrive. Air Defense Units? 

Senator Lone. No: Lam speaking of the MATS. 

General Trmpertake. General Maddux. 
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General Mappux. We have another MATS station at Dover, Sen- 
ator Long, and we are currently very worried about that; it is a very 
heavily saturated location. 

General Trmpertake. Senator, the one beauty of having the person- 
nel center there is we are close to the port of New York and close to the 
aerial port of embarkation. 

Many times we have people in the pipeline that are going over- 
seas and a priority comes upon them; they are shifted out from sea 
transportation and given air transportation, to get certain technicians 
or critical people overseas in a hurry, and this is an ideal operation 
from the shipping-overseas point of view, if you see what I mean, to 
have your processing center and your port of aerial embarkation in 
the same place. 

If you had a seagoing port right alongside, then it would be ideal; 
but it is close enough to be handled r apidly on trains here into the 
port. Youcan feed them breakfast and put them aboard ship by noon. 

Senator Lone. In other words, you could use that for a port of em- 
barkation to go by sea out of New York just as well as you can use 
it as a port of embarkation to fly men over. But it is much less in 
the long run to send them by sea; isn’t it / 

General ‘Timpertake. That is rignt sir, and, of course, our port of 
embarkation not only serves the Air Force but the Army and the 
Navy. They would operate out of ‘ais particular air base. That is 
the center and our main port of embarkation for our MATS opera- 
tion, which is a unified operation, all three services participating. 
We just run the railroad; they are the customers. 

Senator Lona. I take it you have a lot of improvements right ad- 
joining that green area inside the base. 

General Myers. Yes, sir. 

Senator Lone. And how much will you include in that green area 
there ? 

General Myers. That is in the present program, sir. 

Mr. MacKenzie. Do you see this area | indicating ls sir é 

Senator Lona. Yes, sir. 

Mr. MacKenzie. The green area. That is for ammunition stor- 
age, a great portion, a goodly portion is for ammunition storage there. 

Colonel McBripe. Senator, what has already been developed is 
very small; isn’t it 

Mr. MacKenzie. Very small. 

Senator Lone. Most of the ammunition is for the Army; isn’t it? 

Mr. MacKenzie. No; it was planned for the Air Force, sir. 

General Myers. For the air defense unit up there. 

Colonel McBring. Yes. 

General Myers. As you know, Senator, we had this program ten- 
tatively approved for about $74 million. Prior to that time we had 
around $4 million appropriated for the development right in this 
area here [indicating]. We are holding up now waiting for this land 
acquisition to go ahead with this $74 million program. 

Senator Lona. It would seem to me that you might move your am- 
munition storage down to that brown area and you might be able to 
also have the green and use the green area for whtat you have in 
mind. 

Mr. MacKenzie. Let me point out that a portion of this ammuni- 
tion area is located on the approach to this principal runway and, 
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therefore, a goodly portion of this area [indicating] is not available 
for development. 

Senator Lona. Yes. 

Mr. MacKenzie. I may point out that the plan of this area is based 
upon a high density of population. 

Senator Lone. What kind of land is that land marked in yellow up 
there ? 

Mr. MacKenzie. Farm land. 

General Myers. Farm land, yes, sir, and it is pretty good farm 
land, too. 

Senator Lone. And what kind of land is this other land there? 

Mr. MacKenzie. This land here [indicating] ? 

Senator Lone. No; on the other side. 

Mr. MacKenzie. The other land is not being used for farming or 
that sort, but the Army claims they are using it for maneuvering, 
things of that sort. 

General Myers. That is right. 

Mr. MacKenzie. That is hilly up there [indicating], and there is 
very little vegetation here [indicating]; there is some vegetation 
here [indicating |; this land in here [indicating] is all relatively high ; 
there is vegetation in this area here [indicating], cut by a stream. 
It is unimproved land. It isa maneuver area. 

Senator Lone. As I understand it, the attitude of the Army is that 
you can look at it but you cannot have it, that they insist on keeping 
it. 

Now, did you believe that it would be better to acquire land from 
the Army rather than take more land, particularly if the people 
objected to more land being taken in that area / 

General Timpertake. Our first attempt was to get land from the 
Department of the Army, sir, before we went to off-reservation land; 
and, when we were told we could not obtain that land, then we went 
up there [indicating |—as long as you had to buy the land, you might 
as well buy the land that is most efficient, which has the most efficient 
utilization. 

Senator Lone. And the value of the land involved based on your 
present estimate is about $400,000-odd—what figure do you have 
there ? 

Colonel Frreptanper. $450,000. Just a second, Senator, I have 
it here. 

| After consulting documents :] $435,000, sir. $140,000 is the value 
of the land itself; $135,000 the value of the improvements on the land. 

The balance is severance damages, growing crops, acquisition cost 
of the Engineers, contingencies and relocation costs, bringing it to 
a total of $435,000. 

As to the improvements, sir, we have pictures of them; they are 
not very substantial. 

Senator Lone. What did you say the value of the land was? 

Colonel Frrepnanper. $140,000, sir. 

Senator Lone. $140,000? 

Colonel Frrepianper. Yes, sir; 797 acres. 

Senator Lone. So, you are in the position now that the acquisition 
of that $140,000 of land is holding up this $74 million project. What 
did you say the improvements were { 

Colonel Frrepitanper. $135,000, sir. 
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Senator Lone. All right. That makes it much bigger—— 

Colonel Frrepianper. $435,000. 

Senator Lone. So, it altogether runs up to how much! 

Colonel Frrepianper. $435,000. 

Senator Lone. What are the taxes? Can you give me a figure 
about what the tax assessment is? How much do the *y collect off this 
land per year? Some of the local officials are going to complain. 

Colonel FrrepiaNnper. I don’t have that broken down, sir. We do 
not use the assessed values for our appraisals, because they vary so 
much. 

Senator Lone. You have it somewhere. because it was submitted to 
us on the acquisition project. You can give that later. I would like 
to.take a look at that you say you have pictures in the files. 

Colonel Friepianper. I have a picture of the improvements. 

(Discussion off the record. ) 

Senator Lone. Have the local people protested this ? 

Colonel FrizpLanper. Oh, ves. 

Senator Lone. How many families do you have to move off this 
land ? 

Colonel Frrepiuanprr. About nine. TIT have a map and breakdown. 

General Myers. Sir, I do not find anything here on the assessed 
values. The only information, as far as I know, that we ever get is 
the appraisal of the land to be acquired. 

Senator Lone. I would like to have you furnish that. 

(The information requested is as follows :) 


McGutre Arr Force BASE—ASSESSMENTS AND TAXES FoR LAND To Be ACQUIRED 


The involved property is contained as portions of two townships; namely, 
North Hanover and New Hanover. In North Hanover, the total ratables will be 
reduced by $10,165 from the present grant list of $483,652. The tax rate for the 
vear 1952, which covers the budgetary requirements of the township of North 
Hanover, is $6.52 per hundred ; and, based on the above, the loss in revenues would 
be $633. 

In New Hanover Township, the total ratables will be reduced by $18,508 from 
the present grant list of $94,804. This taking represents a 20 percent reduction 
in the present total grant list. A reduction in area of 375.1 acres represents a 
37 percent reduction of the total present land area of 1,018 acres. The New Han- 
over Township has no local tax whatsoever. This has been caused by the fact 
that a surplus was accumulated, enabling the town to pay its installments on 
bonded indebtedness. 

Colonel Frreptanper. [ find that there are eight tracts, Senator, 
where the buildings are valued at over $1,000; there are also four tracts 
of $500 and under so, actually, eight people would be affected. 

Senator Lone. That is eight families / 

Colonel FriepLanper. Yes, sir. 

Senator Lone. All right; let us go on with the bases. 

Colonel Keuiy. The first item we have is strengthening the present 
airfield pavement so as to carry larger aircraft, ea pounds. There 
are 124,000 square vards at s4 per square vard, or $496,000. 

We need parking aprons for those’ large sinerate. and er is the 
heavy-duty pavement, 177,900; of which we are asking for 116,660 at 
$1,424,000 at a unit price of $12. 

We are putting an Air Defe nse unit in there, and we are requesting 
an apron, 46,700, total price ‘ $336,000. 

Under item C, we have taxi ay lighting of 28,500 lineal feet for 
$998 O00. 
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Base maintenance hangar at 62,500 for $1,188,000. 

— Lintenance nose doc ks for the larger aircraft, 12 of them, of which 

are asking for 6 at $2,310,000. 

as engine ‘build- up building of 30,351 square feet at $501,000. 

Senator Lone. Let me ask you about the planes that use these nose 
docks. 

Colonel Ketiy. Yes, sir 

Senator Lona. Is it possible to work on those engines from the inside 
or do you have to work on them from the outside in order to work on 
the engines of these larger planes / 

Colonel McBrinr. You have to work from the outside 
inside of the engine / 

Senator Lone. Yes. 

Colonel eta As opposed to the outside ? 

Senator Lone. Yes. I was told it was possible on some types of 
bombers to get to the engines from the inside. 

Colonel McBrive. That is right. 

Senator Lone. And that vou could actually work on them in flight ; 
is that correct ¢ 

Colonel McBrive. That is correct, but it does not happen to be true 
of these which we are talking about now. 

General TimBerLake. It is true if you do little adjustments. 

Colonel McBrive. That is right, there is little you can do. 

General Timpernake. It is comparable to taking a wire and tighten- 
ing it up, or to be sure it is not missing, and things like that, like you 
would do in an automobile. 

Senator Lone. Now, the engine shop where you take the engines for 
overhaul, and that sort of thing, am I correct in assuming that that 
kind of work that you do in these nose hangars and multipur pose clocks 
is to adjust the engine while it is on the pl: ine and make various and 
sundry adjustments—you don’t attempt to do any overhaul work ¢ 

Colonel McBrivr. You are absolutely right, sir. What we do is 
the maintenance inspection. That is, even though the engine is run- 
ning perfectly and we have no problem, after it has flown a certain 
number of hours, say 100 howrs, we have to take it apart and look at it 
to see if any parts are wearing. It is a visual inspection system and 
it is the backbone of all the Air Force maintenance system. 

Senator Lone. And do you have to be in a nose dock to do that or 
can you do it in the open 4 

Colonel McBripve. You can do it in the open provided it is not too 
hot or too cold or blowing dust or raining, or anything like that. 

Senator Lone. If it is raining, that is quite a hazard, that is one of 
the main things, isn’t it, why you use the nose docks and multiple- 
purpose docks ¢ 

Colonel McBrinr. Yes, sir: that is right. 

Senator Lone. You cannot heat these facilities effectively, can you: 
with so much open space the heat would just get away if you tried to 
heat it 

General Timpertake. The docks, the kind that the gentlemen saw at 
Limestone the other day, the members of the staff, they can be heated 
and are heated. 

Senator Lone. Well, how could they close off the outside air? 
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General TrmperLake. You havea curtain effect or a door that closes 
en the tail, with a hole in it just enough for the fuselage of the airplane 
to stick out. 

These nose docks used in MATS are more or less nothing than a 
series of ladders or steps in order to get at the engines high in the air. 
Some of them are covered; some are not. 

It is just a means of getting at four engines at the same time and not 
have to use stepladders. 

General Myers. Sir, I think that these nose docks, the type we have 
here and your Luria docks are actually a hangar, but they are not your 
base maintenance hangar, where you can doa complete maintenance 
job; but they are a hangar that we save space on by leaving the tail 
stick out, where you do your organizational maintenance— —actually it 
isa hangar, to all intents and purposes. 

Senator Lone. Well, I am trying to get this straight, and I want 
the record to show accurately what you do because you are going to 
be back for more of them. 

I take it, then, that you have to have these docks for periodic 
inspections which do not amount to a major overhaul but a lesser 
overhaul or a check-up of all the equipment, and you have to take 
so much of your equipme nt apart in doing that; is that correct ? 

Colonel McBruwwe. That is correct. If you are going to do a major 
overhaul, then you have to take your engine off the airplane. 

Senator Lone. How long is the plane tied up in this type of over- 
haul ¢ 

Colonel McBrinr. For the larger airplanes, up to 3 days 

Senator Long. And in the base hangar as compared to the dock— 

Colonel McBrwwr. To get the nomenclature down, the dock is where 
you perform organizational maintenance, and the base maintenance 
hangar is that level of maintenance which exceeds the organization 

capability; that is, where you tear the airplane down to the extent 
it would not be safe to leave it in a nose dock, and ordinarily you have 
big things done, like changing wings or changing tails or reriveting 
a section of the skin, or some large maintenance job of that nature. 
Most organizational maintenance is made up of inspection. 

Senator Lone. And where you have clear weather and not much 
rain, can you get by without one of these maintenance docks ? 

Colonel McBripg. No, sir; you change the dock a little bit and 
modify it where the weather is fair, but we still want the ladders 
and the platforms to work around—but perhaps you would not have 
to have these canvas sides that we often use. It could be a less elab- 
orate dock, but you still want the platform part. 

Colonel Keity. That is for your fighter aircraft, not for the 
larger aircraft. 

Colonel McBring. For this particular one, but the same thing would 
apply. 

Senator Lona. In other words, the hanger is to bring your small 
planes right in. 

Colonel Keiiy. Yes, sir. 

Senator Lona. I see your base maintenance is left off. 

Colonel Kriiy. That is deferred. 

Senator Lone. Is that because you have other shops that will serve 
for the time being ? 
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Colonel Keiiy. For the time being; yes, sir. We are going to 
need it. 

Flight simulators, 15,000 square feet at $33,000. Your technicai 
training building is much the same thing for your larger aircraft, 
much larger building, : and has a good many more trainers in it. 

The next item of utilities, a Tump- sum figure of 10 percent of the 
line items, at $646,000. 

Under your medical facilities we have the blood-processing build- 
ing, which is for the purpose of processing blood to be shipped over- 
seas. ‘That is a Red Cross activity for ‘getting plasma and whole 
blood for overseas use. The price on that is $178,000. 

Dispensary of 12,000 square feet, $216,000. 

Senator Long. Is there a hospital in that area? 

(General Myers. Fort Dix has a hospital, I know. 

Colonel Ketiy. Yes, sir. This is merely a dispensary—it is for 
dispensaries scattered throughout this area where you are having 
many personnel. There is one in the MATS area, one in the Air 
Defense area, and six in the processing center area, Continental Air 
Command area, which is for the boys you are processing to go overseas. 

General Timpertake. Senator, in answer to your question, we do 
have an air evacuation holding facilities there, which is a hospital; 
but it is a hospital where you bring people off the aircraft and you let 
them stay overnight before you ship them somewhere else, and that 
was in the 1952 program. 

The two hospitals, one at Fort Dix and the holding facility, are 
coordinated. I mean, there is not a duplication there. Both have 
been built with full knowledge. that the other has been built or is 
being built, of the Medical Policies Board of the Secretary of Defense. 

Colonel Ketiy. The next category of items is storage facilities, 
where we are asking for cold-storage facilities of 7,200 square feet 
for Pewee 

We are asking for warehousing of 10,200 square feet to replace Air 
N: de Guard facilities which we are now using there. 

We are asking for commissary storage of 35,000 square feet for a 
total cost of $294,000; and two storage igloos, two ordnance storage 
igloos for ammunition at $140,000 each or $280,000. 

We are also asking for vehicle m: Lintenance shop to replace an Air 
National Guard facility which we are now using. 

Senator Lone. Why does it cost that high, $27.60 per square foot? 

Colonel Keuiy. Mr. Gibbens, can you give us an answer on that? 

Mr. Gispens. No, sir, I don’t think so, 

General Myers. Well, sir, the vehicle maintenance shop, of course, 
includes pits, it includes at least fac ilities for a chain hoist, and things 
of that kind, and power—compressed air connection. 

Colonel McBripr. And overhead doors. 

Senator Lone. You have got an item just above there—what is it, 
locomotive ? 

General Myers. Locomotive. 

Senator Lone. $16 per square foot. 

General Myers. Yes, sir. And that has a pit that you drive your 
locomotive over. 

Senator Lone. It hardly seems to me that you ought to have a $27 
per square foot vehicle maintenance shop and a $16 per square foot 
for locomotive maintenance and storage; I cannot think of anything 
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you would want in a vehicle maintenance shop that you would not 
have in a modern garage, and- 

General Myers. That is right, sir. 

Senator Lone. On SAC bases the figure is $13. 

Colonel McBrinr. I suspect it is because this facility is going to 
replace the National Guard facility; isn’t that correct ? 

Mr. Giesens. That is what it says in this justification, that this is 
what the National Guard wants. 

That is one that slipped by; I would suggest we change that to $13 

Colonel Keitiy. We are perfectly happy with that. 

Senator Lone. All right. That completes that base, does it? 

Mr. Gispens. That is a zero base anyway. 

Colonel Ketiy. The next base is Minneapolis, St. Paul, at Min- 
neapolis or 6 miles south-southeast of Minneapolis. 

We are asking for 100 acres of land at this base for some radio 
facilities. 

It is one of the bases in the United States that we are setting up 
air-to-ground radio telephone. 

General Myers. M: ay I interrupt—do you want any more on Me- 
Guire, Senator / 

Senator Lone. Not tonight. I will have to hear the local people 
first and at that time, of course, I expect whoever is familiar with 
the McGuire situation would be present and be prepared to answer 
any questions that might come up in that connection. 

General Myers. Yes, sir. 

Senator Lone. But you will by all means have the assessed valu- 
ation of the property, because that issue will be raised. 

All right, let us go on with Minneapolis. 

Colonel Keiiy. In addition to the land, we want three igloos total- 
ing $150,000 for ammunition storage. 

The total for the base is $450,000. 

Senator Lona. Next? 

Colonel Kertty. New Castle Airport, Dover, 4.8 miles south of 
Wilmington. 

Under category A, we have the replacement apron which is re- 
placement of ‘Air National Guard apron which we are now using. 

Senator Long. Can you use that for a while longer ? 

Colonel Keniy. Yes, sir; we can, but the Air National Guard 
coming back, sir. 

Senator Lone. When are they coming back in? 

Colonel McBrive. About this fall. 

Colonel Keiiy. It is some time around August or September. 

Colonel McBripr. You remember, those inventories were for 21 
months and they were recalled at different times, beginning in No- 
vember 1951—November, December, January, along in there, so this 
fall they will be released from the Federal Service and restored to 
their normal National Guard status again. 

Senator Lone. And do you have to supply them with parking 
aprons ¢ 

Colonel McBrine. Yes, sir. We, the Air Defense Command, have 
priority naturally over the National Guard but the idea is to give 
them enough facilities for what we have taken so that they can con- 
tinue, or there is little sense in h: aving a National Guard. We want 
to put them back in business, if we can. 
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Colonel Keitiy. The next item under liquid fuel storage, we have 
aviation fuel storage, 145,000 gallons for $14,000. 

Under category E, we have a squadron maintenance shop for a 
tow target outfit which will be in there of the Tactical Air Command, 
11,300 square feet for $170,000, 

We have troop housing and mess for 500 airmen. 

We have existing 663 spaces. We have a requirement for 1,406. 
There were 400 spaces provided previously which leaves us a deficiency 
of 343. However, we have a large deficiency of 204 in married NCO’s. 
We just did not get housing around there. 

So, we have actually a deficiency of 547 and we are asking for 500 
airmen’s dormitories. 

A lump-sum item for utilities of $193,000 which is 10 percent of 
the line items. 

Cold-storage facilities of 1,500 square feet for $30,000. 

Three igloos for a total of $350,000. 

Forty thousand square feet of warehousing for $336,000. 

The total for the base is $2.611,000. 

Senator Lone. I notice your vehicle-maintenance shop is in there. 

Colonel Ketiy. Yes, sir, that is standard for the Air Force, to- 
gether with the inspection facilities. 

Our next base is Niagara Falls in New York, 414 miles east of the 
city of Niagara Falls. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Colonel Ketiy. We are asking for 15,000 square yards of addi- 
tional taxiway of light pavement at $108,000. 

Seventy-five thousand gallons of bulk fuel storage for $8,000. 

Hazard removal, a lump-sum item of $63,000. That covers the 
movement of a radio tower, commercial radio tower, Station WJJL. 

Senator Lone. You have to move him and set him somewhere else / 

Colonel Keniy. Yes, sir. 

Parachute building. 4,500 square feet at $63,000. 

A base-maintenance shop which will be in lean-to’s to a hangar, 
13,660 square feet at $219,000. 

We are asking for 400 airmen’s dormitories at $776,000. 

We have available 250 spaces. We had 500 additional spaces pre- 
viously programed and a requirement for 1,148, leaving a deficiency 
of 398 spaces. 

Senator Lone. You plan to keep your people up in the future? 

Colonel McBripr. This is 10-year life, this base. 

Colonel Keiiy. This is 10-year life. We intend to keep that unit 
in there as long as an emergency exists. 

Senator Long. This is not a base you propose to keep open if the 
world ever gets more safe, however. 

Colonel Keiiy. That is right. 

For utilities, a lump-sum item of $178,000. 

We have 70 acres of land acquisition at an estimated cost of $500 


hey» 


per acre or S50. 100, 

A requirement exists of heating-fuel facilities, Diesel-fuel facilities, 
maintenance shops, land for the relocation of that tower, base head- 
quarters building, recreational area, motor pool storage area and 
motor pool shop. 
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We are asking for 1,640 feet addition to the infirmary for $39,000. 

Senator Lone. How many beds do you have now and how many do 
you expect to have? 

Colonel Ketiy. Do you have that? 

Mr. Gissens. I don’t have it here, anything on the additions. All 
I have is a 12-bed infirmary. 

Senator Lone. A 12-bed infirmary ? 

Mr. Gispens. That is right. 

Colonel Ketiy. That is not a 12-bed infirmary, Mr. Gibbens. 

General Myers. No. That is very, very small. 

Colonel Keiity. An addition. 

Mr. Giesens. It is an addition to get the 12 beds. It will run about 
5,400 square feet. 

General Myers. That is right. A four-bed infirmary runs 2,800 
square feet so probably it is an addition of about four beds, probably, 
to the existing infirmary where the central facilities are located, to 
obtain that bed space. 

Senator Lone. All right, go ahead. 

Colonel Ketity. The next item is under storage facilities, 

We are requesting 15,000 square feet of warehousing at $126,000. 

Two ammunition storage igloos at $140,000 or $280 000. 

Air installation shop of 5,000 square feet, $48,000. 

A vehicle-maintenance shop, 5,000 square feet, for $63,000. 

The total for the base is $2,006,000. 

The next base is O'Hare International Airport, 16 miles northwest 
of Chicago. 

We are asking here under category A, for airfield pavements and 
maintenance aprons, or operational apron of 70,000 square yards at 
$7.20, which is a light pavement, $504,000. 

Also an additional alert apron for a defense unit of 13,500 square 
yards priced at $97,000. 

We have aviation-gasoline storage of 280,000 gallons for $28,000. 

Jet-fuel storage of 500,000 for $50,000. 

Lube-oil storage, 5,000 gallons for $2,000. 

We are putting one more alert hangar for this unit for $14,000. 

Senator Lone. These alert hangars have not yet been explained to 
us. It is my understanding we are going to have testimony on some 
other heading— ' 

General TIMBERLAKE. No, sir; that is Colonel McBride. 

Senator Lone. Will you bring us up to date on that, Colonel? 

Colonel McBrivr. There are four individual hangars. 

Senator Lone. Four individual hangars? 

Colonel McBrinr. Linked together. 

Senator Lone. Go ahead. 

Colonel Kexiiy. It is actually one roof but there are four stalls 
in there with a center portion for crews to sit when they are not 
sitting in their aircraft. Unless it is an immediate alert, they would 
sit in the center part of that. 

Senator Lona. I take it that the aircraft sit there with the engines 
warmed up. 

Colonel Ketiy. No, sir: the hangars are heated so the aircraft are 
never really cold so that they are hard to start. 

Colonel Keiiy. The jet engine itself is not running. 

Colonel McBrinr. But the e lectrical instruments are running. 

Colonel Keiiy. The jet engine itself is not running. 
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Senator Lone. Is this part of a program to be able to get several 
planes in the air in a hurry? 

Colonel Keniy. Yes, sir. They are located off the end of a runway 
with a taxiway leading right to the runway with as gradual a curve 
as we can put in it so the aircraft can be started in the hangar and 
go right on and take off without stopping. 

Senator Lone. It is the kind of a proposition where a man is sup- 
posed to be able to jump in and take off as quickly as could be done. 

Colonel Keniiy. That is right. 

Colonel McBrivr. And he would ordinar ily be sitting in the plane. 

Senator Lona. And you have them actually there all the time? 

Colonel McBrive. Twenty-four hours a day. 

Colonel Kexry. [Off record. ] 

Colonel McBring. We can, of course, change that up or down. 

Senator Lone. It must be a rather tiresome task to be sitting there 
so many hours. How many hours it it ? 

Colonel McBrine. Four is the normal tour. 

Senator Lona. It sounds something like sitting in a corner. 

Colonel McBrine. It is worse than 3 sitting in a corner because you 
are burdened with a helmet and your oxygen mask and all of these 
wires that connect onto all of your communications and so on and 
it is really quite uncomfortable. 

Senator Lone. Now, how essential is the hangar ? 

Colonel McBrive. Well, the hangar performs two functions, It 
normally protects the pilot and the aircraft from the weather in 
winter time, from frost and ice off of the aircraft in winter. You 
know, a modern fighter just won’t take off with ice on it. That is 
one big thing. 

Another thing, it provides powder to keep the instruments tuned 
up and running. You see, the instruments that he is going to fly 
on are gyro instruments and operated by electricity. The old ones 
used to be operated by vacuum, but the new ones are operated by 
electricity and normally it takes 2 or 3 minutes to warm them up so 
you can get a steady indication from your instruments, but by pro- 
viding power and keeping them up constantly, the indication is 
immediate. 

Senator Lona. Are we to understand that these modern planes 
simply will not take off as long as they are cold, if they are sitting out 
in cold weather, you could not ; get them started ? 

Colonel McBripe. No, sir, it is not the cold at all. The cold does 
not hit them, it is the frost, that is the projection of the frost into 
the airframe and frost on a modern airplane will prevent it from 
taking off; not cold proper. 

Senator Lone. Frost on a modern jet fighter—— 

Colonel McBripe. Bombers, too. 

Senator Lona. Well, this jet plane, speaking of the jet craft now 

Colonel McBripr. Any high-performance “airplane. I doubt seri- 
ously that a B-29 would take off. Don’t you agree, General ? 

General TrmpertaKr. No; I would not say I agree with you on 
that. A B-29 will take off with frost on its wings. A modicum of 
ice on its wing will increase its take-off run, so that it won't take off 
on the normal runway and its performance in the air is rather poor— 


and the B-29, that is a rather obsolete airplane, second-rate. 
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Senator Lone. I was surprised to hear that the modern fighters 
would not take off; I did not know that. 

Colonel Keiiy. Third. one of the things in these hangars which 
makes the hangar rather expensive for a garage, which in effect it is, 
with power in it, is that we have to have a requirement that the doors 
open fast. The doors had to be especially designed so they would 
open fast without a hitch and if they would not open by power, it 
had to open by manual cranking. 

Senator Lone. So the man sits there with the door closed ? 

Colonel Ketxiy. Yes, sir. 

Senator Lone. And you have an electric motor to open the door, 
or something ? : 

Colonel! Kr tty. Yes, sir. 

Colonel McBrine. Sure, and if its fails, it could still open. 

Colonel Ketiy. It can be opened manually. 

Senator Lone. Can you move these hangars or are they stationary ? 

Colonel Ketity. They are stationary on a concrete foundation. 
They could be moved but they are not portable hangars. 

Senator Lone. Of course, the rear end of that. hangar would have 
to be of very good material indeed to withstand the blast of the jet 
plane engine. 

Colonel Ketiy. Well, sir, we have to have it open at both ends. 
We tried that a it blew part of it out. We have both doors open 
at the same time. 

Senator Lone. Off the record. 

(Diseussion off the record. ) 

Senator Lone. All right. 

Colonel McBrive. This is really a significant item for the Air De- 
fense Command, the alert hangar. 

Senator Lone. How long have you been using those alert hangars? 

Colonel McBripr. We are just getting our first. one. 

Senator Lone. Off the record, where are they ? 

(Discussion off the record.) 

Senator Lone. Of course. under many circumstances these alert 
hangars would not need the power? 

Colonel McBripr, Well, it provides protection for the pilot and 
the equipment, the electrical power, to start it. 

Senator Lone. In other words, all you would need would be just 
an electric outlet there, to keep his electrical devices running, for the 
pilot. 

Colonel Keriy. Sir, in a really hot climate, also it provides some 
protection from the sun for both the aircraft, the gas in the aircraft 
and the man. An aircraft sitting in the sun gets “terrific ally hot so 
that the pilot is practically burned, so to provide protection we have 
that for a really hot climate as well as protection against the cold. 

Senator Lona. Off the record. 

(Diseussion off the record. ) 

Senator Lone. What is the next item? 

Colonel Ketiy. The next item is crash fire station, 9,165 square 
feet, at $119,000. 

Next, operations building at 4.374 square feet at $48,000. 

Parachute repair building, 4,500 square feet at $63,000. 

Two readiness hangars at 20.400 square feet each, total of 40,800 
square feet, for $612,000. 
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Senator Lone. Let us get this readiness hangar. What is that? 

Colonel McBrine. [Off record.] Now, they are not simply just 
sitting there, we also do organizational maintenance on them in the 
readiness hangar and it is also the place where we arm the aircraft. 

Senator Lone. Of course, you have a difference in cost. Is the 
difference in the design of the hangar ¢ 

Colonel Kenny. Yes. sir. Your alert hangar has a short span, 
it is more or less of a garage; your readiness hangar is more of a 
large one. 

Senator Lone. All right. 

Colonel Ketity. We have the base-maintenance hangar of 20400 
square feet for $306,000. 

{ squadron maintenance shop is next, 13,660 square feet, which 
will be a lean-to to the main maintenance hangar for $205,000, 

Senator Long. You say it will be a lJean-to to the maintenance 
hangar ¢ 

Colonel Keniry. A lean-to, on three sides of the maintenance 
hangar, 

Senator Lona. All right. 

Colonel Keitiy. We are requesting a chapel at O'Hara for $73,000. 

[ would like to point out that O’Hara is quite a distance from any 
community. It is going to be a fairly large establishment, and we 
feel a chapel is justified. 

A headquarters building; we request two, each of them at 2,800 
square feet, S11 a square foot, for a total of $62,000. 

We are requesting a service club of 8,100 square feet at $13 or for 
S105.000. 

Senator Lone. That is the only service club IT have seen in here 
so far that has not been deferred. SAC has deferred all of their 
service clubs and I thought you deferred most of them here. This 
base is 16 miles from Chicago, isn’t it 4 

Colonel Ketiy. Yes, sir. 

Senator Long. All right. 

Colonel Kenny. Under utilities we are requesting t miles of roads, 
unit price of $20,000 a mile for : 80,000. 

Senator Lone. What do you plan to use that road for? 

Colonel Keiiy. That is to service the facilities that we are build- 
ing at O'Hare, Mr. Chairman. 

Senator Lona. All right. 

Colonel Keiity. Both our operational area and our administrative 
area, Which is actually across a main road, 

Senator Lone. To service the operation of the administrative area? 

Colonel Keuiy. Yes. 

Senator Long. That is not just for parallel defense work; it is to 
get in and out ? 

Colonel Keiiy. That is right. 

For utilities, a lump sum of $338,000, 

We are requesting 80,000 square feet of warehouse space at this base 
for a total of S672.000, 

Three ammunition-storage igloos for $420,000. 

Also, a 5,000-square-foot air-installation shop for $48,000, 

‘Total for this base, $4,146,000. 

Senator Lone. It is 10 o’clock—off the record. 

(There was discussion off the record.) 








338 MILITARY AND NAVAL CONSTRUCTION 


Colonel Keiiy. The next base is Oscoda, 5 miles northwest of the 
city of Oscoda, Mich. 

We are requesting fuel storage of 70,000 gallons of aviation gas, 
$7,000. 

A storm sewer which is a series of catch basins along the taxiway and 
upron, a lump sum of $160,000. 

For utilities, a lump sum item of $45,000 to cover the utilities for 
the storage igloos. 

We are asking for 20,000 square feet of warehousing space. 

Total for the base, $660,000. 

The next base is Otis Air Base, 9 miles north-northeast of Falmouth, 
Mass. 

We are requesting communications building of 2,900 square feet at 
S-+44.000 

A readiness h: anger, 34,220 square feet at $513,000, 

An aircraft maintenance hangar of 20,400 square feet at $306,000, 

Maintenance shop, that is $205,000 for 13.660 square feet. 

“team distribution, 20.000 lineal feet at $600. 

Senator Lone. What do you have there now ‘ 

Colonel Keiiy. Sir, a heating plant put in under the 1952 program, 
and this is distribution lines for it. 

Senator Lone. All right. 

Colonel Keixiy. Utilities. a lump-sum item of $174,000, 

A dental clinic. 

Senator Lone. How many chairs? 

Colonel Keiiy. I believe that is a six-chair dental clinic, 879,000. 
A 12-bed infirmary. 

Senator Lone. Do vou have any facilities of that sort there now 4 

Colonel Keitity. The Army—— 

Colonel McBrinr. This says, “Used by the Army.” 

Senator Lox. That does not show the ¢ apac itv: does it? 

Colonel Ker: y. No, sir: the Army general clinic is about 4 miles 
from the Air Force part of the base. 

Senator Lone. How about the Army infirmary? Are you using the 
Army infirmary now / 

Colonel McBripr. Apparently: yes, sir. You see, we were on the 
other side of the field where it was fairly convenient to use jointly 
the facilities of the Army, and we moved to the other side of the run- 
ways because we could no longer fit in and we had to provide facilities 
of our own. 

Senator Long. This is one thing that concerns me about this, gentle- 
men. If I was in your business myself if I wanted a good dentist, 
I would want to shop around and try to find a very, very good one, 
and I do not blame the services for getting the good dentists or doctors 
and keeping them. 

But my recollection was that the whole time I was in the service 
during the last war the dental work and things of that sort—well, the 
service facilities were so overcrowded and so inadequate that we tried 
to find some civilian doctor or dentist, particularly a civilian dentist 
that we considered very good, one that was recommended very highly 
to go to. 

Now, if we are going to give you all of the good dentists that you 
are asking for in all of these dental facilities at these bases, then how 
in the world—well, in my own State we would have shortage of good 
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dentists if we have to give you every good dentist, a good dentist for 
each one of those chairs. 

It seems to me that we ought to try as far as possible to take advan- 
tage of the facilities of other services and that we should also take 
no more dentists from the civilian economy than we absolutely have to. 

Maybe the services have not worked it out, but I do not see why we 
could not arrange to pay for the services of a private dentist to do this 
kind of work. It is all the same kind of service and it makes no dif- 
ference whether he gets that work from a dentist in the service or 
outside, and the service should pay for it. But 1 do not see why you 
build the facilities, with all of these dental chairs there, why you need 
so many, just for someone to take a look at your mouth and see just 
how bad you need service for your teeth and I do not see why the service 
has to perform all the work. I think you ought to reduce this kind 
of service, or otherwise how are we going to be able to get all of the 
dentists to take care of these chairs? If we have a war dentists will 
not have objections to coming from civilian life, but as it stands now, 
LT have a hunch that in my State and every State, every Senator would 
have the communities calling to get their dentists back. 

Ott the record. 

(There was discussion off the record. ) 

General Myers. Mr. Chairman, may I ask the medical people to 
answer that? JT will make a note of that and ask them specifically to 
answer that. I have heard them answer that same question, but I think 
it would be better for them to answer that. 

Senator Lone. We will ask how many dentists they now have and 
how many they expect to get and what kind of dentists they expect 
to get and how they expect to hold them. 

General TimpertaAke. Remember, the other day, sir, when you 
brought up this same point, every chair does not get a dentist. We 
use dental hygienists also in this work, in teeth cleaning and some of 
that work and some of the medical enlisted personnel can sometimes 
do part of the work in the dental chairs. 

Senator Lone. It is not nearly as satisfactory as when it is a civilian 
dentist, if you need any real repair work—let him do the work as it 
should be done. 

General Timeertake. Well, sir, it is difficult to relieve «a man from 
his work to let him go to a nearby community and take a day off to 
go to the dentist. 

If we have them close by and convenient to the working personnel 
where they can get there in half an hour or something like that, then 
they do not lose so many hours, and that is what costs in this, the loss 
of time, the pay for the man and the maintenance of the man. 

Senator Lone. In this connection, General, let us see what you are 
in for. For example, we have here a letter that was sent to Senator 
Paul Douglas on this matter of dentists. 

General TrmpBertAKke. Is this man a dentist ? 

Senator Lone. A man who sells dental equipment. He said: 

I recently read portions of a speech, in the Milwaukee Journal, that was made 
by you before the American Philosophical Society, in Philadelphia, which had 
to do with Army waste of manpower and the operation of the Veterans’ Adminis- 
tration. The writer is heartily in accord with your sentiments. 

At a recent meeting of the Wisconsin State Dental Society at the Milwaukee 
Auditorium, a certain Brig. Gen. Louis H. Renfrow, Deputy Director of the Se- 
lective Service System, spoke, and while the writer did not hear the talk, he is 
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Colonel Keiiy. The next base is Oscoda, 5 miles northwest of the 
city of Oscoda, Mich. 

We are requesting fuel storage of 70,000 gallons of aviation gas, 
$7,000. 

A storm sewer which is a series of catch basins along the taxiway and 
apron, a lump sum of $160,000. 

For utilities, a lump sum item of $45,000 to cover the utilities for 
the storage igloos. 

We are asking for 20,000 square feet of warehousing space. 

Total for the base, $660,000. 

The next base is Otis Air Base, 9 miles north-northeast of Falmouth, 
Mass. 

We are requesting communications building of 2,900 square feet at 
844.000. 

A readiness hanger, 34,220 square feet at $513,000. 

An aircraft maintenance hangar of 20,400 square feet at $306,000. 

Maintenance shop, that is $205,000 for 13.660 square feet. 

Steam distribution, 20,000 lineal feet at $600. 

Senator Lone. What do you have there now ¢ 

Colonel Keiiy. Sir, a heating plant put in under the 1952 program, 
and this is distribution lines for it. 

Senator Lone. All right. 

Colonel Keuxiy. Utilities. a lump-sum item of $174,000, 

A dental clinic. 

Senator Lone. How many chairs / 

Colonel Keuzvy. I believe that is a six-chair dental clinie, 879,000, 
A 12-bed infirmary. 

Senator Lone. Do you have any facilities of that sort there now ? 

Colonel Keniry. The Army- no 

Colonel McBrinr. This says, “Used by the Army.” 

Senator Lox. That does not show the capacity ; does it / 

Colonel Ker: y. No, sir: the Army general clinic is about 4 miles 
from the Air Force part of the base. 

Senator Lone. How about the Army infirmary? Are you using the 
Army infirmary now / 

Colonel McBrivr. Apparently : yes, sir. You see, we were on the 
other side of the field where it was fairly convenient to use jointly 
the facilities of the Army, and we moved to the other side of the run- 
ways because we could no longer fit in and we had to provide facilities 
of our own. 

Senator Lona. This is one thing that concerns me about this, gentle- 
men. If I was in your business myself if I wanted a good dentist, 
I would want to shop around and try to find a very, very good one, 
and I do not blame the services for getting the good dentists or doctors 
and keeping them. 

But my recollection was that the whole time I was in the service 
during the last war the dental work and things of that sort—well, the 
service facilities were so overcrowded and so in: adequi ite that we tried 
to find some civilian doctor or dentist, particularly a civilian dentist 
that we considered very good, one that was recommended very highly 
to go to. 

Now, if we are going to give you all of the good dentists that you 
are asking for in all of these dental facilities at these bases, then how 
in the world—well, in my own State we would have shortage of good 
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dentists if we have to give you every good dentist, a good dentist for 
each one of those chairs. 

It seems to me that we ought to try as far as possible to take advan- 
tage of the facilities of other services and that we should also take 
no more dentists from the civilian economy than we absolutely have to. 

Maybe the services have not worked it out, but I do not see why we 

could not arrange to pay for the services of a private dentist to do this 
kind of work. It is all the same kind of service and it makes no dif- 
ference whether he gets that work from a dentist in the service or 
outside, and the service should pay for it. But I do not see why you 
build the facilities, with all of these dental chairs there, why you need 
so many, just for someone to take a look at your mouth and see just 
how bad you need service for your teeth and I do not see w hy the service 
has to perform all the work. I think you ought to reduce this kind 
of service, or otherwise how are we going to be able to get all of the 
dentists to take care of these chairs? If we a a war dentists will 
not have objections to coming from civilian life, but as it stands now, 
[ have a hunch that in my State and every State, every Senator would 
have the communities calling to get their dentists back. 

Ott the record. 

(There was discussion off the record. ) 

General Myers. Mr. Chairman, may I ask the medical people to 
answer that? I will make a note of that and ask them specifically to 
answer that. I have heard them answer that same question, but I think 
it would be better for them to answer that. 

Senator Lone. We will ask how many dentists they now have and 
how many they expect to get and what kind of dentists they expect 
to get and how they expect to hold them. 

General Timper.akr. Remember, the other day, sir, when you 
brought up this same point, every chair does not get a dentist. We 
use dental hygienists also in this work, in teeth cleaning and some of 
that work and some of the medical enlisted personnel can sometimes 
do part of the work in the dental chairs. 

Senator Lone. It isnot nearly as satisfactory as when it is a civilian 
dentist, if you need any real repair work—-let him do the work as it 
should be done. 

General Timpertake. Well, sir, it is difficult to relieve a man from 
his work to let him go to a nearby community and take a day off to 
vo to the dentist. 

If we have them close by and convenient to the working personnel 
where they can get there in half an hour or something like that, then 
they do not lose so many hours, and that is what costs in this, the loss 
of time, the pay for the man and the maintenance of the man. 

Senator Lone. In this connection, General, let us see what you are 
in for. For example, we have here a letter that was sent to Senator 
Paul Douglas on this matter of dentists. 

General TrmpBertAKke. Is this man a dentist ? 

Senator Lone. A man who sells dental equipment. He said: 

I recently read portions of a speech, in the Milwaukee Journal, that was made 
by you before the American Philosophical Society, in Philadelphia, which had 
to do with Army waste of manpower and the operation of the Veterans’ Adminis- 
tration. The writer is heartily in accord with your sentiments. 

At a recent meeting of the Wisconsin State Dental Society at the Milwaukee 
Auditorium, a certain Brig. Gen, Louis H. Renfrow, Deputy Director of the Se- 
lective Service System, spoke, and while the writer did not hear the talk, he is 
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alleged to have said that the armed services would take about 2,000 dentists 
in the coming year and that every dentist up to 50 years of age would be liable 
to draft even if they had served their time as a GI in either World War. In 
other words he is claimed to have brought out that regardless of previous 
military service, unless it had been in the Dental Corps, a dentist was liable for 
at least 2 years as a dentist. 

However at this same meeting certain dentists were in attendance, who were 
or had recently been in military service. One of these made statements to the 
effect that a certain large base in Texas where he was stationed had a 40-chair 
dental clinic and had 71 dentists to operate it. Some of these dentists were in 
a state of demoralization because they had nothing to do and had not stood at a 
dental chair in over 4 months. Others had to share a chair with several other 
dentists for a few hours a day. One other returned dentist said that he had 
served at a base at some air field and had put in 5 months without touching a 
patient because they had more dentists than chairs to onerate from, Other 
reports were in this same vein. It was also brought out that the Army require 
one dentist for every 500 personnel, but in the country as a whole we have one 
dentist for'1,700 people. 

Now, those are the things that we just have to allow for. 

It seems to me it would be better insofar as possible to plan, par- 

ticularly in this country, to take advantage of the dentists that are in 
civilian life and I do not believe we need additional dentists in the 
service as much as we need to take advantage more of the dentists 
who are available to us just in civilian life. We could pay them for 
the dental work that they do rather than having them all in uniform. 

Well, we will look into this when the health people come up. 

General Timpertake. All right. 

Senator Lone. I am frank to say, however, that in this country 
where you have bases located near towns where you have a substantial 
number of good practicing dentists we ought to try to utilize those 
facilities or work out some way that those dentists could help us in 
our problem rather than call them in the service and require them to 
stay in for a year or 2 vears in order to obtain their services. 

All right. Does that complete that base / 

Colonel Keity. The last item was “Storage igloos.” $140,000. 

The next base is Oxnard Air Base, Calif. 

We are requesting a crash fire station of 9,065 square feet at $119,- 
000; a parachute building, 3,000 square feet, 342,000; utilities, a lump 
sum item of $75,000; 15,000 square feet of warehousing; three am- 
munition iglos, $140,000 each at $420,000; total for the base. 
$782,000. 

At Paine Field, Wash., we are requesting parachute repair build- 
ing of 45,000 square feet, $63,000; a readiness hanger of 34,660 at 
$520,000; utilities, a lump sum item of $128,000: 20,000 square feet of 
warehousing for $168,000; three igloos totaling $420,000, or a total 
for the base of $1,299,000. 

The next base is Palmdale, in California. 

We are requesting to extend the runway with light-duty pavement, 
$120,000, and also the taxiway, also light pavement for $126,000. 

Airfield lighting for that pavement, 8,000 lineal feet, $134,000, 

Senator Lone. Apparently there are not a great amount of items at 
that field but operational. 

Colonel Ketity. What we are trying to do is to get through the 
operational first [off record]. We expect to get to the other items of 
that base. 

The total for that base is $380,000. 

The next base is the Portland Air Force Base. 
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Senator Lone. This is the one that Senator Morse was talking about 
the other day. 

General Myers. Yes, sit 

Senator Lone. Perhaps we ought to defer this base until Senator 
Morse is here: he is anxious to go into that. 

Well, he is out of town. Suppose we go ahead. 

Colonel Ketiry. Runway extension which is actually an overrun 
extension at $4.50 a square vard for $297,000, 

Aviation gasoline storage, 45,000 gallons for $11,000. 

Aircraft maintenance hanger to replace Air National Guard, 420.- 
OOO square feet, SB306.000. 

Senator Lone. Is that to turn that over to the Air National Guard ¢ 

Colonel Keiiy. Yes, si 

A lump-sum item for utilities of $79,000; two storage igloos for 
ammunition, S280,000: the sum total for the base, $975,000. 

Senator Lone. Do vou have ammunition storage there now / 

Colonel Kretiy. None that we can use there for our new ammuni- 
tion. 

The next base is Presque Isle, Maine. 

We are requesting an electric substation for $80,000; utilities for 
$81,000: three storage igloos at $140,000, and the sum total for the 
base is $581,000, 

Senator Lone. That does not get them any additional housing, does 
It ¢ , | 

Colonel Keiiy. No, sir. Tt will be programed next year. 

Senator Long. They are ina bad position for housing. 

Colonel Keviy. That is right. 

Senator Lone. | would say all things considered that is one of the 
worst housing situations in the country as far as the Air Force is 
concerned. 

Colonel Keniy. Apparently one of the worst. 

Colonel McBripr. You are speaking mostly of family housing / 

Senator Long. No: airmen’s housing. 

Colonel Keury. The next base is Selfridge Air Force Base in 
Michigan, just northeast of Mount Clemens. 

We are asking for an additional alert apron, 11,000 square yards, 
S7T9.000, 

Troop housing at SL million [off record]. A lump-sum item for 
utilities of $112,000. 

Senator Lone. That is pe rmanent construction there ¢ 

Colonel Keniry. Yes, si 

Four above-ground stor si igloos at 26,500 square feet, $106,000, 

Our next base is Stewart Air Force Base, which is 4 miles northwest 
of Newburgh, N. Y. 

Senator Lone. Let us go back for a moment. Why are storage 
igloos so expensive at — , 

Colonel Ke_ty. We have to put them above ground because of the 
water situation, Actually, Lake St. Clair over there is really above 
the level of the airfield and we just cannot go down underground. 

Senator Lone. And you prefer to keep that type of ammunition 
underground ? 

Colonel Keiiy. Yes, sir. 

Colonel McBrine. Yes, sir. 
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Colonel Keitty. At Stewart we have an apron for an alert hangar, 
14,000 square yards, light pavement, total cost of $101,000, 

A runway extension of 46,666 square yards at $336,000, 

A taxiway of 32.857 square yards at $237,000. 

Airfield gr: uae 1,000,000 cubie yards, at $1 a yard, $1 million. 

Senator Lone. What kind of grading is that which costs that much 
per yard ¢ 

Colonel Keiiy. Sir, there is an awful lot of rock up there. As you 
know, it is just above West Point. It is m lilly country and this run 
way Was investigated to find out the cheap ent one that would be sati 
factory and this was determined to be the cheapest. 

Senator Lone. Do vou have todoa pee umount of blasting / 

Colonel Ketiy. There will have to be a considerable amount of 
blasting of that rock; yes, sir. 

Senator Lone. You could not find a better location than that 4 

Colonel McBrive. We just looked and looked and looked. We 
looked in Duchess County and White Plains and others and they al! 
folded up. Sometimes it wes local opposition. 

Senator Lone. Well, that is $1 million for moving dirt and that is a 
high cost for the amount of dirt to be moved. 

Colonel Keniy. Yes, sir. 

General Myers. They have an existing base there, though, housing 
and other facilities. 

Senator Lone. Let us take up the other items. 

Colonel Keitty. Three refueling hydrants, at $60,000, for $180,000, 
They are high-speed refueling hydrants. 

Senator Lone. What capacity would you say 

Colonel Ketriy. I beg your pardon ? 

Senator Lone. What is the capacity of these refueling hydrants? 

Colonel Ketiy. That is a high-speed refueling hydrant. I would 
like this to be off the record, please. 

(There was discussion off the record.) 

Senator Long. All right; proceed. 

Colonel Keitty. Communications and navigational aids under cate- 
gory C, we have communications facilities of 3,200 square feet at $15, 
priced at $58,000. 

Navigational aid facilities, lamp sum of $150,000. That is covering 
your high-intensity runway lighting. 

Then we have a receiver and transmitter site. one of each, $83,096; 
an alert hangar of 22.450 square feet, $314,000; squadron mainte- 
nance shop, 13,660 square feet at $205,000; a training building of 
3,000 square feet in which to build a flight simulator, $42,000. 

Under “Utilities.” we have an electrical emergency plant with 
emergency generator, Ss? OOO, 

Senator Lone. How many of those generators do you have? 

Colonel Ketiy. It is just a small building to house power emer- 
gency equipment in connection with a unit we are having there. We 
discussed that on one other base today; this the same thing on this. 

Senator Lone. All right. 

Colonel Ketiy. $137,000 for utilities. 

We have land acquisition of 550 acres. That is to cover runway 
extension and ammunition storage. 

Senator Lone. Is that utilities figure based on a percentage—that 
would include moving of that rock ? 
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Colonel Ketiy. No, sir. 

General Myers. That land item is changed and the item in the 
authorization bill is the correct total for the station. 

Senator Lone. How much is that land ? 

General Myers. Five hundred and fifty acres. The land was 
reduced by 150 acres, from 700 to 550, reducing the total for the base. 

Senator Lone. Tow many feet do youe xpect to extend that runway ¢ 

General Myers. That is nearly 3,000 feet; about 2,800. 

Colonel Ketity. We will extend the runway 2,800 feet. 

Senator Long. And how is that amount of dirt to be moved? Can 
you furnish a figure to give us how much of that you expect to be rock? 

Colonel Ketiy. I cannot right offhand; no, sir. 

Senator Lona. I know, but it can be supplied for the record later. 

(tnformation was furnished to the committee. ) 

Colonel Keniry. That, of course, will have to be an estimate. 

General Myers. We will make that estimate. 

Colonel Key. The lust item for this base is three storage ivloos, 
$420,000. 

The sum total for the base is $3,520,000. 

The next base is Suffolk County Air Force Base, N. Y., 2.6 miles 
north of Westhampton Beach. 

We are requesting an alert apron, light pavement, 14,000 square 
yards, $101,000 ; 151,000 gallons of fuel and oil stor age, $15,000; 160,000 

gallons of jet fuel storage, $16,000; an antenna farm, a lump sum of 
$70,000: hazard removal of $20,000, to place underground some tele- 
phone lines and some power lines that are in the clear zone; communi- 
cations building of 3,973 square feet at $60,000; an alert hangar of 
22,450 square feet at $314,000; parachute-repair building at $63,000 ; 
a readiness hangar, 20,400 square feet at $806,000. 

We are requesting a service club of 8,100 square feet at $105,000; 
sewerage-disposal plant, of which they have none, $81,000; utilities, a 
lump-sum item of $249,000; 80,000 square feet of warehousing space 
at $672,000; four igloos, for two units, $560,000; 5,000 square ‘feet of 
air installation shop space, $48,000; vehicle maintenance shop of 
10,000 square feet at $125,000. 

Tho total for this base is $2,805,000. 

The next base is Truax in Wisconsin. 

We are requesting alert apron of 14,000 square yards at $101,000; 
gas for automotive—or pump house for automotive gas, $1,000; storage 
of gas, automotive maintenance, $9,000 for 15,000 gallons; an alert 
hangar which is a second alert hangar there, $314,000; a parachute re- 
pair building, $4,500 square feet at "263 000; a readiness hangar, $398,- 
000; an officers’ mess, 3,360 square feet, at $54,000; a lump-sum item 
for utilities, $131,000; 4,500 square feet of warehousing space for 
$38,000. That sounds like a small amount of warehousing space. That 
is actually replacement of National Guard facilities. 

Three ordnance storage iglos for $420,000. 

Vehicle maintenance building—that is again National Guard facili- 
ties. A total cost of $420,000. 

The total for the base is $1,544,000. 

The next base is Punta Gorda, Fla., Charlotte County Airport. 

We expect to have gunnery range at Punta Gorda. 

We are requesting runway extension and taxiway extension. 

Senator Lone. Off the record. 
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(Discussion off the record.) 

Colonel Ketiy. We have two pavement jobs of runway extension 
and taxiway extension, 676,000 and 238,000, both based on light-duty 
pavement, at $7.20 a square yard. 

Two aviation gas hydrants which are actually pumps, $500 each, for 
$1,000; 3,000 gallons of Diesel fuel storage, $1,000; jet fuel storage, 
500,000 gallons, at 10 cents, $5,000; two jet-fuel hydrants, which are 
actually pumps again, not typical hydrants, $500 each, $1,000 for the 
two. 

Senator Lone. I take it that the storage tanks are in the ground 
there / 

Colonel Keitiy. We are putting in 500.000 gallons of storage there. 
sir. 

Senator Lone. All ign. 

Colonel Keiiy. Then, we have automotive gas pump and storage ; 
two pumps, 10,000 gallons of storage, $1,000 and $3,000. 

Senator Lone. I don’t see anything i in there for aviation gas. 

Colonel Ketity. There is some aviation-gas storage there now. 

Senator Lone. The aviation gas storage is there ? 

Colonel Keiiy. And we are putting in jet storage. 

Senator Lone. All right. 

Colonel Keiiy. 4.000 gallons of lube oil storage, $1,000. 

An antenna farm, item 11, to go with items 14 and 15, a receiver 
and transmitter building, $10,000 for the antenna farm, and $9,000 
each for the receiver and transmitter buildings. 

Communications building or item 13, 2.200 square feet, $33,000. 

Control tower, which they do not now have, $68,000. 

Crash fire station, 5,900 square feet, $77,000, 

A shooting-in butt, a lump sum figure of $25,000, 

Base maintenance hangar of 27.400 which includes a few shops. not 
all, we are deferring some of the shops, $411,000. 

Senator Loxc. You only have a small number of people there. Is 
that all there is on that base ? 

Colonel Keivy. It is from the outside. 

Colonel McBripe. That re presents the permanent. This is to be a 
gunnery base and the units that are going to do the gunnery come 
into this base and they operate fora couple of weeks and then they are 
out. These figures represent the transient gunnery load. 

Senator Lone.’ The core of the units are down there while they are 
in gunner Vv prac tice ? 

Colonel Keniy. That is correct. ves, sir. 

Colonel McBrive. Yes. 

Colonel Ketty. We are requesting 250 airmen’s dormitory spaces. 

Senator Lone. Now, that is about twice the complement of ‘the base, 
or at least 100 more. 

Colonel McBrinr. About 100 more. 

Senator Lone. And that is to furnish housing for those who come 
in and practice firing their guns. What type of planes are those? 

Colonel McBrivr. It can be any at all. Of course, if they come 
from the Air Defense Command, they will be fighters, but this facility 
can be used also by Tactical Air Command or fighter units of 
Strategic. 

Senator Lone. And those types of fighters, of course, have—how 
many people? 
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Colonel McBring. One or two people. 

Senator Lona. One or two? 

Colonel McBripr. Yes, sir. 

Senator Lone. Wouldn’t that indicate that you would need possibly 
more officer housing in relation to the amount of housing you would 
have for enlisted men ? 

Colonel McBrinr. Yes, sir, that is true. The airmen come in, too, 
even though they are not fliers. 

Senator Lone. All right. 

Colonel Ketty. Our next item is railroad spur, 21% miles, $141,000. 

Water supply, 150,000 gallons per day, $380,000. 

A lump sum item for utilities, $165,000, 

Six-bed infirmary, $75,000. 

Senator Lone. Is there any facility there at the present time? 

Colonel Ketiy. No, sir, there isn’t. Mr. Gibbens, do you have 
that? Do you have that facility list of what was at Punta Gorda / 

General Myers. There is nothing at Punta Gorda. 

Colonel Keiiy. I am sure there is a at Punta Gorda. 

Colonel McBrive. As I remember it, there are just some pavements, 
that is all. 

Colonel Keiiy. Cold storage of 15,000 square feet, $30,000. 

Storage building of 8,000 square feet which is actually a ware- 
house—let me get that [consulting documents|—it is commissary 
issue including your cold and dry storage issue, that is your usual 
storage building to go with cold storage, $67,000, 

Four stor: we igloos, above ground, $26,500 each, $106,000. These 
will be used for various types of ammunition. 

AIO warehouse of 6,000 square feet. That has been deferred. 

Base warehousing of 10,000 square feet, $84,000, 

AIO shop of 2.400 square feet, $23,000, 

Vehicle maintenance shop of 3,838 square feet, 348,000. 

Total for the base, $3.000,000, 

Senator Lona. There are lots of items, but it does not add up to so 
much money when you get through, compared with the others. 

Colonel Krnzy. No, sir. 

The Youngstown is the next base, in Ohio. It is “zero” base. 

We are asking for authorization on some nine items. 

20,000 gallons of aviation gas fuel, $5,000. 

5,000 gallons of Diesel fuel, 81.000, 

Communications facilities, lump-sum item of $15,000, 

Parachute repair shop, 45,000 square feet, $63,000, 

A headquarters building, a base headquarters building, 2,800 square 
feet. for 834,000. 

Recreational facility, 9,000 square feet, $91,000, 

Lump sum item for utilities for $79,000. 

Three storage igloos, $14,000. 

20,000 square feet warehousing, total for the base of $876,000. It 
is all a zero base. 

Our last base is Yuma County Airport in Arizona, It is 414 miles 
south-southeast of Yuma, and it is for a gunnery traiming facility, 
also, in the western part of the United States. 

We are requesting to extend the runway and taxiway, 33.333 square 
vards of light-duty paving for the runway, $240,000, and 27,000 yards 
for the taxiway for S190,000, 
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A jet fuel storage of 1,500,000 gallons for $150,000, 

Shooting-in butt. lump sum item of $25,000. It is a 1,000-foot 
shooting-in butt. 

Troop housing for 400 airmen at $636,000. 

Again, this is a transient base where you are pouring your troops 
in. 

Officers’ mess. 3.360 square feet, $54,000. 

BOQ for 42 officers, $231,000. 

Senator Lone. What is this troop housing, what kind of dormitory 
is that? 

Colonel McBripr. What kind is there now ¢ 

Senator Lone. Yes. 

Colonel Kerry. The airmen’s dormitory; that is airmen’s dormi- 
tory, sir. 

Senator Lone. What is the unit price? 

Colonel Kerry. $1,590. 

Senator Lona. That is not the same unit price as at some of the 
others. 

General TrmperLaAke. Without the mess. 

Senator Lone. The other includes the mess down below ? 

General Timpertake. Well, a separate building, sir; we already 
have a mess. 

Colonel Ketuy. We already have a mess operation now. Actually 
they live in tents at the present time. 

Senator Lone. Does the figure for the airmen’s dormitory include 
the mess within the building / 

Colonel Keixy. It is not included in the building, and it is a sepa- 
rate price. 

Senator Lone. Why do you have a difference of airmen between 
here and Punta Gorda? 

Colonel McBrine. Because this is a primary base. Punta Gorda 
is a gunnery staging area which really provides a facility, to go to 
the range and shoot, whereas at Yuma not only is it a range, but also 
a complete set of instructors. Instead of calling Yuma a range stage 
base, it is actually a weapons training center where we can go in and 
check men out on this gunnery business. This is going to be our 
primary gunnery training base, as opposed to Punta Gorda, which is 
only a staging base. 

We have requirements here and we will have additional require- 
ments as the gunnery program picks up in the future for the con- 
struction units. We expect to have eventually as many as 100 fighters 
at one time. 

Colonel Ketity. We have a recreational facility, which again is 
one building, a chapel—recreation, theater—for $91,000. 

Electric supply, 1,500 kilowatts, $35,000. 

For utilities, a lump-sum item of $141,000. 

We have 11 igloos of the small type for 20-millimeter 50-caliber 
ammunition, $292,000. 

AIO warehouse of 3,000 square feet, $25,000. 

Ordnance repair shop of 2,250 square feet, $27,000. 

Senator Long. Does this item here relate to section 302 of the bill? 

Colonel McBriwe. What page is that on? 

General Trupertake. I think I can talk that one. 
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This next page, sir, the ACW facilities had two items deferred into 
the first supplemental by the Bureau of the Budget: they just said, 
“Put it over there.” It is not a choice on our part. When we talked 
to the Armed Services Committee on that edahest we explained to 
them the difficulty of retaining high-priced maintenance personnel in 
these remote ACW installations. 

The Armed Service Committee, on their own volition, returned to 
the basic these family quarters involved in these two that I have just 
mentioned. The rest of the items are still deferred to the first sup- 
plemental. 

General Myers. That is right. 

Colonel McBripr. That is right. 

General Myers. The zone of interior includes items 3 and 11. 

General ‘TrmperLake. They increased the authorization bill by that 
many dollars and included that in section 302, which is the classified 
section. 

General Myers. There is also a slight change in the dollars, sir. 

Senator Lone. Are these zero items? 

General TimpBerLake. No, sir. This came into them as a zero item 
and came out of the Armed Services Committee of the House with 
$16,000,000-plus added to our request that we presented. 

Senator Lone. In other words, you have the funds to take care of 
these items. 

General Timpernake. Yes, sir 

General Myers. There is a change on page 210; in fact, several 
changes. 

Item 2 should be 7 commiss: iry stores instead of 14. 

Item 3 should be seven recreational buildings. 

Item 4 should be eight recreational facilities at $13 instead of $11, 
for a total of $1,019,000. 

Item 7 should be 8 infirmary beds instead of 16. 

The total should be $9,416,000. 

Then, on page 212, the two items, item 3 and 11, that were for a 
total of $7,876,000 moved over into the basic. 

Senator Lone. Why are your utilities so high; they are family 
utilities, utilities for family housing? 

General Myers. For family housing. 

Senator Lone. $4,945,000, which is twice as much as the housing. 

Colonel Ketiy. Yes, sir, and the reason for that is this, Mr. Senator. 

In the 1952 program we had quite a few other housings that we did 
not have the utilities in for. To understand the high price of the 
utilities on these stations, you have to actually visualize the station. 
Most of these ACW stations are set up on top of the mountain, at 
least the operational facilities are, and sometimes the domestic site 
is down low, but practically all of it is on very uneven terrain and it 
is very difficult to find sites for family housing nearby, so your utility 
line runs are long. 

We had to put utilities in for these sites up there and extend them 
tothe family housing site. 

Senator Lone. That is in connection with aircraft warning stations, 
not in connection with air bases. 

Colonel McBrinr. That is right. 

Colonel Ketty. These are in small, remote places. 
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Senator Lone. How many families are there that you put, on the 
average, on one of those bases ? 

Colonel Kexxy. | Off the record.| It is according to how close they 
are to some place where they can get housing. Ata lot of those places 
there is just no place available any ‘where near. 

Senator Lone. You are just out in the woods, I take it. 

Colonel McBrinr. Yes, sir. 

Colonel Ketry. It is | off the record]. 

Colonel McBripr. 120 miles from the nearest locality. 

Senator Lone. How do they get in? 

Colonel McBripe. Primarily air supply. 

Senator Lone. Rather than maintaining a road / 

Colonel McBripe. Yes, sir. 

Mr. Gatusna. How do they get the people in, by helicopter? 

Colonel McBrivg. No, by air. We use regular cargo air. 

Senator Lone. Wouldn’t it be cheaper to build a small one-way 
road through there ? 

Colonel McBrive. Well, that land is certainly up and down and the 
altitude is over 4,000 feet. 

Colonel Keiiy. Actually, to answer your question, we have some 
of our operational roads down to the domestic site and we just have 
a terrific time keeping them maintained, just to keep them open. They 
are steep, we have sharp curves, and we get slides and we have a 
terrific maintenance job, 

Senator Lone. That is pretty rugged country, I take it. 

Colonel Keniy. Yes, sir. 

Senator Lone. Are these people civilians that you are putting there ? 

Colonel McBripe. Military. 

Colonel Ketiy. No, sir. 

Colonel McBriwwe. We are asking for civilians, if they won’t come 
along and help us, but I don’t know how many takers we will get. 

Senator Lone. If you need people out there, that far away, it is 
hard to keep them staying there. 

Colonel Kreiiy. Yes, sir, but it is also hard to keep a man who is in 
the service, if he is separated from his family: and the unfortunate 
thing is that if he is a qualified man in this field, he goes from one 
of these lousy places to another. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. We will recess until 10 o’clock tomorrow morning. 

(Whereupon, at 11 p. m., the committee recessed, to reconvene at 
10a.m., Wednesday, June 25, 1952.) 
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WEDNESDAY, JUNE 25, 1952 


Unrrep STaAtTes SENATE, 
SUBCOMMITTEE OF THE COMMITTEE ON ARMED SERVICES, 
Washington, DC. 

The subcommittee met, pursuant to recess, at 10:05 a. m., in room 
212, Senate Office Building, Senator Russell B. Long, chairman. 

Present: Senators Long (presiding), Stennis, and Morse. 

Also present : Mark H. Galusha, of the committee staff, Maj. Gen. 
Patrick Timberlake, Maj. Gen. Colby Myers, and John R. Gibbens. 

Senator Lone. The committee will come to order. 


STATEMENT OF BRIG. GEN. H. L. SANDERS, TACTICAL AIR 
COMMAND, ACCOMPANIED BY MAJ. A. S. BRISCOE 


General Sanvers. To get started, I thought I would take just a 
few minutes to explain something as to what Tactical Air Command 
is and its location of bases and a comparison of our bases and the Army 
installations. 

As you know, the Tactical Air Command is one of the three major 
combat commands. It is located at Langley Air Force Base down 
at Hammond, Newport News. It is commanded by Gen. John K. 
Cannon. 

There is a reason for being in that area. It is also the home of the 
Army field forces at Fort Monroe and the Atlantic Fleet over at 
Norfolk. 

(Discussion off record.) 

Senator Lone. In other words, the combat wings are to attack 
enemy forces on the ground in support of the infantry, up-front 
support ¢ 

General Sanpers. That is part of our mission. 

Senator Lone. Bomb their supplies behind the lines, too? 

General Sanpers. Yes, sir. 

First and most important, our mission is air superiority. Unless 
we attain that, nothing else goes on. After we attain a measure of 
air superiority—I don’t mean complete air superiority—we start work- 
ing on interdiction, trying to cut off the enemy’s line of reinforcement, 
their supplies. 

At the same time if there is any enemy ground action going on, we 
do put a portion of our force in on close support. 

Senator Lone. That is at Orlando? 

General Sanpers. Yes, sir. 

Senator Lone. Now, what type of runway do you have to have 
for those various bases? How about those bases with those large planes 
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shown in brown there? That isthe plane that you say would carry 200 
men, combat equipped, I take it ? 

General Sanpers. Yes, sir; that is correct. Larson already has 
this 10,000-foot runway built. We don’t have to spend any more on 
that. We do have to build a little more parking. 

Senator Lone. Does that runway have to be strengthened to carry 

1 heavy bomber ? 

General Sanpers. No, sir. It was built for a heavy-load aircraft 
during the war. It is a very fine base already. 

Senator Lone. Now, the question I have in mind is, Do the runw ays 
for that type aircraft have to be of sufficient strength that they could 
carry a medium or heavy bomber ¢ 

General Sanpers. Yes, sir. The weights are approximately the 
same, so it is the same type construction. 

Senator Lone. In other words, your bases at Larson, at Altus, and 
Blytheville are bases that, if need be, could handle heavy bombers ? 

General Sanvers. Yes, sir; ; all of those could handle the heavy 
bombers. However, the C-124 is a very agile type of big airplane. 
It is amazing the way it can land and get off with heavy loads, but 
we do like to have it up to the criteria because it may save an airplane 
some time. If so, it will more than pay for the runway. 

Senator Lone. Your base at Bunker Hill, what type aircraft is that 
and what strength runway do you have to have for that? 

Same criteria as a medium-bomber base / 

General Sanvers. Yes. 

Senator Lone. I could not find any distinction between the criteria 
for a medium bomber and the heavy bomber. 

General Sanpers. They are both the same. 

Senator Lone. How about that type of craft that you have in mind 
for Raleigh-Durham? Would that be about the same or a lighter 
craft? 

How about the runways for those flying boxcars? You have about 
four bases that are supposed to carry that type of craft. 

General Sanpers. Yes; the criteria on those 1s, of course, about 7,500. 
They are mostly all built except the ones that have to be built from 
scratch. The ones we are in now are in pretty good shape. 

Senator Lone. What do you specify for those | type runways? Do 
you specify a strength that could carry a medium bomber ? 

Major Briscor. L aight- duty pavement. 

Senator Lone. All right. 

Now, for those other planes you have there, do you have much run- 
Way improvement in mind for those ? 

General Sanvers. No. For instance, Shaw here is for light air- 
craft; Myrtle Beach will have to be extended; Seymour Johnson has 
to be extended because it is an old World War IT base; Alexandria has 
just 7,000 feet. We have been operating just off of it successfully and 
we find that we can get along a little better than we thought we could 
when we have. 

Galveston has to be extended. It is about 5,000, as I recall it, a little 
more. It will have to be extended. I think it is going to 8.200. 

Senator Lone. Do you have any questions there, Senator Stennis? 

Senator Stennis. No, no; go ahead. 








iS 
nh 


t< 


e. 
it 
le 


TG 


=) 


it 


do 


as 


as 


MILITARY AND NAVAL CONSTRUCTION 351 


General Sanpers. [Off record.| These are the major Army instal- 
lations throughout the country and you can see the definite relation- 
ship between the aircraft and the dots here on the chart. 

Senator Lone. Before you you get into that, I want to put this in 
the record. Yesterday General Myers had this statement here which 
I will put in the record, which is the model correctional institution 
design and the amount of housing recommended, amount of floor space 
recommended for inmates in the ] penitentiary. 

I don’t believe you were here at the time, Senator Stennis, and that 
was used to support the argument that housing for the Air Force 
should be at least, as far as the space per man is concerned and the cost 
should be perhaps, on a par with the housing for inmates in a Federal 
prison. 

I felt that that is not comparable because there are so many differ 

ent items to be considered. For example, in your ordinary housing 
you do not have many of these problems that you have involved in a 
prison. In a prison you have the question of certain outside cells 
and certain inside cells, also a question of segregation, and involved 
in these prison facilities you have items of auditorium, chapel, hos- 
pitals, schools, administration, barber shop, garage, and fire station, 
laundry, library, officers’ mess, which is not the inmates’ mess, power- 
house, industrial shops, maintenance shops, and storehouse, which 
ordinarily are not attributable to the space for an indivieual in a 
prison. Ina prison they are attributable to the space per individual, 
while they are not attributable to the space per individual on an Air 
Force or Army base. 

Plus that you have other items that are attributable to the prison- 
ers. The only items in the standards of the Federal Bureau of Prisons 
which are comparable to military barracks in housing are the fol- 
lowing: 

(a) Honor rooms—200 square feet for 12 percent of the men. 

(b) Open dormitories and squad rooms, at 100 square feet per 
an gross area. 

(c) Cubicles, 165 square feet per man gross area. 

(d) Mess hall, 17 square feet per man. 

(e) Kitchen, 15 square feet per man. 

The above items and figures are taken from the standards for 
medium-security institutions. It is considered that the maximum- 
security institutions do not apply at all, because they are obviously 
not comparable to military housing. 

It is noted also that the UHF pointed out that in a prison there 
isa head and lavatory in each cell. However, this facility in a prison 
is not for the convenience of the prisoners but to make it unnecessary 
for the prisoner to leave the cell. 

Insofar as space is concerned, I would point out that based on 
the experience that some of us had during the last war under wartime 
combat conditions, it was found that a crew of 2 officers and 15 enlisted 
men could live aboard an LCT Mark V. It was designed for 1 officer 
and 12 men. However, we would have more men than that on there. 

The living space in that type of craft where some of us lived for 
as much as 2 years hand running had 332 square feet living space, a 
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galley of 15 square feet, and a head or toilet facilities of 28 square feet. 
This provided, according to design, 28 square feet per man. 

When the crew was above complement at 2 officers and 15 men, this 
provided living space for 22 square feet per man. I was trying to 
make some comparison as to living space that we have actually had 
to live under in wartime conditions and the living space this was 
designed. 

Senator Srennis. What were the prison specifications and costs 
submitted here for, as a comparison or justification ? 

Senator Long. It is my understanding that the cost for medium- 
security prison facilities was submitted as being greater than what 
we were asking for Air Force housing, but I submit that there are 
so many different items that you have to have in a medium-security 
prison that you don’t have in just ordin: ary housing with air and open 
windows and that ty pe of thing that aren’t comp: arable. 

Senator Srennis. It is an unhappy comparison. 

(The documents above referred to are as follows:) 


III. CorrectTiONAL Housing DEstIan 


Prison design should follow straight-line and rectilinear forms. In many 
types of private and commercial buildings, architectural interest and ingenuity 
may lead the designer into the development of a complicated structure which 
is, at the same time, practical, but in a prison the primary needs of assured 
security, ease of supervision, and circulation for large groups of inmates dictate 
straightline planning. 

In a juvenile institution, for example, most inmates will be housed in dormi- 
tories, while in a super-security institution all inmates will live in inside cells. 
Between these two extremes of inmate housing are other types designed for such 
varying degrees of custody as may best serve the classification needs and the 
rehabilitative program of the institution. 

The following “Recommended Approximate Areas and Capacities for Housing, 
Group Facilities, and General Facilities in Correctional Institutions of Two 
Types” shows that, in the four institutions studied for capacity and area, six 
basic classes of housing are provided: Honor rooms, three types of dormitories 
open dormitories, squad rooms and cubicles, and outside and inside cells. 
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Standards of Federal Bureau of Prisons—Recommended approximate areas and 
capacities for housing, group facilities, and general facilities in correctional 
institutions of two types 


Medium-minimum § secu- 
rity institutions: normal 
capacity approximately 


Maximum-security institu- 
tions: normal capacity ap- 
proximately 1,200 


500 
Function and facility ! (toilets, stairs, corridors, 
day rooms, ete., are included Approximate Approximate 
percent of in- Approximate percent of in- Approximate 
mates to be square feet mates to be square feet 
Lecomumno- required pet iccommo required per 
dated or inmate dated or inmate 
served served 
General housing, total inmates 100 100 
Honor rooms 12 x0) 9 200 
Dormitory-ty pe 62 118 40) 118 
Open dormitories } ¥ 
Squad rooms { 40 100 25 100 
Cubicles 292 165 15 165 
Outside cells 14 200 1 200 
Inside cells 12 200 11 200) 
Special housing 
Segregation 3 ~M) 3 200 
Admission quarantine 10 HK) 10 AK) 
Group facilities 
Auditorium 85 10 85 10 
Chapel 2 
Mess hill RA 17 85 17 
School 25 0 85 30 
Hospital! 7 25 7 265 
General facilities 
Administration 100 27 100 25 
Barber shop 100 09 100 0.9 
Garage and fire station 100 7.5 100 7.5 
Kitchen 100 15 100 10 
Laundry 100 12 1 10 
Library 100 F 100 5 
Officers’ mess 
Powerhouse 
Industrial shops 20 20) 25 200 
Maintenance shop 100 15 100 15 
Storehouse 100 s 100 30 


! In addition to the facilities listed, some of the following mav also be desired: a commissary, d iy rooms 
not attached to a specific housing unit, exercise rooms, hobby and vocational shops, connecting corridors, 
housing for personnel, ete 

2 To accommodate the largest religious group 

§ Vuries with institution policy and locatior 

‘ Varies with heat requirements and types of fuel 


Senator Lone. Here is one other item I would like to inquire into. 
Take this matter of the Greater Pittsburgh Airport which came up 
yesterday. The land costs appear to be reasonable under the circum- 
stances except for three highly priced acres at $15,000 per acre. I 
would like to ask the Air Force to look into this matter and to deter- 
mine if it is possible to eliminate these three highly priced acres from 
Air Force requirements. 

I would like to have a _ of the plat that they had which could 
identify it with reference to the present base and the other lands that 
are sought with reference to these particular three acres, the purpose 
being to see if it is absolutely essential to have those 3 acres of land 
at $15,000 per acre. 

General Trimpercake. All right, sir: we will submit that, Mr. Chair- 
man. 
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GREATER PirtssurGH LAND ACQUISITION 


The 3.5 acres is required for the construction of a BOQ in the fiscal year 1951 
program and an officers’ mess in the fiscal year 1952 program, The acquisition 
of this parcel has been included in the fiscal year 1952 reprograming document in 
the amount of $34,500 and may consequently be deleted from the fiscal vear 1953 
Public Works program. 

General Sanpers. Mr. Chairman, as I was going to say, the bases 
we have, the 19, 9 of those were zeroed out by the Bureau of the Budget. 
One w: as already covered by ACD last night. 

We will start with the first base which is Alexandria, La., this morn- 
ing. Alexandria will bea 25-vear-life type. The previous cost initially 
during World War II was $11.5 million. In 1952 we have $5.9, in 1953 
construction we are asking $4.324. Would you like for me to take the 
line items individually ? 

Senator Lone. Yes; we would like to go through them individually, 
those that vou have in for this time. We won’t go into the first supple- 
mental. 

General Sanpers. Yes, sir. The jet-fuel storage, obviously that has 
to go in if we are going to have these units there. 

The next item down is “Control tower.” Alexandria had a wooden- 
tvpe control tower built during World War IT which we keep up, put- 
ting planking timbers along the side of the old posts and so forth, but 
it is really dangerous. It may blow over one of these days. 

Senator Lone. Well, you still have that control tower and you are 
using it. Wouldn’t that be an item that could be deferred or given 
some minor maintenance rather than spending $267,000 to build a new 
one ¢ 

General Sanpers. It is already deferred. We have done that right 
along. We have shored it up the best we could to start with and it is 
not very good. 

Besides, the new UHF equipment coming in, we have VHF and 
UHF both, which will require bigger consoles that won’t even go in 
these present little towers. We have the World War II type towers. 
We feel that at Alexandria that is a necessary item. It has-been de- 
ferred about long enough now. 

Senator Srennis. Which numbered item now was that, General ? 

General Sanvers. That is No. 6 on category D. 

Senator SrennNts. General, you are in charge of the construction for 
the tactica]l—— 

General Sanvers. I am the operational officer at TAC. Major Bris- 
coe is from Air Installations Office. He is the technical adviser to me. 
I know all the operational problems but they dovetail together, the two. 

Senator STeNNIs. It makes me understand your testimony better. 
Thank you. 

General Sanpers. Now we go on down to the next item, base mainte- 
nance hangar. We have an item in for $1.434 million for the hangar. 

Senator Long. General, you have a large hangar there, don’t vou, 
that is left over from World War II that could be used ? 

General SANDERS. It is not a large hangar. It isa hangar. How- 
ever, this a large base. We have many tactical airphanes there plus 
the base flights and so forth. There is a lot of work to be done. Some 
of it has to be done inside. You can’t do everything outside. 

Major Briscor. The existing hangar will be used, Senator, for a base 
maintenance shop. 
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General Sanpers. We are not going to waste it. We are going to 
use it. 

Senator Lone. Of course you have a base maintenance shop as a de- 
ferred item there now. 

Major Briscor. Yes. Well, that isa part of the requirement that is 
deferred. We have 67,300 required for base maintenance shops of 
which 20,000 feet of that hangar will be utilized. 

Senator Lone. All right, let’s take the next item. 

General Sanpers. Airmen’s dormitory and mess for SOO airmen runs 
$1,600,000. 

Senator Lone. You want a bombing range there, isn't that it / 

General SANDERS. Sir / 

Senator Lona. Is that bombing range still in there / 

General Sanvers. Yes, sir, it is. That is facilities for the bomb 
range, $60,000, 

Senator Lone. Isthat that bomb range out on the Gulf of Mexico / 

General Sanpers. No, sir. This is an air-to-ground. 

Major Briscor. Roads and targets. 

Senator Lone. In that same area, in the Alexandria area é 

General Sanpers. Yes, sir. It will be at one of the old bombing 
installations. 

Senator Lone. Camp Livingston, Camp Polk, or Beauregard / 

General Sanpers. | believe it is Beauregard. They are surveying 
the area now to see the best place to put it where it will cause the 
least confusion with the civilian population, and so forth. And there 
is another item down here, item No. 16. 

Senator Lone. You had quite a struggle, you know, for some time 
down there with those shrimp fishermen in the Gulf of Mexico who 
claimed you wanted their best fishery ground down there for a gunnery 
range, 

General Sanpers. That is the air-to-air range, fighter-to-target 
range. That is all clear now. Everybody is happy down there. 

Senator Lone. Part of their concern was that they did not tell you 
where to put it in the first place. 

General Sanpers. We went out far enough to where we did not inter- 
fere. Now the next item after the airmen’s dormitories is the head- 
quarters 

Senator STENNIS. We didn’t take that up. That is another one of 
those, General, $1,600,000 ¢ 

General Sanpers. Yes, sir. 

Senator Stennis. How many men does that take care of / 

General SANDERS. 800. 

Senator STENNts. That is $2,000 per person, I mean per man. 

General SANpeERS. Per man, yes, sir. 

Senator STENNIs. Did vou ever find out what the Statler Hotel costs 
per room ¢ 

Senator Long. $5,600 per room. The Statler Hotel costs per room, 
and that includes lobbies, banquet rooms, embassy rooms, kitchen, and 
all that. 

Senator Srennis. And your cost is $6,000 ? 

General Sanpers. This includes the mess, too, you see. 

Senator Srennis. Well, that includes the mess too ? 

Senator Lone. Your figure includes the mess, but so does theirs. 
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Senator Srennis. What percentage do you figure for the mess? 
How much is that of the total ? 

General Myers. Sir, of course it varies, but it runs about $400 a 
man in round figures. 

Senator Stennis. It would be 20 percent then, roughly ? 

General Myers. Yes, sir. 

Senator Stennis. All right. 

Senator Lone. Do T understand that you are fully utilizing all the 
space that could be made available for dormitories at the Alexandria 
Air Base now ? 

General SANDERS. a sir. We have enough to put one unit in. 
One unit is there now, but this is the additional unit in the build-up. 
When you put more than one unit on a base, it is very much more 
economical to do it that way. 

The overhead is much lower, so now what we are trying to do is 
build up to take an additional unit when it becomes available, that is 
when the growth of the Air Force takes place, we will have a place 
available for them. It will just about meet the airplanes actually if 
we start now. 

Senator Lone. In what condition are those dormitories at the 
present time / 

General Sanprrs. They were in an awfully bad shape. I was down 
there when we first took over the area. At that time they were in 
awfully bad shape. 

We have done a pretty good job of rehabilitating them, and they 
are not too unhappy. People living down there are quite happy w ith 
the situation. 

Senator Lone. I was pleased to see yesterday in moving into some 
of those old bases, for example they took a former Navy base and by 
rehabilitating all the buildings they could work over, they believe 
they can get in that base at an over-all cost of about $3,000,000, and 
I would judge on some of these bases I have been the comparable cost 
would be about $25 to $30 million on some of those bases, if you had 
to start cold to build. 

I am informed that that type base would cost about $15,000,000 if 
you didn’t have anything to start out with. 

General Myers. “pi Chairman, I would just like to comment there 
that that is true of a great many of these bases because ordinarily 
the rehabilitation biases are in the so-called maintenance and opera- 
tion budget rather than in the construction budget. It is only in 
very rare cases that we program a base like we did that one, and 
program construction funds for rehabilitation, because the rehabili- 
tation money is normally in the maintenance and operations budget. 

Senator Srennis. You don’t have to get an authorization either 
for that. 

General Myers. That is right, s 

Senator Lone. All right. 

General Trmeer.ake. I think the point is, Senator Stennis, that the 
amount of rehabilitation we do does not show. 

Senator Srennis. Yes, that is right. Tam very glad to learn these 
facts. It is very encouraging. 

General Sanpers. The next item is No. 17, utilities, 514,000. Of 
course, the utilities are necessary when you expand the base, put in 
more buildings, and so forth, you have to put in more utilities. 
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Senator Lone. You didn’t mention the headquarters wing building, 
did you ¢ 

General Sanpers. Yes, I did just mention that, but we did not 
cover it, that is right. That is item 16, headquarters building 

Senator Lone. Don’t you have considerable headquarters type 
buildings there now ¢ 

General Sanpers. No, sir. The headquarters buildings are all torn 
down. They weren't rebuilt. 

Senator Lone. What are you using there now / 

General Sanpers. We are using anything we can get. It is not 
very good. From that angle it is pretty bad. We are just crowding 
men where we can find a space to put anything in. With two units 
there we feel it is necessary to have at least one headquarters build- 
ing which we will have to make do for both of them. 

Senator Lone. General, how much utilities do you, $514,000 / 

General Sanpers. Yes, sir. 

Senator Long. That base has its utilities for the most part, doesn’t 
it ¢ 

General Sanpers. This is expanded utilities to take care of the new 
construction of the base, to take care of the other wing. 

Senator Lone. Well, now what do you have to have utilities for? 

Major Briscor. Just the buildings items. 

Senator Lone. To hook them up to $1,600,000 worth of dormitories. 
Do you need much utilities for the maintenance hangars ¢ 

Major Briscor. Yes, we figured that for that we have light, power, 
water, and, of course, the maintenance hangar, and the sewage. 

Senator Lone. That is $514,000 which would look high to me for 
utilities there for what you usually have them designed. You have 
to get your water, your sewage outlet, and vour electric connections 
into those places, but you have so much utilities on the base as it is 
now that it wouldn't seem you would have to have a great amount of 
additional utilities. 

Major Briscor. It is only an estimate based on 10 percent of the 
cost, and if it is not required, it won't be used. 

General Sanpers. In many cases we do get it for less, and the money 
is turned back. We do get it cheaper. 

Now, item 18 was the land. This is the bombing range itself, not 
the facilities on the bombing range, but just the land, $115,000. To 
meet the criteria of 2 by 6 miles, that is the minimum we can use, 
2 miles by 6, in order to make it safe for the surrounding people. 

Senator Lone. That is 2 miles by 6 miles? 

General Sanpers. Yes, sir. 

Senator Lone. Now do you propose to buy that land / 

General Sanpers. Yes, we do. 

Senator Lone. I propose that you find out, you let us know what 
that land is, and I would suggest ‘that there is a large amount of cut- 
over land in that area, especially going to the west from where that 
base is, that oi] companies have under lease. They are not doing any- 
thing with it, a great amount of it. 

There is nobody living on it and many of them haven't done any- 
thing about reforesting ‘that land, and you might be able to acquire 
the leases that you need at a very low cost w ithout even approximat- 
ing the price you have there. 
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General Sanpers. I would like to call your attention, sir, to the fact 
that Alexandria is a permanent base. If this was a 10-year base or 
a temporary-type base, I would say leasing would be the best thing 
to do, but if we can get the land for $15 an acre or less, which we 
think we can for a permanent base, in the long run I think it would 
pay us to get it outright. 

Senator Stennis. That is mighty cheap, $15 an acre. Do you 
plan to get it at that? 

General Sanpers. Yes, sir; maybe less than that. It will be sub- 
marginal-type land, land that is not fit for anything else. It is good 
for a gunnery range. 

Senator Lone. If you have got to condemn that land to get it, I am 
not in favor of you taking it because if you have a map of that area, 
the map that hangs on my wall there shows the National Forest there 
has 500,000 acres of land in that area, and I don’t see any reason why 
you cannot block out some land in that Kisatchie Forest without ac- 
quiring any more. 

We have some of these parishes there, which is the counterpart of 
a county in any other State, where the Federal Government owns 
more than half the land now, and it seems to me that you should be 
able to use some of that forest land up there if you get the right co- 
operation from the other Government agencies. 

General Myers. Mr. Chairman, we do that all the time wherever we 
can, sir. We will do it here if we can. All of these land acquisitions 
have to come to your committee, though, sir. Each item comes for 
your approval with full information on it. 

Senator Lone. Before we put $115,000 down for land. I would like 
to know why you cannot get some of that Kisatchie National Forest 
there, which as I say is an enormous amount of land. I can show it 
to you on a map in my own office. 

General Sanvers. We do that in many cases. We did at Shaw. 

Senator Srennis. Could the gentlemen give us a special report on 
that? Now that is something you know something about so we could 
just call for a special report on it. 

General Myers. Yes, sir, we will, sir. We will give you a special 
report when we ask you to approve it. 

Senator Stennis. Before we pass on this bill? 

General Myers. No, sir, I do not think we could before. 

Senator Lone. I do not mind giving you the money if you have to 
have the land, but I know what h: appened the last. time we had some 
question of this sort, trying fo acquire some land near Camp Polk, 
which is only 50 miles west of this base, and some of the land in mind 
was some of the poorest land in Louisiana, and the farmers were hold- 
ing protest meetings and everything else. They said the Army had all 
the land in that place. Between what the Army and a few large com- 
panies had 

General Sanpers. I do not think we would have to condemn any- 
thing. We prefer cut-over land because you do not have too many 
fires. We like land that is pretty well cleared, even a little marshy. 
It cuts down the fire hazard a lot. 

Now the last item on Alexandria is on the next page. It is item 
No. 19, a storage igloo. That is for ammunition. Of course, with 
two fighter-bomber wings there, it requires a lot of ammunition, 
napalm, and a lot of other things. That is only $59,000. 
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Senator Srennis. Mr. Chairman, may I ask a few general ques- 
tions? 

I notice here your total, General, for 1953 and for the first supple- 
mental will be in round numbers, eight million, one. 

General Sanpers. Yes, sir. 

Senator Stennis. Now is that all that is contemplated for expendi- 
ture on this base ? 

General Sanpers. Yes, sir. 

Senator Srennis. That is the whole picture? 

General Sanprers. That completes the base, except for normal yearly 
maintenance. 

Senator Stennis. Could you give us even a rough estimate—I 
wouldn't hold you to accuracy—as to what your investment is there 
now ¢ 

General Sanpers. Yes, sir: I can give it to you, 

You mean since we first started building there / 

Senator Srennts. If you have that. 

General Sanpers. Yes, sir: I have it. The initial cost of Alexandria 
was $11,572,567. There was no construction in fiscal year 1951. In 
1952, the construction was $5,925,000, That brings us up to date, 
except for this. That is all that has ever been spent. 

Senator Srennis. That is about $17 million. Roughly, it will be 
a $25-million base ¢ 

General Sanpers. Yes, sir: it will be about $25 million. 

General Myers. The replacement cost of the original investment 
there is roughly double. 

Senator Srennis. Well now, under its present operations, it is one 
unit, and you are going to make it two. Is that the general plan / 

Greneral Sanpers. Yes, sir; that is correct. 

Senator Stennis. From one unit to two units ¢ 

General Sanpers. ‘To two units. A $25-million investment for a 
two-unit base is really pretty good these days. If we can get a good 
base for $25 million for two units, we are doing all mght. 1 know it 
sounds like a lot. 

Senator Srennis. | know, but that gives me kind of a measuring 
stick to measure by. 

General Sanpers. When we start from scratch, we couldn't possibly 
do it now. 

Senator Srennis. That is what I was going to come to. If you just 
start from scratch, it would cost considerably more. 

Greneral Sanpers. It would be, 1 would estimate, at least $35 million. 

Senator Lone. Off the record. 

(Discussion off the record.) 

General Sanpers. The next base in the bill is on page 31 of the bill, 
page 221 of the book, Ardmore, Okla. 

Major Briscor. That is a zero base. 

General Sanpers. It is zeroed out. Do you want to go through 
those, too / 

Senator Lone. Our present procedure is to look at these zero bases 
on the ground that if this money is to be spent on zero bases, we would 
like to know what it is. 

General Sanpers. Yes, sir: I will take it up right now. I didn’t 
know we were going to cover the zero, I thought we were supposed 
to skip those. 
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Altus Municipal Airport is at page 219 of the book and it is not 
listed in the Senate bill here. It is also a 10-year base. It is located 
3% miles east of Altus. |Off the record.| Its initial cost during 
World War IT was $7,683,000. Fiscal 1952 construction, we had ap- 
proved $15,339,000. 

In 1953 we asked for $1,535,000, which was zeroed out by the Bureau 
of the Budget because the mission of the base had not changed since 
1952. It is still a one-unit base. 

Senator Lone. I see what you want there. The only item you feel 
you need is the squadron maintenance shop and an armament and 
electronics shop, but that would come out of the funds that have 
already been authorized. 

General Sanpers. Yes, sir: that was the agreement we had before 
over at the House, that there were some funds available to give us 
the essential things to tide us over until we could get the lay of the 
land and perhaps get a supplement. 

Senator Long. Do you have hangars at the present time there / 

General Sanpers. No; the hangars at Altus are much too small for 
these large aircraft. We couldn't even get the nose in the hangar. 

Major Briscor. We don’t even have a parachute building at Altus. 
We had one in this program. 

General Sanpers. A parachute building is most essential because of 
the tremendous number of parachutes these airplanes require, the 
packing of them. It runs up into thousands every month. 

Senator Lone. How much warehousing do you have there ¢ 

General SaAnpers. We have asked for 20,000 square feet here, storage 
facilities. 

Major Briscor. We have 76,000 feet existing. We have many para- 
chutes assigned to one wnit of this type which, of course, requires 
storage, proper storage, ventilated storage, so they won't mildew, 
and they have to be repacked every 60 days, so they have to be fre- 
quently moved and inspected. 

Senator Lone. Do you have any questions on that base / 

Senator Srennis. 1 want to ask this question. Tam not clear on 
just what it means to have a municipal airport now that you are 
operating. You have that in the name. Does that mean on a jot 
basis of some kind: they have contractual rights there / 

General Sanpers. No, sir. It was turned back to the municipality 
of Altus after the war, and they called it Altus Municipal Airport. 
It was built as a military base. It was a training base during the 
war and was turned back to the city. The city uses the municipal 
airport. Of course, there is very little air service in a small town 
like that. We will get it now as a 25-year lease, I believe. 

General Myers. It is to be leased for a nominal consideration. The 
city has agreed to lease it for a nominal consideration, and normally 
we get a 25-year lease. 

Senator Stennis. But the city will still actually own it, subject to 
your using rights / 

General Myers. Yes, sir. We will have a lease on it, sir. The city 
will still own it. 

Senator Srennis. And they will use it, too? 

General Sanpers. No. 

Senator Stennis. Not at all? 
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Major Briscor. No. They located at another field and they have 
already moved their operations. 

Senator Stennis. Didn't you have to pay them, though, enough to 
do that, to build them a new field 4 

General Sanvers. No, sir. It is a tremendous asset to a small town, 
a base of this size. 

Senator Stennis. They just got out and made them another port? 

General SANDERS. They were happy to. 

General Myers. This is one of those bases that we have so-called 
recapture rights on under the terms of the deed transferring the base 
to the city, the Government retaining the right to use it. 

Senator Srennts. But you are going to leave that “municipal” 
part of the name in there 4 

General Sanpers. Oh, no. 

Senator STennis. It isa little misleading, vou know. 

General TimperLake. Once it is activated and a unit gets in, it will 
become X Air Force Base. 

Senator Srennis. All right, thank you. 

General Sanxvers. Now the next base is Ardmore, page 221 of the 
book, page 31 of the bill. It is not a zeroed base. It is one that we 
have some items in this year. 

Due to the fact that its mission was changed, it became a two-unit 
base instead of a one-unit base. It is located 11 miles south of Ard- 
more, Okla. Its mission, I have stated. There is no new housing in 
the 1953 budget. Its initial cost was S10282.00Q, fiseal year 1952 
constructiou— 

Senator Lone. General, vou are in there for $1,800,000 of additional 
parking aprons. Later on you propose to come back for more park- 
ing aprons to the extent of $1.272,000. 

I would like for you to give us a pattern of the apron that you 
have and the parking that is possible on that much apron, and what 
your parking pattern would be for the additional aircraft that you 
propose to bri ing in there. 

We have had some discussion here as to how m: inv planes can be 
parked on a certain amount of parking apron and various methods of 
perking that can be used, and I would like to see what it would be. 

General Sanpers. You would like to see a site plan of the proposed 
parking area ¢ 

Senator Lone. I would like to see a plat of the parking area and 
include a diagram of the comparative sizes of the planes, how many 
you can get on that area and what your parking pattern would be. 

I would like to have in addition to that an indication of the addi- 
tional parking that you would expect to have, the additional parking 
area and what parking pattern you would use on that area tn other 
words, I think that we should attempt to understand just how great 
your need is for this additional parking area, and how you would 
utilize it. 

In other words, vou are supposed to have a certain number of planes 
at your base, and you propose to provide parking based on your pres- 
ent standards for that many airplanes; isn’t that right / 

General Sanpers. Yes; we have operational-type aircraft plus the 
base flight and necessary transit aircraft. It is based on a criteria of 
so many square feet per certain type of aircraft. We can certainly 
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give you that plat showing you just exactly how they would be 
parked, the two-wing areas plus the base flight. 

Senator Stennis. That unit price, $12 per what, now? 

Major Briscor. That is $12 per square yard, sir. 

Senator Srennis. Let us take the next one, “Aviation gas storage, 
antenna farm.” We understand that. “Squadron operations build- 
ing’—what are you using now? 

General Sane rs. Well, Ardmore is not completed yet. It is just 
starting. They are just starting their construction on it now. They 
are not using it at all, but there are no buildings there. It is prac- 
tically all torn down. 

Senator Lone. Two squadrons operations buildings. Would it be 
possible to double up on that? 

Major Briscor. There will be more squadrons there, Senator, at 
Ardmore, and there are some existing TO-type buildings that we are 
going to use as far as we can go. 

Senator Lone. You feel that you need two more ? 

Major Briscor. Yes, sir. They will have to double up in them. 

General Sanprers. They are going to be doubled up anyhow. 

Senator Lone. What are you using for an operations and control 
tower now / 

Major Briscor. There isn’t one existing now. It is a small TO 
building with a tower that is approximately 10 feet. You can’t see 
over the fuselage of a large aircraft, let alone over the tail. 

General Sanpers. Ardmore has not been used as a base since the 
war. 

Senator Lone. How tall do you propose to build that tower? 

Major Briscor. It will probably be a 60-foot tower. 

Senator Lone. At $120,000? 

General Myers. That is the operations building and tower. 

Major Briscor. Operations and control tower. 

General Myers. It will be on top of the operations building. 

Senator Lone. All right; parachute and dinghy building for $139,- 
000, Isn’t that a large cost for that building ¢ 

Major Briscor. It is, apparently | off record | when you consider 
that many parachutes. The main thing is that they be reinspected 
and repacked every 60 days; it is really inadequate. 

Senator Lone. In other words, that is high because of the type of 
base ? 

General Sanpers. Yes, sir. It has an awful lot of parachutes to be 
taken care of and repacked, inspected. 

Senator Lone. As distinguished from a base where you only have 
to prepare parachutes for the aircraft crew itself ¢ 

General SaNpers. Yes, sir. Say a defense base with fighter-type 
aircraft that requires many less chutes. 

Senator Lona. I understand. 

General Sanpers. Then the nose docks. We have eight of those 
listed, which is about the minimum you can get along with. 

( Off record.) 

Senator Lone. Your base maintenance shop at $1,200,000. What 
do you have there now for base maintenance shops ¢ 

Major Briscor. There is nothing existing there now. 

General Sanvers. Nothing at all. 

Major Briscor. And nothing authorized in the 1952 program. 
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Senator Lone. Is that all one shop, or several ? 

Major Briscor. That would be one building. 

Senator Lona. Why are you deferring utilities? 

Major Briscor. That was not done by us. It was done, I think, by 
the Bureau of the Budget. 

General Sanpers. No; that came up before. Actually, it is an over- 
sight, but we think it can be taken care of now. We can at least go 
along for a while using some money that is available. We don’t know 
why ‘the utilities were left out of this particular item. 

Senator Lone. What money do you have available ? 

General Myers. We have some funds in the 1952 program, sir. 
There was $11 million appropriated in the 1952 program. 

Senator Lone. Do you ioe some utilities money left over from the 
previous program ¢ 

General Myers. I don’t know, sir. Under this scheme we will have 
to do some reprograming. 

Senator Srennis. You said you had some money available, whether 
it is utilities or not. You are expecting to use some of this money 
for utilities, the available money ? 

General Myers. We will have to, sir. 

Major Briscor. I think we had better restate that. We hope they 
will make some available to us by reprograming action. 

Senator Srennis. That brings up the question. We never know 
just where we are here, because we never do know how much money 
you have left over from some other program that you can come in 
and use here and shift around.. I never do know what I am passing 
on when I vote for something here, these items. 

General Myers. I have for each base the status of the appropria- 
tions on it, if you want it, and as you want it, sir. 

Senator Stennis. I wasn’t saying that critically. It may be neces- 
sary for you to do it that way, but still it just leaves us so that we 
don’t know where we are. 

General Myers. Normally we should have the utilities item in here 
to serve these buildings. It isan error in this book. 

General Sanpers. It was carried over in the first supplement: I 
think it was estimated we would have enough to carry them until 
we got asupplement in. I don’t know the details of it myself. 

Senator Lone. Now, your storage facilities you have at $8.40 a 
square foot. It is our understanding that the average bid on a storage 
area based on that criteria is coming in at about $7.50. 

Major Briscor. We used $8.40 straight across the board on all these 
items. 

Senator Lone. Of course, as I said before to the other groups testi- 
fying, 1 am of the opinion that those specifications and that criteria 
are too high. It seems like every time the Government builds some- 
thing they want it to be very good, oftentimes the best; and every 
time they hire a consulting engineer he doesn’t want to stake his repu- 

tation on trimming that thing down. So, he goes right along with its 
aaa something that he is positive will stand up and last for a long 
period of time, with the result some of us think that we wind up 
paving too much for some of these things; where if you trim it down, 
it would do. 

General Myers. Mr. Chairman, on this warehousing-unit price, I 
thought that we had made it clear that this $8.40 was a figure that 
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had been given us by the engineers that we use through the pro- 
graming and then right in the middle of this they came up with a 
new figure of $7.50 based on their experience. Now, we have no ob- 
jection to changing that price, sir. 

Senator Srennis. Well, let’s change it right now. 

Senator Lone. It is being changed. However, we do want more 
information on the type of warehousing that GSA is building. GSA 
is building warehousing for less than $4. 

General Myers. I am investigating that. I want to get the infor- 
mation on that. I have a man doing it, sir, to find out exactly what 
is included in their price, what they are building as compared to what 
is included in ours and what we are building. 

Senator Srennis. General Myers, after all now, what authority do 
you have—I mean your branch—in this construction’ Is it entirely 
in the hands of the United States Engineers? 

General Myers. No, sir; it isn’t. 

Senator Srennis. I mean, when the project is authorized and every- 
thing, then dothey pick up and carry on from there ¢ 

General Myers. Yes, sir: they do. 

Senator Stennis. Independent of you? 

General Myers. Not independent of us; no, sir. When the project 
is authorized, we will have issued a design directive before that; and 
then when the funds become available, when the project is authorized 
and the funds appropriated, we get the funds released, we give them 
a construction directive telling them exactly what they will construct 
and how much money they have to construct it. We have to site it. 
We have to site the facility and give them a site plan, show them 
where it is to be built. They design it, and then they go ahead and 
award the contracts and build it, and we have people that visit the 
job from time to time and work right with them to work out any 
difficulties that they might have. 

Senator Srennis. But, when it comes to a conflict of opinion, they 
have the deciding power; is that right 

General Myers. Well, they have the dec iding power on certain 
things such as these costs. We have to take their costs, and it is their 
contract and they administer their own contracts. 

Senator Lone. Do the Army engineers have any choice about ac- 
cepting your criteria? In other words, who furnishes the criteria? 

General Myers. In the end they have no choice about accepting our 
criteria, but they do have the ob ligation of advising us, and they must 
advise us if they think we are overdesigning or underdesigning ; and 
so we work very closely with them in that respect. 

Senator STENNIs. Suppose serious conflicts in opinion come up 
about a major item between you and the United States engineers, 
how would you get that settled ? 

General Myers. It would depend what the conflict was, Senator. 

Senator Stennis. I hardly know how to describe it, but suppose 
it is a serious conflict about the building of a heavy pavement. Some- 
one has got to make a decision. 

General Myers. The Engineers make the decision as to what the 
design of that pavement should be, and the engineers then have to 
inspect the work after they let the contract, based on their own 
designs to meet the required load that the plane must bear. 
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They have to inspect the work to see that it meets those specifica- 
tions that they themselves draw. If we go out and we see that the 
pavement is not being properly put in, that the contractor is not 
doing his job, we call that to the attention of the engineers and they 
will take immediate corrective action. If something would come up 
where they would refuse to do it, then we would go to the Chief of 
Engineers and say, “You are not doing your job.” 

Senator Srennis. But if you could not get relief there, could you 
co to the Secretary of Defe nse ¢ 

General Timpertake. To the Secretary of the Army, sir, first, if 
it isa matter of that import. It goes to the Secretary of the Army. 

Senator Srennis. Then could you go to the Secretary of Defe nse 

General Trpertake. Oh, yes. sir. Like any other conflict between 
services, if that developed into a conflict between the two services, 
it would go to the Secretary of Defense. 

Senator STennis. Well, that finishes that base. You are requesting 
at this time $4,237,000 with 10-year construction. The next is Blythe- 
ville. 

General Sanprers. Blytheville, yes, sir, page 233 of the book, page 
31 of the bill. It is a little different in that it has no 1952 money on 
it before. We are starting now all over in 1953. That accounts for 
the large sum of money requested here. 

Senator STenNts. Is it just an old base that has more or less been 
inactive since World War I1¢ 

General Sanpers. Yes: it was activated in 1943 as an advance twin- 
engine training base, and then was abandoned after the war. It has 
not been used since. Now we are taking it up again, starting over. 

Senator STennis. For two units ¢ 

General Sanpers. Blytheville will be one unit. 

Senator STENNIS. So, this is a new base on an old site ¢ 

General Sanvers. Practically that is true; yes, sir. 

Senator Lone. There is a lot of money involved in this base; 
there ¢ 

General Sanpers. Yes. 

Senator Long. $16,202,000. 

Senator Srennis. And then two more added on, 18.4 

Senator Lone. Let’s run through those items. 

Senator STeENNts. It would be one large unit. 

General Sanpers. That is correct. 

Senator Lone. General, is it necessary to open that base? Do you 
have runways somewhere else that would handle those aircraft that 
would permit them to be used 

General Sanpers. We surveyed this country from one end to, the 
other, attempting to find bases that would save us money, and Blythe- 
ville comes out to be as economical as any of them. We simply do 
not have the space now anywhere. There is no such thing as room to 
put another unit of this type on any of our bases. They are all 
crowded to the hilt now. 

We have to build bases, and Blytheville comes out fairly reason- 
able in price when you consider it with others. 

Senator Lone. You want an apron extension at a cost of $1,200,000. 
How much apron do you have in there now that is usable / 

Major Briscor. We have 300,000 square yards of apron now. 
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Senator Lone. And you want to increase that by 50 percent 

Major Briscor. Yes, sir. 

Senator Lone. Then you want to strengthen the apron on the 300,- 
QUO square yards you have there now? 

General Sanvers. That is correct. 

Senator Lone. That costs another $800,000. You want to extend 
the runway there. How long is your runway now? 

Major Briscor. The runway now is 5,000 feet long. 

Senator Lone. And how long do you want it to be? 

Major Briscoe. Ten thousand feet. 

Senator Lone. That costs another $1,332,000. Then you want to 
widen the runway. How much do you want to widen it? 

Major Briscor. We want to widen the existing 5,000 feet from 150 
to 200 feet. 

Senator Lone. You can’t get by with 150 feet ? 

Major Briscoe. It is not recommended for that craft. That craft 
has a wing span of 173 feet. 

Senator Lone. Of course, you don’t have to put the wings on the 
runway. You have to put the wheels on it. How wide are the 
wheels / 

General Sanpers. It would be much less than 150 feet, of course. 
I would have to look it up, but I would say a rough guess would be 
in the neighborhood of 20 to 25 feet. 

Senator Lone. How wide are these commercial runways! They 
vary like all the rest of them do, don’t they ? 

Major Briscor. Mostly 200 to 300 feet. You very rarely see 150 
feet on a commercial airport. 

General Sanpers. It is sometimes as high as 500. On the new air- 
fields they have 500 feet. You don’t always see the runway used 
when you land on it. You just barely see it before you hit. 

Senator Lone. You are not building this for instrument landing, 
though, are you? 

General Sanpers. Oh, yes, absolutely. These aircraft operate at 
all times, they operate in any weather except when it is absolutely 
zero-zero. They quit then, but when they have got a couple hundred 
foot ceiling, they go ahead and operate. 

Senator Lona. For the type of work you have in mind, yo don't 
propose to go out when you have zero ceiling, do you, for those type 
operations / 

General Sanpers. The unit is not a paratrooper type. It is an air 
landing type. It is a continental proposition. You haul troops or 
equipment anywhere in the world. These airplanes are on the go 
all over the world. 

Senator Lone. This isn’t one of the kind of planes that you have 
to commit to the runway from a long distance back, is it, like the 47’s, 
the B-47’s, that type of thing? 

General Sanpers. It is a propeller-driven aircraft. 

Senator Lone. What is the landing spe ‘ed of one of these pl: ines ¢ 

General Sanpers. They actually touch down at just a little over a 
hundred mile an hour, fairly slow, that is with a load on them. 

Senator Lone. So your additional safety factor does not necessarily 
have to be as great as it does for your faster bombers. What is your 
landing speed when you touch down with a B-47, do you know, 
General Timberlake ? 
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General Timpertake. (Off record.) 

General Sanpers. Yes, fully loaded. 

Senator Lone. And plus that this aircraft has much more re- 
sistance to the wind so it won’t roll near as far as your B47. Your 
B-47 is built much more sleek against the wind so that she rolls a 
lot further when she touches down. 

General Sanpers. Yes, these have propellers on them, too, Of 
course, the next version of this aircraft will be turbo engines with 
propellers on them. 

Senator Lone. Those have the medern devices that enable them 
to go back as well as go forward ¢ 

General Sanpers. The present aircraft does have reversable pro- 
pellers. 

Senator Lona. Are these aircraft planes that could land and put 
the infantry right on the ground, or are they designed just to drop 
them in the air? 

General Sanpers. This type never drops from the air. It carries 
them great distances and puts them down at a medium base and they 
take them within [off record.| Once they get behind the lines they 
start bringing them in and landing the aircraft to put more troops and 
reinforcements in. 

Senator Lone. But this plane is designed to land in areas behind 
the enemy lines where you are holding a small base, isn’t it 4 

General Sanpers. No, sir. It is designed to bring the equipment 
in up toward the front and then it is transloaded into a smaller air- 
craft which goes up and lands behind the lines. This large one can’t 
land behind the lines. It has to have a prepared runway. 

Senator Lona. This large one could be used, though, with the type 
operation where you drop paratroopers and they capture some sort 
of an advanced airfield ? 

General Sanvers. Oh, absolutely. If they capture a prepared air- 
strip, then we could land. 

General TimperLake. Senator, you asked a question about the wheel 
span on this. [Off record. ]. 

General Timper.ake. Right, sir, and that is the only way you have, 
and when they are bringing you in on GCA or ILS and you are com- 
mitted, you know you are moving like this with air directions and 
that is the only leeway you have. When you break out of your under- 

cast to correct your airplane and get it on the runway, that is the only 
leeway you have. 

Senator Lone. Of course, if you wanted to land in Washington 
where your airport is not as well designed for instrument landing as 
it is at Friendship and the overcast gets too close for CAB standards, 
a commercial airline, we send you up to Friendship and see if they 
couldn’t bring you in there where they have a larger runway, isn't 
that so? The. same thing could be considered by the Air Foree. You 
do have other bases in that area, if vou have too much of an overeast. 

General Sanpers. Yes; they could be diverted to some other place, 
but if we have, say, a whole wing out at a time, if you bring that 
many aircraft in at somebody else’s base, there is no place to park 
them. Those are tremendously large aircraft and you sw amp another 
base with them. You have no place to put them on the ground. 

Senator Lone. And you would back up all operations on that base, 
of course. 
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Senator Stennis. (Discussion off record.) 

Senator Long. Well, that takes us down to the taxiways. You want 
to widen and extend those too. How wide are they now ¢ 

Major Briscor. They are 60 feet wide now. We want to make 
them 75 feet. 

Senator Lone. You aren’t widening the taxiways. You are just 
strengthening them / 

General Sanpers. Extending the taxiways. Of course, they have 
to be extended along the runway when you extend the runway and 
strengthen the taxiway to take up the added weight of the aircraft. 
What does it show in there as to the present width of the t taxiway ? 
It must be 75 feet. 

Major Briscor. It doesn’t show, but I believe it is 75 feet. 

Senator Lone. Do you propose to defer your washracks over to the 
next supplemental ? 

General Sanvers. Yes, sir. 

Senator Lone. How do you wash that plane now ¢ 

General Sanvers. Well, the only ones we have got now are of that 
Larson and we do have the washracks up there. We have a place to 
wash them. We just get the men to wash them down with gunk and 
other solutions we have. They get on with mops and other things 
and wash them down. 

Senator Lone. Climb up on the wings, do you ? 

General Sanpers. Oh, yes, all over, just like a bunch of house 
painters all over a house painting. It is almost equivalent to washing 
a ship; it seems like about the same thing. 

Senator Lone. All right, av. gas storage, 80,000; mo. gas storage, 3; 
lube oil, 5; and antenna farm, 70,000. Do you have to build your 
antenna farm there? 

General Sanpers. Yes, sir. 

Major Briscor. That is just the antenna farm. 

Senator Lone. You don't have one there now ? 

General SANDERs. No, sir. 

Senator Lone. Airfield lighting, 175,000. Is that a matter of re- 
placing existing facilities ? 

Major Briscor. Yes, sir; high-intensity system. 

General Sanpers. Replacing and extending along with a new run- 
way. 

Senator Lone. Hazard removal, $40,000? What sort of hazard do 
you have to remove? 

General Sanpers. It will be something on the approach. 

Major Briscor. It is removal of certain obstructions in violation 
of the criteria for the clearance zones, but we don’t have them listed 
here particularly. That would not be indicated until we get the 
design completed. 

Senator Lone. Communications building, 41,000. Do you have one 
now ¢ 

Major Briscor. There is existing 2,250 square feet. We require 
4.973 square feet for a program of 2.723 square feet. 

Senator Lone. On that hazard removal, the justifications show the 
removal of a residence and group of trees. 

General Sanpers. We haven't got it here exactly what it is. Any- 
time you extend a runway though, you run into some sort of Thimaed, 
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trees, maybe telephone lines or something of that nature to be moved 
back. 

Senator Lona. What did you say about that communications build- 
ing? How much did you say you have now / 

Major Briscor. We have 2.250 square feet existing. Our require- 
ment is 4,973 square feet and programing 2,723 square feet as an ad- 
dition to the existing building. 

Senator Lone. All right; you do not have and you need your re- 
mote receiver and transmitter. 

Major Briscor. Yes, sir. 

Senator Lone. Crash and fire station; do you have any facilities of 
that sort now ¢ 

Miijor Briscor, None exist now. 

Senator Long. Is there an operations building for the unit ¢ 

Major Briscor. There are none existing. 

Senator Lone. How many units do you rhave there? 

( Answer off record. ) 

Senator Long. You are asking for one operations building for each 
unit ¢ 

Major Briscor. Yes. 

Senator Lone. Are they spaced along the apron / 

Major Briscor. Yes, sir; along the operational area with lockers. 

Senator Lone. About how far apart will they be ? 

General Sanpers. Do you mean the three units? 

Senator Lone. The units operations building. 

Major Briscor. Probably two or three thousand feet apart. 

Senator Lone. Control tower at $120,000. How high would that 
have to be, 60 feet 

Major Briscor. That is average height. 

Senator Long. Do you have one there how 4 

Major Briscor. No, sir. 

Senator Lone. Parachute and dinghy, 890,000. Why is that less 
than it is on the other base ¢ 

Major Briscor. We have 3.880 feet existing. We are programing 
6,430 feet which will give us a total area of 10310. This is another 
one of the units that has a great many parachutes in it. 

Senator Lone. You have 3,000 feet of parachute and dinghy space 
available already ¢ 

Major Briscor. Yes, sir. 

Senator Lone. Whereas at Ardmore you have none to begin with. 
Base-maintenance hangar, $2,116,000, Do you have any hangar now ? 

Major Briscor. None existing, sir. 

Senator Lone. And you want how many nose docks / 

Major Briscor. Four nose docks. {| O1T record. | 

Senator Lone. Do you want two for each unit? 

General Sanpers. No; one. 

Major Briscor. At this time we have seven programed. Three are 
deferred. 

Senator Lone. I see, you are programing four for now and three 
for later? 

General Sanpers. Yes, sir; four in this basic authorization. 

Senator Lone. All right, troop housing; is that troop housing for 
just the men to operate the planes or is that troop housing as well for 
the troops that you would carry in the planes? 
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General Sanpers. Just for the Air Force troops on the base. 

Senator Lone. For operations of troops that would march in from 
somewhere else or be driven in ¢ 

General Sanpers. We would go to some other place and pick them 
up, the nearest base we could land where they are and they are trucked 
into there. 

Senator Lone. How many spaces do you have now ¢ 

Major Briscor. There are none existing. The airmen’s strength on 
this base would [off record]. There are no ‘herracks now existing. 
There is no family housing existing, so we have a total deficiency. We 
are programing 1,700 in this program. 

Senator Lone. What sort of officers’ mess do you have now that you 
want to improve ¢ 

Major Briscor. It is just reconstruction of an existing officers’ mess 
of 16,260 feet. That just happens to be the size of the existing build- 
ing. Weare asking for that at $4 a square foot, $65,000. 

Senator Lone. Do you have bachelor officers’ quarters there now ¢ 

Major Briscor. No: there are no BOQ’s there now. | Off record. | 

is presumed that the others will find a place to live off the base. It 

sometimes quite hard, so we are programing double spacing. 

Senator Long. And how many family-housing units ? 

Major Briscor. Now that is rehabilitation of an rold housing project 
that is on there, 214 units. The estimate that we got from our 
architectural engineer indicated about 75,000 square feet and the 214 
units would require rehabilitation at $4 per square foot. Of course 
you divide 75,000 by 214, vou only get 320 I think. 

Senator Lone. What type buildings are those family-housing 
buildings? Are they individual units or apartment-style units 4 

Major Briscoe. I believe they are duplexes. 

General Sanpers. I rather think they are. Typical housing was 
huilt such as Clovis and other bases during the war. It was a rather 
temporary type but can be rehabilitated into fairly satisfactory quar- 
ters. They are nothing to brag about. They do ‘suffice, 

Senator Long. Now vou have administration building for 860,000, 
and what is this building deferred, the administration building $ 
What is that an air—— 

General Sanpers. Air installations. 

Senator Long. Headquarters-building unit as distinguished from 
the headquarters-building base. Why do you defer one and have the 
other? W hy is one more essential th: an the other ¢ 

General Sanpers. Well. the wing commander is the commander of 
the base. That becomes the base headquarters. The unit commander 
is the commander of a tactical unit and he is generally in the line. 

You get his headquarters down the line wherever possible as opposed 
to the wing commander which may be back in the middle of the base. 
In this case we figure we need the wing commander's building first. 
We could probably put the unit parti: ally in there while we are build- 
ing up until we can get the new construction started. 

Senator Lone. Guardhouse; is that for disciplinary action or to 
previde security for the base ? 

Major Briscor. No, that is for disciplinary action. 

Senator Lone. Can that service club there be deferred for a while? 

General Sanpers. Well. there is not much else there. We have to 
have something. Blytheville is a rather small place, you know. The 
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men have got to have something to goto. They can’t just go down to a 
little town and spend their time on the drugstore corner. We have to 
give them something on the base to attract them to hold them. 

Senator Lone. You feel that is one of the bases where it is needed 
more than others ¢ 

General Sanprers. Yes, sir. 

Senator Lone. I did not see service clubs on these other bases up to 
this point. 

General Sanpers. Blytheville is considered very necessary in that 
respect because there is no town of any size around it. 

Senator Srennis. Is the base inside of the city limits? 

General Sanvers. No. 

Senator Srennis. Away from the town / 

General Sanvers. It is 314 miles northwest of Blytheville. 

Senator Srennis. I thought it was outside. 

General Sanpers. Memphis is the biggest town in the vicinity. 

Senator Lone. How far away is it from Memphis ¢ 

General Sanpers. About 40 miles. 

Senator Lone. All right: we would like to know what type roads 
you propose to construct there. It is only a half mile, but we ask 
that question about all roads, 

Major Briscor. Last night you said you wanted the width and the 
length. We do have that “covered in the justification. 

Senator Lone. And the type. Sixteen foot. 

Major Briscor. Sixteen-foot road, six-tenths of a mile. 

Senator Lone. Gravel or asphalt 

Major Briscor. It will be : asphalt. 

Senator STennis. It costs $33,000 for six-tenths of a mile? 

Major Briscor. Well, that is about what it figures out for hard- 
surface road. 

General Myers. Yes, sir; black-top road. 

Major Briscor. $55,000 a mile. 

Senator Srennis. For a black-top road ¢ 

Major Briscor. Yes, sir; with the base. 

Senator Srennis. You don’t have to buy the right-of-way ¢ 

Major Briscor. Without the right- ot way. 

Senator Lone. My guess is that we are building roads to serve the 

same purpose in my State at the soe time for half that price. 

Major Briscor. We will probably make a saving on this road in 
this particular vic ee if materials are available. 

Senator Srennis. What would you do with that money if you do 
make a saving ¢ W ould it be eligible to be spent on other items ? 

General Myers. It would take overruns on other items, yes, sir. 

Senator Stennis. But if there weren’t any overruns, could you go 
on and use it for something else, anything that was authorized ? 

General Myrrs. Anything that is authorized, yes, sir. 

General Timpertake. For this base. 

Senator Lone. We are asking for details for all these railroad 
spurs so there is no point in going into that. Sewage-collection sys- 
tem, do you have any there now / 

Major Briscor. There is an existing system. This project is for 
the construction of 8,000 linear feet of new lines in order to tie new 
construction projects ‘with the existing system. 

Senator Lone. That is your collection system ¢ 
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Major Briscor. Yes, sir. 

Senator Lone. Sewage-disposal plant, how close are you to the 
Mississippi River? 

Major Briscor. I don’t know. 

General Sanpers. Iam not sure. It is quite a distance. 

Senator Stennis. Twenty-five miles. 

Senator Lone. It might be cheaper to put in a $77,000 sewage-dis- 
posal plant than to pump it into the river, but as long as Memphis and 
the other cities along the river are pumping the sewage in, there is 
no point in our attempting to clean it up. 

Major Briscor. This is only for reconstruction and replacement of 
part of the existing plant. 

Senator Lone. All right, wire-distribution system $210,000. That 
is for the new construction on the base / 

Major Briscor. Yes, sir. 

Senator Lone. You don’t have any item there for 10 percent utili- 
ties. This takes care of all your utilities. 

General Sanpers. Approximately, yes. There is no separate item 
for utilities on a 10 percent basis. 

Senator Long. The land you want is to extend your runways? 

General Sanpers. Yes, sir. 

Senator Long. It is supposed to be good farm land. 

Senator Srennis. It is rich land, I can certify to that. All of that 
land is rich down there. 

General Sanpers. Yes, we know, that is expensive land, good cotton 
land. 

Senator Lone. We predict you won't get the land for that $300. 
I am told that that is some of the best cotton-producing land in the 
United States. 

General Sanpers. They think they can. I don’t know. 

General Timpertake. They had a little trouble with their cotton 
down there. 

Senator Srennis. There might be some buckshot land there you 
could get cheap. 

General Trmpertake. While the committee is in full force, we have 
brought over this morning the people from the Air Surgeon General’s 
office. General McIInay, Colonel Veigel, and Colonel Kennebeck can 
answer those questions that have been recurring on dental clinics 
and things of that sort. 

Senator Lone. How many dental chairs do you want in Blytheville? 

Major Briscor. Six chairs. 

Senator Lone. Is that 50 hospital beds? 

Mr. Grepons. It was 50 hospital beds requested and it was reduced 

25-bed infirmary. 

Major Briscor. It is only partially funded in the basic. 
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STATEMENT OF BRIG. GEN. OLIN McILNAY, DIRECTOR OF PLANS 
AND HOSPITALIZATION, OFFICE 0F THE SURGEON GENERAL, AC- 
COMPANIED BY COL. MARVIN E. KENNEBECK, ACTING ASSIST- 
ANT FOR DENTAL SERVICES, AND COL. L. P. VEIGEL, OFFICE OF 
THE SURGEON GENERAL 


Senator Lone. General, here is a basic policy question we are con- 
fronted with. First, let me take the hospital item. Here we have 
$213,000 requested for a 25-bed hospital at Blytheville, Ark. How 
far is that from Memphis? I am told it is 60 miles from Memphis. 
I am told there are two veter rans’ hospitals in Memphis. Almost all 
the veterans’ hospitals are operating far below their capacity. The 
Navy has a hospital at Memphis. Under the theory of pursuing unt- 
fication, all those facilities should be available. Why should we build 
a hospital with 25 beds at Blytheville ¢ 

General McILNay. We are not presently asking for a hospital at 

slytheville. 

Senator Lone. You are asking for $218,000 for a 25-bed infirmary, 
and you propose to come up in the first supplemental for another 
$561,000 to put in another 50 beds, 1 would assume. 

General McIunay. The closest satisfactory hospital for utilization 
of the base would be the Memphis Naval Hospital. 

Senator Lone. There is a veterans’ hospital there, too, isn’t there ¢ 

General McIunay. We would much prefer to use a service hos- 
pital. I don’t know what the exact difference in the distance would 
be to the veterans or the Navy because we naturally figured on the 
Navy hospital. 

Senator Lone. There are two Veterans’ Administration hospitals 
there, I am told, good ones, and those facilities would be available. so 
there is no shortage of facilities at all in Memphis. 

General McIunay. Yes, sir. 

Senator Morse. Isn‘t your statement that you much prefer to use 
the naval hospital at Memphis very important though as a matter 
of policy? Should not this committee interest itself in this whole 
matter of medical services for the armed services, especially as to 
why this feeling exists that you would much prefer a service hospital 4 
I think that is the attitude I have run into as I have talked to military 
men, that they much prefer to use a Navy hospital or an Army hos- 
pital than a veterans’ hospital. 

Isn’t that by implication an admission that we had better do some- 
thing about bringing together the use of the veterans’ hospitals and 
the armed services hospitals in some coordinated program? We have 
just gotten to the point where we shouldn’t have great medical struc- 
tures standing around partially used, whether they *y are veterans’ hos- 
pitals or Army hospitals or Navy hospitals. I don’t think it makes 
the slightest bit of difference if we as the Congress do the job we ought 
to do in getting unification laws on the books affecting this medical 
program. In that event you aren’t going to have any choice about 
what you can do. You would just be told you have to use these hos- 
pitals in a coordinated unit. 
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I see no reason why we should start building up here almost water- 
tight compartment medical services between and among the services 
and then add to it the veterans’ services. I have got to be convinced 
on it. 

I think there is tremendous waste in this medical program, and I 
think it is one of the places we can make great savings. I think once 
we get to the bottom of it, we can bring about a coordinated program 
here that will give these men adequate medical service and eliminate 
some of this waste. 

It isn’t the first time in this hearing where we have found nearby 
veterans hospitals which it is reported to us by our professional staff 
are only being partially used. Now the Air Force wants to add some 
more beds to an infirmary ora base hospital 2 few miles away. There 
is nothing to justify it economically. That is my indictment. 

I will now give you the full use of the floor to answer it, but that is 
what is going through our minds, Doctor, and you might just as well 
know it, and I think there is a growing sentiment within the medical 
profession in this country that we are striking pay dirt on this matter, 
because I have talked to a lot of doctors out of uniform who are very 
much concerned about the raids on the civilian medical profession 
that the Military Establishment is making. 

They say to me—"Don’t quote me, Senator, but let me tell you you 
can just cut in there and do some operating on the medical profession 
itself within the armed services.” 

We have to take a long look at this, and if it is true that we can 
require you gentlemen to do a better job of coordinating this military 
medical service, we owe it to the taxpayers to do it. 

I see no reason why a veterans hospital 40 miles away with empty 
beds should not be used by the Military Establishment if we put the 
legislation on the books that will give you the administrative set-up 
so that you can do it and give the men the medical service they need. 

General McIunay. Senator Morse, when I said that we prefer to 
use the naval hospital, I did not mean to say that we would not give 
proper consideration to using a veterans hospital if there wasn’t a 
naval hospital there, but since there was a naval hospital our view of 
the thing was primarily whether it was logical to haul patients from 
Blytheville down to Memphis, which I have a feeling is more than 
the 40 miles that I heard quoted here. It is 60 to 80 miles, I believe: 
and then through the city of Memphis, where there is considerable 
traffic, and when we figured it we estimated that the ambulance trip 
would probably be at least a 3-hour ambulance trip. 

For that reason we felt it was essential, particularly because we 
must prepare not only for the care of routine sick patients but for acei- 
dent, traumatic cases, we must be prepared to give our personnel the 
proper emergency care. 

We originally considered that we should have at least a 50-bed 
hospital built at Blytheville, not because of any hesitancy to use other 
hospitals but merely to properly fulfill our requirements for proper 
medical care for the base. 

The reasoning, of course, was based upon also the drive to Memphis 
and through Memphis, which means traffic to a — with any type 
of emergency case. However, the Office of the Secretary of Defense 
and the Bureau of the Budget insists that instead we should use the 
Memphis Naval Hospital for hospitalization and at the present time 
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build a 25-bed infirmary at Blytheville. That is what we are asking 
for. 

I still feel that with the traffic and the distance, that we are not going 
to be able to provide what we feel we should have there, but that is 
what we are now asking for. 

Senator Lone. What is so urgent about the dental care that would 
keep a man from taking a trip to Memphis? 

General McIunay. I have Colonel Kennebeck here, who is the head 
dental officer. However, I would like to state that dental care at any 
distance away, we have found from experience that even distances 
of 10, 15, and 20 miles when we have patients that come in for routine 
dental care and you have to line a all up and transport them a 
considerable distance to some other facilities, it removes them from 
their training or their place of duty for tremendous periods of time. 

It is the same reason that on our larger bases we have frequently 
tried to plan, you might say, a split dental operation, having one 
dental facility in one area and one at another at no greater expense to 
the Government, but in order to prevent as much as possible all this 
running way over here for a short period dental appointment, taking 
a young man away from his training or from his useful work. 

Senator Lone. And so in order to have the dental care by your own 
dentists, you are just proposing to strip the dental profession of den- 
tists all over the whole country, as | judge by the amount of chairs 
vou are asking for here. 

I recall when I was in need of dental care in the service, in the 
Mediterranean area a large gold inlay fell out of my tooth, a week 
later | got to Palermo, and looked to'see what the »y had. They had 
aman who had one chair and there was a man who operated the drill 
by pumping his foot up and down while this fellow did the best he 
could, 

He managed to put a temporary filling in there. I sot home a year 
later and I went to my home town and the tooth was fixed. It did not 
require as many dentists in the service. As a matter of fact, most 
of my trouble at the time I needed some dental care was finding a 
ar 

{ don’t see anything urgent except just once in a while, once in a 
long time you have an urgent case that needs a dental appointment 
or dental treatment. Can you sada me anything particularly urgent 
that you have to have the dentist right there available, that some of 
these things could be deferred a while until a man was in a position 
where treatment was more readily available? 

Colonel Kenneneck. Mr. Chairman, we are staffed world-wide 
on two dentists per thousand, Air Force strength, both zone of in- 
terior and overseas, and the workload we find in our indoctrination 
bases requires that number. 

Senator Lone. Of course the civilians have to struggle by with 
1 dentist for every 1,700, don’t they ? 

Colonel Kenneneck. Yes, sir; that is about the average throughout 
the zone of the interior. 

Senator Lone. And yet there are some of us in the service who 
preferred to wait until we could get home and get the local dentist, 
feeling that you had to be careful about this dentist business, you 
might. get hurt. You would rather go back to the fellow back home 
who had been treating vour teeth all the time. 
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Colonel Kenneseck. The American Dental Association figures, I 
believe, show that 25 percent of the civilian population get adequate 

dentistry, and that is shown by the mouths of the young men we see 
at our indoctrination bases. Ninety percent of those individuals need 
some sort of dental treatment, and our figure of two per thousand 
gives us about an average to get done about 50 percent at the present 
time, and having been staffed at that base for about a year and 
half-—— 

Senator Srennis. Let me get those figures, Colone!. One dentist 
for how many men ¢ 

Colonel Kenneseck. Five hundred—two per thousand. 

Senator Morse. You have enough dentists in the service to provide 
dental care on a manpower basis 514 times superior to what the aver- 
age civilian enjoys. Is that correct ? 

In other words, based on the manpower you are proposing 1 dentist 
for every 500, and the civilian average is 1 dentist for every 1,700. 

Colonel Kenneneck. Yes, sir, the average age of the personnel we 
get in all of our services requires probably the greater percentage of 
dentis stry that they will get in their lifetime, from eighteen to their 
thirties. In civihan life infants require none. Our age group requires 
dentistry all the way through. 

General McIunay. I think, sir, also that possibly because of an over- 
all shortage of dentists that do a complete job in civilian life, that if 
we were actually to have a survey made of the dental standards of 

‘are, the dental care that is given throughout the United States, we 
vi wildid not be too pleased with it on the average. 

Certain classes of people secure good dental care, good preventive 
dentistry and good definitive dentistry. I am afraid we have vast 
numbers of people that contribute the one to seventeen hundred that 
get practically none, and we see those people when they come in the 
service. Their dent: al conditions are pathetic. 

IT also fear, sir, that what you said about the young man preferring 
to wait until he got out is a result of the very kind of dentistry which 
perhaps in some instances was practiced in the service and which 
vou cited as an example, and which we did not a proper and ade- 
quate facilities, it reflects perhaps even on the attitude of the dentist. 

The public today apparently demands at least from the letters that 
we get, referred from you gentlemen and other people, that we give 
them first-class dental care. and we couldn't do it with the type of 
equipment that you describe, and I would not blame the young man 
for wanting to wait until he got back home to see his home dentist, 
if that was the thing that he met when he went there. 

We do sometimes shudder at the thought that we bring so many 
young men in the service for a short period of time with very, very 
bad mouths, dental conditions which have been neglected, and we 
hate the idea of thinking that they come in for a short time and then 
we go to work and try to put them at least in reasonable condition, 
but it seems demanded of us as good practice and what the public in 
general wants. 

I agree that we should not be just a place where we completely re- 
habilitate everyone that comes in the service and put their mouths in 
first-class condition. Sometimes we neglect even our permanent career 
people because we don’t have sufficient dentists at times to do the com- 
plete job on these youngsters that come in. 
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Senator Stennis. General, that is a wonderful opportunity though 
to get this dental service to people that otherwise haven't had it. 

General McIunay. That is cor rect, sir. It is the fear that we might 
sometimes be neglecting partially at least our career people because of 
this demand. 

Now, what we find today in contrast to what you have described, 
which I am sure is accurate as of one time, is that these youngsters 
demand this treatment. The youth of today apparently feel there 
are lots of things they have coming to them from somebody. They 
don’t care who it is from, but apparently particularly from the Gov- 
ernment, and one of the things they demand is that they have their 
teeth fixed up in fine shape. 

Senator Lone. Well, it is just my reaction that the facilities we had 
during the time when I was in the service with the men the same age 
group that you are speaking of were entirely adequate, that it wasn’t 
just to encourage fellows to seek dental treatment unless there was 
some need for it, but we got by very well with those facilities. 

Now, personally, | am not too impressed with the idea that it might 
take a little more of a man’s time. My recollection is that if you are 
in command of some men it is nice to have an excuse now and then to 
let a man have a day off to go out and report back that night. A man 
can go to Memphis, take off that day, come back and show up that 
night. Probably the day off does him some good, and, so far as you 
are concerned, you can usually operate with one man shy if you have to. 

But here is the kind of situation I have in mind. 

We are asked for 100 beds at Monroe, La. We have hospital facili- 
ties in Monroe; plus that the Army has facilities at Barksdale, which 
is Shreveport, La. How many beds do you have at Barksdale Field ? 

General McIunay. It is constructed for a total of 215 beds, some 
of which space is being used for other purposes, with an estimated 
requirement of 200 beds to take care of Barksdale itself in the imme- 
diate area within the military. 

Senator Lone. How many beds do you have at Alexandria at the 
air base there ? 

General McIbnay. At Alexandria we are utilizing the Veterans’ 
Administration hosptal for hospitalization, and only using infirmary- 
dispensary-type facilities. 

Senator Lone. How many Veterans’ Administration beds do you 
have there at Alexandria ¢ 

General McIunay. That we are utilizing in the hospital? 

Senator Lone. What is the capacity of the Alexandria Veterans’ 
Administration hospital ? 

Colonel Vetcen. I don’t have any figures on that. I think we run 
about 10 or 15 beds in the Veterans’ Administration Hospital. 

Senator Lone. Of course, there are a great number of other beds 
available at Alexandria, are there not ? 

Colonel Veice,. Our utilizations won’t run more than 10 or 15 beds. 

Senator Long. And there are a large number of beds at Alexandria. 
Tn addition to that, across the river from Barksdale, La., how many 
beds do you have in that Veterans’ Administration hospital there ? 

Colonel Veicen. We don’t know that either. 

Senator Lone. It is the largest, most beautiful building in Shreve- 
port and we have some fine buildings in Shreveport. I know it is not 
being occupied at more than half of capacity at the present time. 
Now, there those two towns are. 
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I would say on the average day you could drive from Monroe 
without any trouble over there. Even if you drove at a slow speed— 
a relatively slow speed—you could be in those towns in less than a 
couple of hours. 

Monroe forms a triangle within easy reach of fine facilities in both 
instances and yet we are asked for a hundred beds in Monroe. I just 
can’t see that it is necessary. 

As a matter of fact, it seems to me that you might have some small 
emergency facilities, but I don’t see that you need all that much. 
There are doctors in Monroe. If you are hard pressed, I think that 
you could get aid from the civilians. 

You don’t have to be that w atertight as against your civilian econ- 
omy that you couldn’t have civilian doteors on call if you were hard 
pressed. But, if we provide all these infirmaries and all these dental 
facilities, it just takes the doctors out of the civilian economy who 
could be available to us. There is no reason why a civilian dentist 
can’t fill one of those men’s teeth, is there ¢ 

Colonel Kenneseck. Senator, it is a matter of travel time again. 
Probably for a half-hour or 45-minute appointment it would take him 
3 to 4 hours out of the day to get there. 

Senator Lone. I feel that I have been fortunate in coming here and 
being able to get out for a physical examination at Bethesda. They 
now and then inspect Senators—try to see to it that none of us fall 
down on the floor in some of these extended sessions. 

Insofar as dental care is concerned, they will X-ray our teeth and 
that sort of thing, but they don’t provide dental care. They recom- 
mend a dentist to us. We go to a good dentist, and he fills our teeth. 
As far as I am concerned, if they recommend a good dentist to you, 
that is about all you need. 

It’s fine with me for the service to pay for the dental care, but I 
don’t see why you should require, unless you are going to have a lot 
of it there, that you have a dentist standing by on these bases. 

Colonel Kenneseck. They are all ye! very busy. On an average 
10-chair dental clinic, approximately 150 airmen will be treated in 
one day. If they were required to go to the city of Monroe, the loss 
of time would be considerable. In the average 10-chair dental clinic, 
probably 150 individuals are treated in a day on appointment basis 
after their original examinations and classification. 

Senator Lone. Well, let us just take the Monroe base again. Just 
by ordinary commercial transportation, you could be in ‘the city of 
Monroe—twenty dentists’ offices there—within 10 minutes, and yet 
we are asked for a dental clinic of 12 dental chairs. Of course, it is 
one thing for you to call men in for an inspection and have somebody 
look through their mouth and see whether they have cavities that need 
some dental work, but it is another thing I believe to provide all this 
dental facility and all this dental care within the service when the 
civilian economy has it available to you now. 

If you are on a base overseas where this type thing is necessary, I 
could understand it, but where you have all the civilian care available 
anyway, it is hard for me to see why you have to have all the dentists 
in the service to provide all this care. 

Colonel Kenneseck. We do examine and classify all of our airmen 
and give them priority treatment according to classification and need 
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of dentistry. Then they are called on an appointment basis to get 
their mouth in a good state of health. 

Senator Lone. Do you have a further statement on that ¢ 

General MclIuay. Regarding the dental service you were just talk- 
ing about, the present request is for 10 dental units: and, as Colonel 
Kennebeck has said, I feel certain that, when those facilities are 
available and if you were to visit the place, you would find that they 
are working from morning to night doing a 100-percent job of trying 
to care for the people that are going to be at Monroe. I doubt very, 
very much if the civilian dentists in Monroe could possibly assume 
that load. If they did and they are staffed at the ratio of 1 to 17,000, 
1 am certain that the civilian population would be badly neglected. 

Senator Lone. Of course, the fact is that the dentists usually flock 
to the city; isn’t it? Not many dentists stay with the small towns. 

General McILay. They seem to like the bigger cities. 

Senator Lone. Therefore, in the larger cities you have a much higher 
percentage of dentists with regard to the population than you do in 
the smaller ones. ‘The same thing tends to be true of attorneys. 

In my State the city of New Orleans has one-fifth of the population, 
but it has more than half of the attorneys; and I imagine that the 
same thing would be true of the other professional services. 

General McIvay. As far as trying to transport these people to a 
larger city and going back to what Colonel Kennebeck pointed out, it 
is a matter of transporting about 150 patients at least a day some place 
to get dental work and bring them back. 

Unfortunately, the human being can only tolerate about so much 
dental treatment at one time, and we have had commanding officers 
who wondered why we did not just take a boy and put him in a chair 
and fix up all his teeth. Until that commanding officer himself got 
put in the dental chair and was worked on for about an hour straight, 
he did not understand it. After that he did. 

We can only give them an appointment for so long a period of time. 
That means a man with bad teeth has got to have repeated appoint- 
ments. He has to be transported not only today for his dental correc- 
tion but the day after tomorrow again when he has his next 
appointment. 

Actually, as far as economy on dentists is concerned, if we accept 
the fact that we are to do a reasonable job of putting our service 
personnel’s teeth in proper condition, it is not any more economical, 
as far as the dentist’s time is concerned, to transport them to a civilian 
dentist, so long as, with our staffing ratios, our dentists are constantly 
busy; and they are at all of our bases. 

In other words, those dental officers are utilizing their time to the 
maximum. So there is no economy accomplished by having that man 
someplace else in civilian life where we would have to transport them 
a distance which I believe—from Monroe, for instance, to Shreve- 
port—is approximately a hundred miles, and back again for that 
dental care. 

We would only be wasting transportation charges. We would be 
taking those people from their duties, and that is an important thing 
in a military organization. If you are going to lose a man- 

Senator Lone. Would the same thing - be true if you worked out 
a way to have the dental treatment, not the dental examination but 
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the dental treatmentt, performed by a dentist, let us say, in the city 
of Monroe? 

General McIunay. Well, sir, again I state I don’t believe that the 
dental personnel of Monroe could possibly carry the load. If we try 
to attempt to do it, every one of these cases, according to law, has to 
be vouched for. It would be a tremendous thing. 

I don’t know how many people we would have to employ to keep 
all the vouchers up to date in order for that civilian dentist to secure 
his payment, and that is something that he wants within a reasonable 
period of time, as difficult as it is sometimes for us to get it to him, 
for which I can’t blame him, but that is a tremendous task. 

Every time that a man goes to the dentist and he puts in a filling, 
temporary or otherwise, there has to be paper work with which all 
of us connected with the Government are quite heavily loaded, and that 
is a field when it comes to finances in which we can't avoid it. 

Senator Lone. Could you hire him as a consultant on a per 
diem basis? 

General McIunay. I don’t believe it would be practical, s 

Senator Lone. Why not? 

General McItnay. There again ” is going to have to figure on 
civilian practice with the military. I doubt very much whether we 
would get nearly as much for our money, and that is what we are 
primarily considering, the cost, by trying to contract with that dentist 
or to voucher for each job done. 

Senator Lone. If you have him on a per diem basis, he could set 
up a morning when he was going to treat military personnel, one 
morning one “week and an afternoon a different time of the week, 
and you could worry about your appointments out at the base, see 
that your men came down for their dental care. 

General McIunay. I feel we would be getting into a very compli- 
cated procedure which I doubt very much would accomplish the job 
that is expected of us. 

Senator Srennis. Mr. Chairman, may I ask one question here to 
finish up my memorandum here. This base now is for how many 
men did you say, General ? 

General Sanpers. Off record. 

Senator Stennis. Now I want to ask this question. Would it be 
practical to use this Memphis hospital that Senator Long mentioned, 
by transporting them by air? Would that be a practical set-up to this 
naval hospital ? 

_ General Sanpvers. It would be a very, very expensive way of doing 
it. 

Senator Stennis. Well, you are flying all the time any way. 

General Sanpers. But we are not tr ansporting patients to the hos- 
pital. There are a lot of other things that have to be done. It is not 
our primary object at all. 

Besides, when they got to the Memphis Municipal Airport, they are 
still well ‘out of town. There is still transportation necessary. It 
is not practical to fly that short a distance. It is much better to go by 
surface means of transportation. 

General McItnay. Did you wish me to discuss, aside from the 
dental clinic, the hospital?) We went right to the dental set-up, and 
nothing much has been said about the hospit: il. 
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There again we are a hundred miles from the city of Shreveport 
plus through Shreveport to the veterans’ facility. Actually, the trans- 
portation toa hospital being the closest facility where we have proper 

care for instance for traumatic cases, injury cases which we have 
to take care of, which means setting up hospital-type facilities, we do 
not feel over 25 miles is really safe. When it gets to be over 50 miles, 
we feel it is a definite red light that comes up and tells us that: we 
can’t give our personnel proper, particularly emergency, treatment 
that we should. 

If we have to go over 50 miles to get to a hospital, that is our feeling 
on it. The veterans’ hospital in Shreveport is, I believe, over a hun- 
dred miles, and the one in Alexandria is somewhat further, although 
I am not certain as to the distance. 

We feel very definitely that we must have a hospital at the field for 
that reason, and we are asking for a 100-bed hospital at that base in 
order to give proper medical care. We see no other way in which it 

can be properly g given. 

Senator Lona. Once again might I ask, do you believe there is any 
reason why you could not take advant: age of some of the civilian 

capacity in that area? 

General McIunay. Sir, the utilization of hospitals other than a 
hospital right on the base and, by that, I don’t mean that we wouldn’t 
consider using other hospitals than on the base, but merely a state- 
ment. of the utilization of hospitals other than on the military base 
when we have a military base of reasonable size—and 4,000 is a reason- 
able size—other hospitals require all kinds of red tape and so forth for 
admission and procedure; but, more than that, we hospitalize a lot of 
our boys that we have to give what care you would get for instance as 
a boy where you have a big sister, a mother, a home. 

If you have under those circumstances a bad cold, a bad chest cold, 
you are sick, can’t go to school and shouldn’t be out running around 
the street; you need care. In the military service there isn’t any big 
sister or mother or family to give that care, to bring you your food and 
see that you stay in bed, rest, . and take care of yourself. 

A large percentage of our cases that are put in the hospitals, par- 
ticularly dur ing epide mic periods, are cases that must be removed from 
the rest because they will spread the epidemic, and must have some 
type of care that couldn’t be given to them if they just remained in 
barracks. 

Now, to try to transport all those people and put them in civilian 
hospitals would absolutely fill the civilian hospital up until the local 
community got no hospital care. Throughout the United States 
today we are pathetically short, according to all the reports that we 
read, of the required number of hospital beds to give our civilian 
people hospitalization. If we were to attempt to put all of these 
patients in civilian hospitals locally, Iam afraid we would increase 
their difficulties no end. 

Senator Lona. Well, that is because of the doctor and nursing dif- 
ficulty; isn’t it? They are having their problems now, doctor and 
nursing shortage. 

General McILNay. There may be a doctor and nursing shortage, but 
we do not have anywhere near adequate hospital beds throughout the 
the United States to take care of our civilian population properly, and 
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I think that approximately the 85 beds in the vicinity of Monroe 
would be very inadequate. 

I don’t know exactly what the population of Monroe is, but I be- 
lieve it is a city of 38,000, and there are approximately 85 hospital beds 
in that vicinity to serve those 38,000 people. Now, should we try 
to tell those people, “We expect you now to take care of any portion of 
our military load,” Iam afraid that they would strenuously object, and 
I would not blamethem. The fact is they couldn’t possibly do it. 

Senator Long. Well, that big-sister-type care that you were speak- 
ing of, of course, your facilities in the other two cities you were speak- 
ing of would be available to you. 

General McIunay. Well, sir, many of these cases are admitted to 
the hospital. By that, I don’t mean we are putting patients in the 
hospital that are not sick, but I mean the type of patient in civilian 
life where you would have a hospital bill to pay are going to be cared 
for in the home instead. To transport those patients who would only 
be ill for 2 or 3 days and then return to duty status a distance of 100 
miles in Shreveport or Alexandria would be a most uneconomical 
operation and keep military personnel away from duty a much longer 
period of time than when we admit them locally to care. 

Senator Lone. Well, that completes the questions I care to ask 
about this. Do you care to ask any more, Senator Stennis? . 

Senator Srennis. I believe I don’t have anything more. I did want 
to ask this: Why is the dental clinic separate from the hospital, a 
separate building? Why is that? Tam sure you had some reason. 

Colonel Kenneseck. We plan to locate any new clinics in the troop- 
duty area, Senator, to save the airmen time in getting there and going 
back to their duty, rather than in the hospital area. 

Senator STennis. You try to locate them in the troop area ?¢ 

Colonel Kenneneck. Troop-duty area. 

General McIunay. Actually, it costs very little if any more to put 
your dental clinic elsewhere. Now, there are other factors too, such 
things are parking areas when transportation has to be utilized, which 
we find is all too short around the hospitals, just as every place today. 

There again, what Colonel Kennebeck said emphasizes this trans- 
portation need to the point that we find just to put this clinic on the 
far side of the field away from the hospital, if it be the far side, where 
the troop area is, is a tremendous saving to the time lost from duty of 
these people. 

When they have got a crew and aircraft and have an aircraft to 
vet in shape to fly or perform other duties on the base or if they are 
in training, this loss of time during the period when you have to ar- 
range for transportation from one side of the base around to the other 
and then pick them up and take them back—and believe me, they 
take full advantage sometimes of their loss of time and will be gone 
the maximum—tt is really a serious thing. 

When it comes to economy—and we try to run an Air Force and 
service it with the least number of people, give it logistical support 
with the least number of people—I think it is cheap to have our medi- 
cal and dental facilities so that we can arrange for the least loss of 
time from duty and get full utilization out of these people. I think 
it 1s economy. 

Senator Srennis. I would agree with you on a lot of things you 
have said, General, but not on this idea that you keep a man in a den- 
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tist’s chair 20 minutes and then take him out and all. TI used to stay 
in a dentist’s chair 3 or 4 hours at a time and it is one of the best ex- 
amples of courage that I have ever had in my whole life. Iam afraid 
you are making ‘softies out of these men. I'am sorry to have to leave 
you gentlemen. I am enjoying your testimony very much. 

Senator Lone. Let me say for the record, gentlemen, that there 
are two sides to the coin on that big sister treatment. Now I recall 
when I was at a training base in the United States in cold weather 
conditions, training in amphibious craft, you could never get a full 
crew on one of those small boats to go out on the ¢ ‘hesapeake Bay 
because there was also somebody putting in for a sick bay chit every 
time the weather got cold and didn’t look good, so you alw: ays had to 
go out with seven- “eights of a crew or three- fourths or two-thirds of a 
crew rather than a full crew. 

By the time we got overseas we didn’t have any sick bay available, 
and if one man wasn’t there, the other fellows had to do his work. We 
were almost invariably at full strength no matter how tough the going 
got because all the boys resented the fact that one man wasn’t on the 
job, and they took it on themselves to be the consultant or adviser as 
to whether that man was ill or not, and they probably didn’t keep 
them, or give them the benefit of the doubt as much as the doctor 
would. 

Probably the lack of sympathy caused those fellows to get well a 
lot quic ‘ker and to stay in better he alth than when he had so much 
medical facilities available to him where he could always say he felt 
bad and could go to sick bay. 

General Mc ILNAY. Well, sir. again going back to a change in gen- 
eral attitude of the public and what they demand of us and of you 
people, all of us that have a connection with the Government. if one 
of those lads today who had a bad chest cold wasn’t given proper 

care and went out on that boat or went out on the line in the wind and 
crewed his airplane and wasn’t given proper treatment and it hap- 
pened that he developed some complic: ition, our headlines all over 
the country spread it, you get letters, we get letters, and somehow or 
other those things just don’t happen. We have got to give them proper 
medical care. 

I am not talking now about putting a man in the hospital who has 
no business being there at all, but again, as I said before, the type 
that probably could not afford to go in the civilian hospital would 
get his home care. They do constitute a fair portion of our hospital 
in-patient load, and there is nothing else we can do but give them that 
care. It must be given. 

They are sick people, but they are not so sick but what they could 
not be taken care of in my home, your home, if they had such a home to 
be taken care of in, but we must protect them. 

Senator Lona. General, it was my reaction—and I consider this a 
tribute to the medical service and certainly it is part of the service 
of medicine—that, on the average, I believe the health is better of the 
men in the service than I have observed in civilian life, because thev 
probably have more treatment, more attention to their health, and 
stay in better health. It is better than I have observed on the average 
in civilian life. 

General McILnay. Sir, in that connection—and it has a bearing on 
the thing that you are interested in, whether we should have medical 





384 MILITARY AND NAVAL CONSTRUCTION 


facilities available locally to take care of people—the Air Force policy 
has been with the Surgeon General—and the Air Force goes along 
with us—that we can give much better medical care, keep our people 
in much better condition, or them lose much less duty time when 
we do take our medical care as close to the troops as possible. 

As the result of our try oo to apply that principle of having small 
but good hospitals to give immediate care, we have achieved an un- 
affected rate, which has a reference to the time lost from duty, from 
training, and so forth, which has never beer. achieved in the services 
before. It is most gratifying. 

Senator Lone. Could you give us some comparison of what the rate 
is now and what it has been before ? 

General McILnay. The rate now 

Colonel Veicen. I have got the figures. In the calendar year 1950 
it was about one and a half percent sick all the time, and in 1951 it 
was about 1.35 percent, and the past 12 months ending in March it 
is about 1.3 percent. 

Senator Lone. Can you compare that to civilian life, to a civilian 
average for civilian workers? 

Colonel Veicev. It is hard to do that. 

General McItnay. We don’t have any statistics. 

Colonel Vetceu. It is hard to compare. I know both the Army and 
Navy have higher rates than that. 

Senator Morse. Mr. Chairman, I want to raise the point for these 
men to consider. We don’t have to discuss it today unless they 
want to. 

One of the problems of alleged waste in the dental and medical 
services of the Military Establishment that you get is the overhead 
administrative costs that seem to result when a man gets promoted 
to a colonel or above, lieutenant colonel or above. There seems to be 
a pattern, administrative pattern, whereby officers, after they have 
been made lieutenant colonels, do administrative work instead of 
dental work and medical work. 

There is too much of that. The dental work is being done by officers 
at a lower echelon, and medical service is top-heavy with adminis- 
trative staff. TI think if there is time we ought to go into that matter 
and find out if there is any basis for those claims, because I hear that 
too often to cause me to believe that we can justify not looking into it. 

I think we ought to find out on these various bases how many of 
these peple are in administrative jobs in the dental clinics and how 
many of them are doing dental work. I think that in these base hos- 
pitals we ought to see whether or not we are wasting some very good 
medical ability in the armed services in administrative jobs. We 
should take out of the administrative jobs the men who can do medical 
and dental work and we should replace them with administrators. 

Senator Lone. Do you have any reaction to that, General ? 

General McIztay. Yes, sir; I certainty do. In general I certainly 
agree with what you have said. There was a time in the service when 
T was in the service 20 years ago when we had no such thing as the 
Medical Service Corps officer. We did have a few medical admin- 
istrative officers so-called, but they were few and far between and you 
could practically find them only at general hospitals. 

My experience was that I found myself loaded with such jobs as 
being the mess officer, the medical supply officer, detachment com- 
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mander, all kinds of things besides practicing medicine, and because 
we do agree with you there has been a concerte ed effort to build up our 
so-called medical service cor ps, Which means the administrative corps 
in the minds of most of us still so that we can free the medical officer for 
professional duty, at the present time that has developed fortunately 
to the point where in an average hospital of say two, three, or four 
hundred beds, about the only medical officer who is involved in admin- 
istrative work except heading up his own service, for instance the 
chief of a medical service or the chief of a surgical service does have a 
certain amount of work he could call administrative, but it is profes- 
sional work really. 

The only man that is really involved a great deal with administra- 
tive work is the base surgeon himself who is the commanding officer 
of the hospital and who is the base commander’s adviser on all types 
of medical matters as well. He himself frequently finds himself 
engaged in professional activities anyway. 

We are making vast progress along the line that you suggest, and 
[ think it isa step in the right direction. 

Senator Morse. Mr. Chairman, I am glad to hear it. It is very 
easy, you know, to stand on the sidelines and er iticize and make allega- 
tions, and T haven’t any doubt that my advisers may be doing that, but 
I have talked to quite a few doctors about this problem. A doctor in 
iy home town told me at some length about some of his experience 
where he thought there was a great waste of medical ability within the 
armed services, where he was assigned to detail. 

He is a very good surgeon. He said he went months and months 
with no surgery at all. He felt that his ability was being wasted, and 
that was true of the use of medical manpower in the Military Estab 
lishment. 

I had no eee of taking it up, I don't think this is the place to 
take it up, but T only raise the point so the doctor will know what J 
have in mind. 

He urged that the Armed Services Committee go into this matter. 
He savs there is wasted medical manpower in the armed services when 
cur civilian communities are crying for more doctors 

[have made my point and I think at the appropriate time and place 
we ought to go into it and find out, as the doctor has just pomted out, 
what steps they have taken and what their future program proposes. 

Senator Lona. I think that is right, and I know that that is the 
general feeling among the medical profession. Part of it is evidenced 
hy the letter I put in the record last night that Senator Douglas sent 
to me, 

Have you seen that, General? I put Senator Douglas’ letter in the 
record, at least a letter sent to Senator Douglas by someone connected 
with the medical profession, where he stated his reaction from a great. 
number of doctors, from doing business with them, was to the same 
effect. I believe that man was in the business of selling X-ray supplies 
and things of that sort. 

I could say that I have had similar reactions from those in the 
medical profession, certain people, and I haven't had any reaction 
to the contrary to say that it is absolutely untrue and there is nothing 
to it, that the services don’t have enough doctors. Well, let’s finish 
this. There are two more items on here. 
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Thank you very much. 

General McIunay. Is that all for us? 

Senator Lone. Yes. 

General McIunay. Thank you. 

General Sanpers. We only have a few more items here. Storage 
facilities, cold storage, we ask for 67,000 square feet, the figure is 
134,000. Warehousing to rehabilitate existing is the first item there, 
of 134,000, Seventy thousand new warehousing at 840, that is 588,000. 

Senator Lone. Is it necessary to have that much warehousing at 
that base? 

Major Briscor. Yes, sir. We figure that our minimum requirement 
for warehousing is 200,000 square feet for a unit of that size with the 
equipment assigned to the unit and supplies necessary for maintenance. 
This will give us a total of 137,000 feet. We will still be 63,000 feet 
short of our full requirement. By reconstructing the 67,000 square 
feet at $2 a foot 

Senator Lone. $148,000 for vehicle maintenance shop, how many 
vehicles do you have on that base? 

General Sanpers. The vehicles of this wing would be, counting 
special purpose, about 300. 

Senator Lone. How many vehicles would you expect to have in that 
vehicle shop at one time? 

General Sanpers. I don’t know what the percentage is. 

Major Briscor. An extensive preventive maintenance in the Air 
Force prevents vehicles from being in more than they ordinarily 
would be in. Probably about 10 percent would be in the vard and 
mavbe half of that would be worked on. 

Senator Lone. Then you have got a vehicle maintenance rebuild. 
What is that ? 

Major Briscor. That is the 6,650 feet of which the 11,850 feet is 
going to be added to this. The 11,000 foot item is in addition to the 
existing. 

General Sanvers. That is for rehabilitation rather than rebuild, 
reconstruction. 

Senator Lona. We will recess now until 2:30. We will meet in the 
old Supreme Court room. 

(Whereupon, at 12:25 p. m. the committee recessed, to reconvene at 
2:30 p.m.) 





AFTERNOON SESSION 


The subcommittee reconvened in room P-63, United States Capitol 
Building. 

Present: Senators Long, Stennis, and Morse. 

Senator Lone. All right, General, rather than go through each of 
these items, I am going to look over these as we get them and expedite 
this matter by asking about the items that I have in mind. 

At this Bunker Hill base, you are asking for how much? 


STATEMENT OF BRIG. GEN. H. L. SANDERS, TACTICAL AIR COM- 
MAND, ACCOMPANIED BY MAJ. A. S. BRISCOE—Resumed 


General Sanpers. The total on it is $24,777. 
Senator Lone. That is at Peru, Ind. ? 

General SAnpers. Yes, sir. 

Senator Lone. How large is the town of Peru? 
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General Sanpers. | don’t know the exact population of it 
twenty or thirty thousand. 

Major Bruscor. It is half way between Peru and Kokomo. 

Senator Lone. How large are those towns / 

Major Briscor. I think they run about eighty or ninety thousand 
people. 

General Sanpers. Between the two of them together. As I explained 
this morning, that is a naval base being turned over to the Air Force, 
and we are taking advantage of all of the facilities that are there. It 
is going to be a multiunit base though which accounts for some of the 
cost. 

Senator Long. And you are building 10-year construction there? 

General Sanpers. Yes, sir; that is a 10- year base. 

Senator Lone. Are you having to build an almost new apron? 

General Sanpers. Yes; there is some apron there. The apron is 
129,000 square yards at the present time. 

Senator Lone. And you propose to build an additional 723,000 
square yards / 

Major Briscor. 485,000 in the basic and 238. 

Senator Lone. You have deferred washracks almost everywhere else 
in this command, and you are asking for a washrack here. Why should 
this be an exception ¢ 

Major Briscor. Well, we followed the SAC policy on that. It is a 
SAC type aircraft and I believe they are in all the SAC bases for this 
type aircraft. 

Senator Lone. Your design for a washrack calls for a rack that is 
constructed over the plane? 

General Sanpers, It is just a rack underneath. 

Major Briscor. Hard stand. 

General Sanpers. Hard stand to drain the water. 

Senator Lone. Hard stand with drainage? 

General Sanprers. Yes, sir. 

Major Briscor. Solvent tanks and so forth. 

Senator Lone. Steam connections and things of that sort? 

Major Briscor. And waste-tank disposal. 

Senator Lona. Is it a standard design ? 

Major Briscor. Yes, sir. 

Senator Long. How much housing do you have available there now ? 

Major Briscor. There is none existing. It has all been moved off. 

Senator Lona. This is to provide housing for how many? 

Major Briscor. Four thousand. 

Senator Lone. Will that take care of all the housing that you need 
on that base / 

Major Briscor. No, sir. 

General Sanpers. No, sir; the total military strength is [off the rec- 
ord]. Of course we are allowing some for the married people who will, 
have to live off the base. 

Senator Lone. You are deferring four thousand? 

Major Briscor. We are programing additional housing in the 1954 
program. Four thousand js all that 1s programed at present. 

Senator Lone. Would you expect to double up on that at the present 
time ¢ 

Major Briscor. It won’t take double that. 

General Sanpers. The way that is figured, they won't all be there 
at the same time. There will be one unit go in and then as the air- 
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craft are produced, there will be another unit activated and put in 
there. Then they will need more housing of it. At first they won’t 
need it all. 

Senator Lone. How many planes toa unit ? 

General Sanpers. [ Off record | of this type. 

Senator Lone. At the present time you don’t have the planes to 
put it? 

General Sanvers. No, sir; they are just starting to be produced now. 

Senator Lone. The BOQ price is $6,000 on a unit price. The aver- 
age price seems to run fifty-five hundred. 

General Myrrs. This is the standard price, sir. 

Major Briscor. 10-year base. 

General-Myers. That is a 25-year-life base. 

Senator Lone. This is 10-year construction / 

General Myers. Yes, sir. 

Senator Lone. So that would be an error? 

General Myers. It is 25-year life. 

Senator Lone. This is a question in my mind whether this family 
housing is not an item that probably could be deferred for the time 
being. 

Major Briscoe. It is deferred. 

General Sanpers. Yes, sir: it has been deferred, the family housing. 

Senator Lone. You are deferring the family housing ? 

Major Briscor. Yes, sir. 

General TimpBerLake. Senator, it is not because it is not needed 
when the base becomes active, but it is something that can be done very 
quickly, sir. I mean you can put up those fi umily houses in frame to 
bring the base up by the time it is operational. 

Senator Lone. You have a squad building and a wing building here 
both at the same time. On the other hand you have proposed you 
defer one of those buildings on other bases where you are bringing 
in one unit and then proposing to get the other unit later on. 

General Sanpers. These have both been deferred. There are some 
facilities there, naval facilities to be rehabilitated, that will allow us 
to carry on fora time at least. 

Senator Lone. This is one of those situations where you have electric 
distribution ? 

Major Briscor. That is part of the apron and grid duct system for 
starting aircraft. 

Senator Lone. That is only a duplication of one item of utilities 
rather than a duplication of several items, as we have seen before. 
What is vour addition to the heating plant there ? 

Major Briscor. That is a reconstruction of the heating plant. The 
two boilers have been removed from the heating plant and must be 
replaced with the necessary accessories. 

Senator Lone. You propose to continue to use the same building? 

Major Briscor. Yes, sir. 

Senator Lone. I notice that your storage igloos are at a much lesser 
unit cost than those that we have for other commands. That is be- 
cause you don’t propose to carry the rockets and the heavy types of 
ammunition ¢ 

(General Myers. That is a standard one, sir. The Air Defense 
Command has the higher-priced ones underground. 

Major Briscor. This is a 26 by 60 igloo. 
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General Sanpers. This is the same as SAC has. 

Major Briscor. SAC uses the same igloos. The Air Defense has 
$140,000 ones. 

Senator Lone. All right. The next base you have is Charleston 
Municipal Airport, 8. C., 8 miles northwest of Charleston. Do you 
propose to share that with the municipal people 4 

General Sanpers. Yes, sir. The military side of the base will be 
on one side of the field and the civilian on the other. They will be 
divided in such a way that there will be no necessity for civilian traflic 
to get on to the military reservation at all. 

Senator Lone. Now, how much are you asking for that base? 

Major Briscor. This is a zero base at the present time. 

General Sanpers. Charleston is not in the bill, sir. It is zeroed by 
the Bureau of the Budget. 

Major Briscor. $5,718,000 were it not a zero base. 

Senator Lone. How much parking area is there at Charleston at 
the present time / 

Major Briscor. We have authorized in the 1952 program—— 

Senator Lone. How much is there there ¢ 

Major Briscor. There is 120,000 yards of apron on the west side 
of the field that we are going on and 58,000 over on the city side which 
we can utilize. We have 268,000 yards authorized in 1952, our pro- 
graming an additional 3,000 yards in this program. 

Senator Lone. Will that meet your requirements ¢ 

Major Briscoe. Almost. It will be about 50,000 yards short. 

Senator Lone. We like a breakdown on that road figure. That is 
a lump-sum figure ¢ 

Major Briscor. All right, si 

(Information is set out in appendix.) 

Senator Lone. The kind of road and the unit cost. All right. 
Clovis Air Force Base—how much do you want for that one and what 
is the purpose of that base ¢ 

General Sanpers. The purpose of the base is two fighter-bomber 
wings. The total amount of the base is $1,152,000. 

Senator Lone. What operations do you have there now ? 

General Sanpers. There is one tactical unit there now. 

Senator Lone. That is not a permanent base ? 

General Sanpers. Ten-year base. 

Senator Lone, You are not asking for more troop housing at this 
time / 

Major Briscor. No, sir. 

Senator Lone. You expect to come in with that in a supplement ? 

General Sanpers. That is night, sir. 

Senator Lone. The Federal Government owns a tremendous amount 
of land there in Arizona. Do you have to buy land in Arizona—I 
mean New Mexico? ' 

Major Briscor. If it is possible to lease it, of course, we won't buy it. 

General Sanpers. No land is necessary on the base itself. The land 
is for bombing and gunnery range. 

Senator Lone. All the land that the Federal Government owns there, 
it would not seem we would have to acquire anything. It would seem 
to be a case of one agency of the Government transferring it to 
another. 

Major Briscor. Most of it is open range. 
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General Sanpers. In that vicinity I think it is all taken up by the 

ranchers. I think they have all that land, anywhere in that area. 

We have surveyed the whole thing and I think we can get it at a very, 
very reasonable rental. 

Senator Lone. You have got $12 an acre in there. It looks like 
you are proposing to buy it. 

General Sanpers. Yes; there are two proposals. One was we 
would lease the land, the other was we would buy it, depending upon 
what kind of rates we could get. 

Senator Lone. I would suggest that you be very economical with 
all the land the Federal Government owns there and simply have 
some land turned over to you. I have made a study recently of the 
land that the Government owns in that area. There are many mil- 
lions of acres. 

All right, take the next base—Greenville. 

General Sanvers. That is also not in the bill. It is a zeroed base. 

Senator Lona. If I am judging the military personnel figures right, 
you expect to reduce from what you have there at the present time? 

General Sanvers. The reason for that is that at the present time 
we have a control group there, based there temporarily before ship- 
ment overseas. We are very crowded. We have temporary prefab 
housing there now to take care of them. 

Senator Lone. This is a zero base ? 

Major Briscor. Yes, sir. 

Senator Long. Let us take the Galveston Municipal Airport. 

General Sanpers. That is in the bill. 

Senator Lone. What do you have in mind at that airport ? 

General Sanpers. | Off record. ] 

Senator Lone. Do you propose to share that airport with the town 
of Galveston—the city of Galveston ? 

General Sanpers. Yes; there are a limited number, I think three 
flights a day is all that comes in there, and we will share it to that 
extent, but not with commercial operators. There is a flying school, 
and other things are going to move out. Just the commercial air- 
lines will come in with us. 

Major Briscor. And certain executive-type aircraft. 

Senator Lone. Let me look over these items. [Off record. | 

General Sanpers. Yes, sir; all our fighters will be jets in the 
future. 

Senator Lone. Why do you have wash racks on this one when you 
did not have wash racks on some of the others? 

General Sanpers. I think there is no sign.of a wash rack there 
now, and you do have to have some place to wash them. 

Major Briscoe. It is just a matter of making a hard stand avail- 
able for washing. We have made temporary provisions on most of 
the bases. 

Senator Lone. What type hazard do you have to remove there at 
the Galveston Airport? You have $100,000 for hazard removal. 

Major Briscor. I don’t recall what the nature of the hazards are 
but there is an engineering estimate we put in there, a lump-sum o 
$100,000. I don’t remember. 

General Sanpers. It wouldn’t be houses, though. 
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General TIMBERLAKE. No, sir; it is electrical transmission wire that 
runs between the beach and the end of the runway that has to come 
down. It has been there for a long time. 

Senator Lone. That is a lot of money to bring that wire down, 
$100,000. 

Major Briscor. It is just a lump-sum, rough estimate. 

Senator Lone. We would like a memorandum on that hazard re- 
moval, what hazards you have to remove. It is an existing base now. 
For jet aircraft I understand you can’t have the same rate of climb 
you have for commercial airplanes. 

General Sanvers. That is correct. 

General TrmperLAke. Mr. Chairman, we are very limited in area 
there. iti is on a spit, as you know, and we have about a 5,000-foot run- 
way running directly east and west out to the sea, the Gulf on one 
side and across the bay on the other, and that bay has to be filled in 
slightly to extend this rurway, and all the hazards have to be clean 
between the two. A highway runs on one side and a transmission line 
on the other, but we will give you the report. 

(Information was furnished to the committee. ) 

Senator Lona. Is there no control tower there at the present time ? 

General Sanpers. It is about the same situation as the other. It 
isan old World War Ili type. It is not adequate to take care of the 
new equipment, nor is it a very substantial tower. It is a wooden- 
constructed thing, I think, that has rotted out. 

Major Briscor, Just a small tower on top of an existing building. 
They have a new adininistration building there, but the tower is not 
located on that building. It is off to the side and it doesn’t command 
the full view of the base ‘for our aircraft. 

Senator Lone. Do they have crash and fire station or any type fire 
station on the base at the present time é 

Major Briscor. No, there isn’t. Galveston, of course, is made up 
of two different places, Fort Crockett and Galveston Air Base. There 
was a fire station on the air base itself that has been removed or burned 
down. It is not there any more. 

Senator Lone. What type photo laboratory do you plan to have 
there? 

Major Briscor. Just a small photo lab of 2,158 square feet. 

Senator Lone. What is the need of a photo laboratory there at 
Galveston ? 

General Sanpers. All of our firing is done, in addition to bullets, 
with a camera gun. Much of it is just camera-gun firing. We don’t 
fire actual bullets. All of that has to be developed, then taken into 
squadron operations for assessment. The pilots look it over, see where 
they have made mistakes, go out and do it more and process more film. 

Senator Lon. Do those camera guns work by some electronic device 
that would predict where the target would be at the time the bullet got 
there? I was rather curious about that because I know shooting | at 
aircraft you always have to shoot ‘way ahead of them. If you take a 
picture of where you are aiming, you have to allow for movement 
of the target. 
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General Sanpers. The sight takes care of that in such a way that 
when you set your sights in such a way when you shoot at the air- 
plane With a camera gun, it is equivalent to shooting bullets, taking 
the lead with bullets. 

Senator Lone. Does it take a picture of what you actually hit or 
expect it to hit? 

General Sanprrs. Yes, sir. 

Senator Lone. Do I understand that you can’t use the present 
hangars there, that you are going to continue in the use of the civilian 
group operating the base? 

Major Briscor. No. 

Senator Lone. I see you have a base maintenance hangar. Is there 
a hangar there that can be used ? 

General Sanvers. There is one hangar of 45,000 square feet. 

Major Briscor. There is an existing hangar there. We require 
125,000 square feet of hangar space, and we are programing the differ- 
zence between the existing and the requirement of 79,660. That is to 
the nearest definitive drawing. 

Senator Lone. Why do you have to have both the base maintenance 
shop and a squadron maintenance shop ? 

General Sanpers. Different degrees of maintenance. The squadron 
does it up to a certain echelon, then they push it over to the mainten- 
ance group to do higher-echelon work, that is more difficult types of 
work. 

Senator Lone. For the moment you feel that the squadron mainten- 
ance shop is the one you could most readily defer? 

General Sanpers. Yes, because that work can be done outside, most 
of it. It does not require a lot of hoists and other things of that na- 
ture as much as the base maintenance does. 

Major Briscor. Chiefly in sections that they were talking about 
yesterday, 50- and 100-hour inspections. 

Senator Lone. Which would you use the 150-hour inspection for ? 

General Sanpers. That would be the base maintenance, 50- and 100- 
hour inspection. The squadron can do its 50 and 100. Then it goes 
into base for other work of a more difficult nature. Even engine 
changes go in in some cases. Any sheet-metal work would go into 
base maintenance. They have specialists to do that kind of work. 

Senator Lone. According to the justific ation sheet, there is a 40-bed 
hospital at Fort Crockett and this 35-bed hospital—— 

Major Briscor. This is in addition to the Fort Crockett Hospital. 

Senator Lone. This would be in addition to Fort Crockett. You 
would propose to share their hospital facilities ? 

Major Briscor. We have taken over Fort Crockett, the whole base, 
and it will be our hospital, but this is to bring it up to 60 or 70 beds. 

Mr. Gresens. That has been changed. In the basic bill here the 
only addition to the clinical facilities 

Senator Lone. Do you know what the cost is on the change? 

Mr. Grepens. Yes, sir; it is shown there, 10,000 square feet at $240,- 
O00. 

Major Briscor. This deferred part is just deleted then; is that 
it! 

Mr. Giesens. There is still a question on that. 

Senator Lone. You are asking for a vehicle mi unten: ince shop there 
of $81,000. 
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Major Briscor. That is for the ORC and National Guard to re- 
place facilities that they are occupying now at Fort Crockett. 

Senator Lone. That is to replace facilities that the Air Force is 
using ¢ 

Major Briscor. No; that the Organized Reserve Corps and the 
Ground National Guard is using at Fort Crockett. 

General Sanpers. That is the agreement we make when we take 
over facilities, if the Reserve components are using those facilities, 
we have to replace them in kind in order to take them away from them. 

Senator Lone. The Post Office Department contracts all of its 
vehicle maintenance the best I understand. Why doesn’t the Air 
Force contract more of its vehicle maintenance 4 

Major Briscor. Partly for training. 

Senator Lone. Particularly in the ZI. IT can understand why you 
would have to have your own vehicle maintenance overseas, but 
why can’t you contract more of it in the ZI? 

General Sanpers. The trouble is if your units are not trained 
in ZI to do the work, when they go overseas they won’t have the 
people to do it: they won't have the know-how to do it with. You 
have to train in the interior for war conditions, and that is part of 
their job, to maintain this equipment in the field. 

Senator Lone. Of course, you have overseas units at all times, and 
they have to know something about maintaining the equipment. I 
can understand that that would be the case. 

You would always have those, and there are many shops where 
you would have some of vour men available, but T wonder why an 
effort is not made to maintain a substantial portion of this equipment 
by contract within the States. Perhaps General Timberlake would 
know the answer to that. What percentage of vour vehicle-mainte- 
nance work is contracted out in the ZI ¢ 

General Trmpertake. We contract it out two ways, sir. One, we 
use the Army facilities where they have a big fourth and fifth echelon 
or the heavy maintenance work, 

Then when we have small detachments like recruiting detachments 
in cities and things of that sort, we contract it out where there is no 
nearby installation to take it over, but we do pool our work with the 
Army and the Navy where it can be worked out. Generally, it is 
the kind of work that you do on the base in the higher echelons of 
maintenance. Ordinarily it would be done at the division level in 
an infantry division. 

Senator Lone. You dont know what part or what percentage of 
the work on vehicle maintenance is contracted out at the present time. 
I take it, but perhaps you might get that figure for us. 

General TIMBERLAKE. | can get that information for you. 

Senator Lone. Give us a breakdown. 

(Information referred to as follows :) 

The Air Force does not use contractual maintenance for the repair of Air 
Force vehicles. The present procedure for commercial vehicles is to procure 
necessary parts required for repair from local sources. Tactical-type vehicles 
are the responsibility of the Ordnance Department. 

General TimBerLake. Senator, you are talking about contracting 
commercially, not within the services / 

Senator Lone. Yes: that is right. I would be interested to know 
both ways. 





394 MILITARY AND NAVAL CONSTRUCTION 


I would like to know from the engineers—and I suppose they 
could supply this information—what the district engineer does at 
Galveston for vehicle maintenance. They have a considerable set- -up 
for their own work. 

General Myers. I think I can answer that one, sir. They do it 
commercially. I am pretty sure that at Galveston the vehicles that 
they have, they normally have a contract with a garage to both store 
and maintain them. 

General Timpertake. The same as we would if we were a small 
detachment around a city. In St. Louis our aero-chart service con- 
tracts out their vehicle maintenance. 

Senator Lone. It would seem to me that we should try to work our 
reserves on the basis that many men in civilian life would do a par- 
ticular job when called into the service. 

I never had much success in trying to work out a practical plan 
for that, but about a week ago I was holding these around-the-clock 
hearings on the Reserve Act and at that time it seemed to me that 
if we could plan to use some of these reservists, motor mechanics and 
that sort of thing, in times of mobilization, that you would not need 
to keep them in the service in times of police actions or in times when 
you did not have a full-scale war on your hands. 

I think the average automobile mechanic would prefer to work on 
those vehicles in a civilian capacity, short of an all-out war, although 
they would be willing to put on the uniform and work on them as a 
serviceman in the event we found ourselves in an all-out war. 

General Sanpers. I think we must be very careful to keep the dif- 
ferent types units separated. These are combat units. They are 
supposed to be able to move out of this country or anywhere else at 
any time. 

Now, like the chart service that was mentioned, they stay at St. 
Louis, that is fine. They contract their maintenance out and it is 
wonderful, but if they had to move overseas right quick, they would 
be in an awful spot. When you start moving, you better have every- 
thing you need when you get there. Otherwise you are not going to 
be very efficient. 

Senator Lone. If you move as rapidly as you would propose to move, 
you are not going to have the opportunity to haul the vehicles with 
you anyway. This is a base set-up which comes later, and when you 
get the vehicles you run them for a while before you get to this break- 
down problem where the maintenance problem becomes very acute. 

It is about that time that you could be moving in the men who 
arrive after the initial strike group gets there. That is where you 
tend to find your men. It seems a shame to me. 

I have seen in so many instances the best mechanics and engineers 
going around doing something that they are not particularly qualified 
to do, where if we knew who they were and had some contact with 
them in the beginning, partic ularly our reservists, we could plan to 
use them to do just these tasks, and I don’t see it would be necessary, 
if you had reservists on immediate call that you could find, that it 
would be necessary for you to have a unit th: at is particularly adept 
at maintaining automobiles in the service. 

Major Briscor. We use a great many civilian employees, you know, 
in every base in automotive maintenance. 
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General Sanpers. I doubt if you would find any savings would 
accrue by taking these larger units like this and trying to contract 
their maintenance out. I believe we would come out w ‘ith a greater 
ex xpenditure than we do by having our own shops. 

Senator Lone. My impression is that generally speaking, private 
enterprise can do most of these things cheaper. 

A man might not make as much money, but he tends to work longer 
hours when he is working for himself, and tends to do a better job 
when he is depending on you coming back and giving him some more 
business. 

That is in a way why I object to the idea of having so much medical 
service in the Armed Forces, particularly dental care, because when 
a man gets ready to go to a dentist, the main thing he thinks about 
is who can he get to do him a workmanlike job who won't hurt him 
too much, and if he goes to a civilian dentist he has the idea that 
that civilian dentist probably won't hurt him as much, on the theory 
that if that man subjects him to too much pain, he will probably be 
walking the street saying, “Don’t go to that fellow, he'll kill you, 
with the result that he just feels a civilian dentist is going to be more 

careful with him than a dentist in uniform, where if he was a service 
deat, he is working by the hour anyway and whether you like it 
or not, he would just as soon you didn’t come back. 

As a matter of fact, I can’t recall going into a dental clinic where 
they ever had more than half the chairs oce upied, and I am inclined 
to suspect that that might have been the reason. 

Let's take the George Air Force Base at Victorville, Calif. How 
much do you want there, General Sanders / 

General Sanpers. At George we are asking $2,452,000. George, as 
you know, is also a multiunit base and it is a zeroed base, too, inci- 
dentally. It has two units there now. 

Senator Long. You must have a lot of money allotted to that base 
at the present time in order to plan all these items on a zero basis. You 
have about $2,452,000 that you have in mind on a zero basis there. 
How much money has been authorized and appropriated for that 
base / 

General Sanpers. Fiscal year 1951, $1,610,000. Fiseal 1952, 
$4,099,000 that was authorized but only approved $3.594,000; and in 
1953 we are asking for $2,452,000, Its initial cost back when it was 
built was $29,203,000, 

Senator Lone. What kind of road do you propose to build at $28,000 
a mile? 

Major Briscor. This is for the construction and widening of 2 
miles of existing 24-foot road, serving new building access, provide 
access facilities, and provide base circulation. 

Senator Lone. Why does it have to be widened ? 

Major Briscor. To take care of the increase in traffic. At present 
I think it is only 16 feet wide. 

Senator Lone. What type construction would that be? 

Major Briscor. It would be asphalt roads. The roads on the base 
now are all black top. 

Senator Lone. Let us take the Langley Air Force Base. 

General Sanpers. Langley is in the same category, sir. It is a 
zeroed base. It has a headqui irters of a tactical air command and will 
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have two units in the 126-wing program. Correction on that: [Off the 
record. | 

Senator Lone. That is not one of your zero bases, is it ¢ 

General Sanpers. Yes, sir: it is. 

Senator Lone. Is that one of your zeros? 

General Sanpers. Yes, sir; Langley is one of the old-timers, one 
of the first bases we ever built. 

Senator Lone. You are only asking for $375,000 on a zero basis. 
How much do you have unexpended_ there at Langley to look to? 

General Myers. Mr. Chairman, out of the program and appropria- 
tion of $11,865,000, we have obligated 514 million as of the 31st of 
May. The balance is unobligated and in the process of obligation 
now. 

Senator Lone. If you can get some favorable bids there, you ought 
to be able to’'go ahead and get the rest of this work done. 

General Myers. That is very possible; yes, sir. 

Senator Lone. All right; let us take the Lawson Base. 

General Sanpers. Sir, that Larson has already been covered by 
ADC. They formerly held this base and we have just taken it from 
them. 

Major Briscor. You are talking about Lawson, aren't you? 

Senator Lone. The base at Columbus, Ga. 

General Sanvers. I thought you said Larson. Lawson is also a 
zeroed base. It is down at Fort Benning. It will have one unit on it. 

Senator Lone. How much money do you have appropriated and 
unobligated at Lawson / 

General Myers. Out of a program appropriation of $6,874,000 we 
have obligated as of the 31st of May $453,000 only, sir. That leaves 
6,421,000 unobligated. 

Senator Long. You have a lot of fiexibility there then. 

General Myers. Yes, sir. 

Senator Lone. Why do you need so much additional apron ? 

General Sanpers. Lawson has always been a rather small field, sort 
of an auxiliary field to Fort Benning, and now we propose to build it 
up. There has never been any such thing as this type unit there 
kefore. 

Major Briscor. There is 174,000 vards. The standard criteria for 
a medium troop carrier is approximately 600,000. We have reduced 
the requirements, though to 471,000 and programed 304,000 minus the 
existing would give us 130,000 in this program, which is still less than 
requirements. 

Senator Lone. How do you arrive at the figure 4,300 square yards 
per aircraft for apron 

Major Briscor. That is based on one of our guides. Generally 
speaking it is about 31otimes the area occupied by ‘the square formed 
by an aircraft; isn’t that it / 

General Myers. About 314. 

Major Briscor. A square the size of tip-to-tip of the wing and nose 
to tail of the plane. Three times that will permit sufficient apron for 
taxiing and parking and access for refueling trucks. It is a rule of 
thumb which works out ver y close to requirements. 

Senator Lone. In other words, to figure your apron space you 
figure you take the plane itself and you figure the distance from the 
nose to the tip of the tail and then you figure the width from wing tip 
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to wing tip, based on that square, then you multiply that times 314 
times to get the number of square yards that would take. 

Major “Briscor. Yes, sir. 

Senator Lone. I see. You have in mind eight nose docks there ‘ 
What do you have authorized in the way of maintenance facilities 
wlready ¢ 

Major Briscor. We have a hangar existing there. We have two 
buildings of 9,652 feet each which are used for squadron maintenance. 
We also have a larger hangar. 

General Sanpers. We have a base-maintenance hangar of 44,000 
square feet. 

Major Briscor. Which would be the base-maintenance hangar. 

General Sanpers. These are for the squadrons here, two nose docks 
per squadron for maintenance of the aireraft, only four of which are 
in the basic and four in the supplemental. 

Senator Lone. How many maintenance shops do you want. there ? 
Is that just one squadron maintenance shop? 

Major Briscor. One 10,000-foot squadron maintenance shop. We 
have two existing; it will make a total of three. 

Senator Lone. Why can’t you do your vehicle maintenance at 
Fort Benning ? 

General Sanpers. Fort Benning is just like we are. They are grow- 
ing too and they are having difficulty now. They are probably build- 
ing some more motor-maintenance shops themselves. 

Major Briscor. We are presently doing it at Fort Benning. 

Senator Lone. What is that? 
~ Major Briscor. It is at present being done at Fort Benning. 

General Sanpers. They can take care of a limited amount, but when 
we move a large unit in, that becomes a different proposition. That 
would overtax their facilities. 

Major Briscor. This is a zero base, although it is not indicated on 
this. 

Senator Lone. All right; take Myrtle Beach. 

General SANDERS. Myrtle Beach is in the bill. 

Senator Lone. How much do you propose at Myrtle Beach? What 
do you propose doing there and how much do you think it would 
cost ¢ 

General Sanpers. $9,245,000. [Off record.| It has to have aprons, 
runways extended, strengthen the runway, taxiways, and soon. Right 
down, more storage. There is very little fuel stored there compared 
to what we need for present-day jet aircraft. There is nothing at 
Myrtle Beach now. We are not operating out of there now. 

Senator Lone. In this instance you are proposing to defer the wash- 
rack, I cannot find any consistency on your program with regard to 
washracks in this program. 

General Sanpers. I don’t know myself why washracks were de- 
ferred in some cases and not in others. 

Major Briscor. Jack, do you know? 

Mr. Grppens. I don’t know. 

Senator Lone. Is there no fire station at the present time / 

Major Briscoe. Existing facilities are theater-of-operations type 
construction which is in very poor condition, inadequate and beyond 
economical repair. 
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Senator Lone. What type aircraft do you use there for this type of 
unit? , 

General Sanpers. (Off record.) 

Senator Lone. What is your operational control tower to cost ? 

Major Briscor. That is 7,074 square feet at $17 per square foot. 
It is a standard plan and a standard price we use for pricing. 

General Myers. Operations building and control tower. 

Major Briscor. It is the same as used on many other bases. 

Senator Lone. Control towers usually cost about $60,000. That is 
getting it up in the air pretty high. 

General Sanpers. This is also the operations building underneath. 
It is included in the one twenty. 

Senator Lone. You are deferring most of the aircraft maintenance 
facilities, asking for only four nose maintenance docks. 

General Sanpers. Yes, sir. 

Senator Lone. Can you operate the base with those on a tempo- 
rary basis / 

General Sanpers. I think the deferring though is mainly based on 
the fact that this field hasn’t even been started, you see, and it is going 
to be late coming into the picture so we can defer part of it and catch 
it on a later budget. I believe that is the reason for deferring such 
things as washracks and maintenance hangars and so forth. 

Major Briscor. Items needing a long lead time are generally not 
deferred. 

Senator Lone. Do you need the longer lead time on a base main- 
tenance hangar than on a nose dock ? 

General Sanpers. Yes. . 

Major Briscor. That is an exception all right. 

Senator Lone. Do you have to have that particular bombing range / 
Is there a bombing range in the area that could be used ¢ 

General Sanprers. No, sir. That is an air-to-air range over the 
ocean. That is the reason we like Myrtle Beach. We can stage in- 
land outfits into Myrtle Beach for gunnery camps. 

You have got the air-to-air range over the ocean and you can also 
get a ground range near the beach, so you have got a good gunnery 
camp facility there. 

Senator Lone. This is one of those bases where you are not pro- 
posing to defer family housing. On most of them you are. What 
is the reason for the exception ? 

General Myers. No, sir, we are not deferring these large units of 
family housing. They are in the program. 

Senator Lona. I see a lot of bases where you are deferring them 
to the first supplement. 

General Timpertake. We had a base a minute ago. You are right, 
Mr. Chairman. 

General Myers. I think that is the only one though. 

General Sanpers. That was Bunker Hill. 

Major Briscor. Bunker Hill, that was the one. 

General Sanpers. Are there any quarters at all there on Bunker 
Hill? 

Major 3riscor. No, sir. 

General Sanvers. They shouldn't be deferred if they can be built 
quickly after most of the facilities have been put in. The quarters 
can be built very quickly. We should have them on the base. Five 
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sets is minimum. You have to have somebody on the base to take 
care of it, I mean somebody with responsibility. 

Senator Lone. There you are deferring your maintenance hangar 
and yet you are building a group building and a wing building all at 
the same time. Is that consistent? In other instances we find you 
have two units there. —, 

Major Briscor. This is one unit. 

Senator Lone. One unit. 

General Myrrs. Mr. Chairman, I think I can explain partially why 
some of these things were deferred. Of course Myrtle Beach is in a 
relatively good climate and we just had to defer something to get 
within the ceiling, and we went through here and on the maintenance 
facilities we deferred them all exc ept the maintenance docks. We said 
you can get by with four docks until we get the next program. 

Senator Stennis. Do you think that impaired the efficiency of the 
operations at Myrtle Beach? 

General Myers. It certainly does. 

General Sanpvers. It is bound to impair the efficiency. 

Senator STENNIs. Seriously / 

General Sanpers. We have to save some place. 

Senator Srennis. Does it seriously impair it / 

General Myers. Well, sir, I would say not seriously at this location. 

Senator Lone. Why do you have to have a unit headquarters and 
‘A wing headquarters building at this base? Why do you have to have 
both ¢ 

General Sanprrs. Well, we have both. We have a wing and a unit. 
| Off record. | 

Major Briscor. And air base group. 

Senator Lone. I suppose the nomenclature is changed. What does 
this mean?’ On the sheet prior to this it says guns, stags, SAC. What 
does that mean / 

Major Briscor. That is training facility, gunnery staging. 

Senator Lone. Gunnery staging facilities / 

Major Briscor. On the face sheets? 

Senator Lone. On the face oe it says principal mission. | Off 
record.| Is that gunning, staging facility, the same as a wing or a 
group ¢ 

General SANpers. No, sir; it is not that size. It is only a squadron 
brought in at atime. They will live more in the field. They will do 
their maintenance out in the field some place. 

Major Briscor. Six officers and about fifty men. 

Senator Lone. Now you say unit. Why would you have two build- 
ings, one for one unit and one for the other. 

(Discussion off record.) 

Senator Lone. And you want the building for them also ? 

Major Briscor. Eventually. : 

Senator Lone. Now you have 8.9 miles of road at $30,000 a mile. 
What type road do you have in mind for that ? 

Major Briscor. We will have to get that for vou. 

General Sanpers. We do not have that with us, sir. I am sure it 
will be asphalt, though; asphalt type. 

Senator Lone. I see that sewage is now discharged in the inland 
waterway regardless of the type of treatment. Is here any reason 
why youe ould not continue to disch: urge your sewage the same way / 
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General SANpERS. I am not qualified to answer that, except I know 
in all of these places the sewage has been dumped into the streams 


down there—do you know ¢ 
Major Briscor. I don’t know, but we programed it this way at every 
one of our bases. 


Senator Lone. Is there any complaint or requirement on the part 


of the local officials of that sort 

General Sanpers. I don’t think so. 

General Myers. It depends on the locality, sir. In some places we 
can dump sewage and in some places we cannot. 

General Sanvrrs. Myrtle Beach is a summer resort and it is a place 
where if you dump it in the ocean, it would come right back on the 
beach. 

Senator Lone. If you dump it in the inland waterway 

General Sanpers. Well, there runs all the way along, it runs into 
the ocean theoretically. It runs in and out and it is salt water. 

Senator Lone. By contrast, I believe you might make some check 
on the amount of fluid that is being dumped into Hampton Roads 
where the Chesapeake Bay carries it right to the Atlantic Ocean, you 
will find a lot more sewage than we are talking about here. 

General Sanpers. Yes, sir. I lived there and that is why I don’t 
go swimming there. [|Laughter.] This stream goes the other way 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. I am frank to say that down my way a world of sew- 
age is dumped in the inland waterway. 

General Trapertake. Mr. Chairman, it makes a difference what 
part of the inland waterway it is. Some part of it is man-dug canals, 
but the natural waterways, I mean the a and things of that sort- 

I think at Myrtle Beach, as I remember it, this is a canal between the 
resort and the field, and if you put he sewage in there, it would 
stagnate and make it unpleasant, I believe. 

However, we will check into that and find out what the require- 
ment is. 

Senator Lona. I believe that you should look into some of these 
things now. I would like to see the Mississippi River cleaned up so 
that you could get clean drinking water from one end of it to the other, 
but at the same time we do know that we have industrial plants that 
are dumping all sorts of sludge and wastes, and so on, into the river. 

Now, when you have water that is already filthy, there is no par- 
ticular reason for putting in a disposal plant, as I see it, as there is if 
you are in an area where it is clean; and where they do not have sew- 
age disposal plants, why not defer that ? 

General Timpertake. Well, at Bermuda, which is in the center of 
the ocean, we have to have a sewage disposal plant there because of 
the local regulation which prescr ibes it, they require vou to do it. 

Senator Lone. They require you to do that. 

General Trompertake. Yes, sir. 

Senator Lone. Do you have any further questions about that base, 
Senator Stennis? 

Senator Stennis. No, sir. 

Senator Lona. Off the record. 

(Discussion off the record. ) 
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General TimpertaAke. We have General Maddux with us, Chief of 
our Air Bases Division, and Mr. Black, from the Real Estate Office 
of the Director of Installations. 

With your permission, Mr. Chairman, unless you want to conduct 
this completely by questions, Mr. Black could give us a rundown of the 

various items, with General Maddux, and where we stand today and 
what the problem is. 

Senator Lone. Very well, suppose you proceed and explain first, 
why you feel you have to have Portland and what has been done up at 
Portland up until now. 

General Mappux. Mr. Chairman, there are located at the Portland 
hase a Portland National Guard unit and Air Force Reserve unit and 
one squadron of the Air Defense Command, at that base. 

They use facilities which we have on a 50-year lease with the city of 
Portland. 

Senator Long. Will you list those that you have there / 

General Mappux. One National Guard unit and an Air Force Re- 
serve and an Air Defense unit of the Air Defense Command. That is 
the requirement that we have there. 

Senator Morse. When did you get that 50-year lease ? 

General Mavpux. I believe in 1950. 

Senator Morse. What was the consideration you gave ? 

General Mappux. I think it was a nominal one, Senator Morse. 

Senator Morse. And how much has the port of Portland invested 
in comparison with the amount of money the Government invested ? 

General Mappux. I think we have that exactly. 

Mr. Buack. Do you want the Federal or both ¢ 

Senator Morse. I want to know the total cost for the port of Port- 
land, by the people of Portland and the cost by the Government. 

Mr. Buack. From a document submitted to me by Mr. Williams, 
president of the port, the port of Portland cost was $702,448.32. That 
was for land, approximately 1,500 acres. 

For improvements they spent $1,332,792.90, making a total of 
$2,085,241.38. 

By the way, this report was written March 12, 1952. 

Now, from our tabulation, the Federal aid for land was $312,882.91. 
That is Federal aid; and for improvements to Federal aid, it was 
$914,967.92, making a total of $1,227.850.83 for Federal aid, making a 
grand total of the Portland cost and the Federal aid of $3,263,092.21. 

Senator Lone. Will you give that breakdown between the local funds 
and the Federal aid again ? , 

Mr. Brack. Just the complete total ? 

Senator Lone. Yes. 

Mr. Buiack. The total Portland consideration was $2,035,241.38. 

Federal aid, $1,227,850.83. 

A total of $3,263,192.21. 

Senator Morse. When was this Federal investment made? 

Mr. Brack. I do not have the dates with me, when these grants were 
given. 

Senator Morse. It is true, is it not, that the Federal expenditures 
for the most part were made at the height of the war for expenditures 
including the use of these facilities for war purposes, the same as they 
did at many other airports in the country can they did not lease for 
50 years? 
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new instrument runway. Now, as to how much that cost, how much 
of that amount was Federal funds, I do not know. 

Senator Morse. The point is, you do not have any idea what part 
was used by the Air Force and other branches of the Military Estab- 
lishment just for war purposes during the war ¢ 

Mr. Buack. That is true. 

Senator Morse. And these improvements were established for the 
successful prosecution of the war, just as they made similar invest- 
ments ina good many airports in this country. 

Mr. Buack. Senator, may I say that the greater amount of money 
that was spent on this last extension of the runway has been in the 
last few years. Now, the Federal Government had spent, including 
the Federal aid, $1,272,132. WPA had spent $2,669,966, 

Senator Morsr. That was for war, wasn’t it ¢ 

Mr. Biack. That is correct. 

Senator Morse. In the national program to help relieve the unem- 
ployed, wasn’t it ? 

Mr. Brack. Yes, sir. 

Senator Morse. And that was an expenditure similar to the expendi- 
tures made in a good many parts of the country, a good many other 
airports—in terms of getting a 50-year lease at a nominal cost, and 
at other ports where there was not any particular Federal equity 

Mr. Buackx. May I—Senator, I see what you mean and I don’t think 
that is right, and on the basis of what you are talking about, compar- 
ing with other fields where we did not get a 50-year nominal lease, 
we did dispose of them with a so-called recapture right—in other 
words, the right to reuse—and we similarly have the right to reuse 
here. 

Now, we have in this program, of course, made the maximum effort 
to avail ourselves of such areas of Government equities, to use those 
facilities and to use the type of facilities that we have. 

Senator Lone. Are these all Government funds that have been spent 





or did the United States Army, Air Force, and so on, make any other 


major expenditures ¢ 

Mr. Brack. May I answer that? IT hadn’t gotten to that. I was 
interrupted. 

Senator Lone. I think you had better give the investment. 

Mr. Brack. The Air Force spent during the last war. primarily 
for improvements, $6,692,530; for lands we bought approximately 360 
acres, costing approximately $200,616, making the CA grants, the 
WPA grants, and the Air Force funds come to a total of $10,834,264 
spent to date at this particular field by Federal funds. 

Now, the Air Force has other funds or other projects for improve- 
ment on that to add te that now. 

Senator Morse. I am curious as to the extent CA funds and WPA 
funds and other funds other than strictly military funds were spent 
in the Portland Airport to make or to give you the equitable right 
to recapture, funds spent prior to the war. spent for nonmilitary 
purposes on that airport, daiee than strictly military funds. 

General Mappvux. That is not quite right, sir. 

Senator Morse. What is wrong there? 


Mr. Buack. I think the last improvement was the extension of the: 
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General Mappux. The CA matching funds were given under the law 
which stipulated that they may be used by the military either in whole 
or in part during time of emergency. 

Senator Morse. Now, we do not quarrel with the use of the airport; 
we only quarrel about taking advantage; we do not want to be denied 
the right to that airport. 

When, in a time of high patriotism, the military were given the 
airport, we did not expect the Government or a subdivision of the 
Government representing the people to do what they are actually 
doing in effect, closing that airport to development as a civilian air- 
port. As far as I am concerned, I would say to you that I think 
I would get out of there for the time being and get this conflict 
ironed out. 

I have asked for hearings before the Johnson subcommittee, and 
I am asking this particular request to be postponed for this year, and 
you can bring it up on a supplemental request later. 

Che effect of what you have been doing here in regard to the Port- 
land Airport is that you have been playing in the hands of Seattle, 
playing in the hands of San Francisco and the people of my State, 
after they have given it for a nominal consideration, a 50-year lease 
to the Air Force, they are denied the right to develop that airport 
for the civilian needs of our State. 

There is an intense bitterness in my State. The people of my 
State expect me to fight on it and I intend to fight on it, and I think 
that I can and I think that the Air Force is not doing an equity here, 
taking advantage of a nominal lease which it got for a nominal con- 
sideration to the great detriment of the civilian airlines of my State. 

This is the major airport in my State, and the people in my State 
should have the use of that airport and must, unless the people of 
my State want to come in and assess themselves heavily again to get 
some undeveloped lands contiguous to this airport. 

In my opinion the Air Force ought to get out of there. That is 
my position, my judgment. I cannot vote for this appropriation at 
this time. I shall oppose it in committee and I shall oppose it on the 
floor of the Senate, along with certain other proposals. 

Senator Lone. At this time we have to leave to vote on an amend- 
ment on the floor. We will come back and hear the rest of the 
presentation, 

(Whereupon, a recess was taken.) 

Senator Morse. I want to make a very brief statement which will 
settle this matter as far as I am concerned this afternoon. This state- 
ment is as follows 

I think we should postpone this item until we can work out a more 
equitable arrangement for the handling of the civilian air interests 
of the State of Oregon and the Portland Airport. 

I shall place it on the floor of the Senate on exactly the same ground 
that a Senator places it, on the ground that it is perfectly obnoxious 
to him. I shall take the position that this is perfectly obnoxious 
to me until we complete the hearings that are to be held by the John- 
son subcommittee, which I understand will be held to go into the 
whole question of the Air Force leasehold interest in the Port of Port- 
land Airfield. 
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Number two, I want to say to these Air Force men, that, as I said 
ae at the Pentagon Building when I had the Portland case there. 

I do not question the legal right of the Air Force under that lease if 
they want to stand on their legal rights—and I am glad that no gradu- 
ate of the Oregon Law School was a party to the making of that lease. 
| Laughter. | 

Third, I want to point out that from the standpoint of public rela- 
tions, the Air Force is making a grave mistake in regard to this matter, 
because the Air Force needs to look to its public relations, too, and it is, 
when it is creating the kind of bitterness in my State over the Port- 
Jand Airport that it is, they are making a serious mistake. 

Fourth, I want to point out that I cannot, as a Senator of the State 
of Oregon, stand by and let the Air Force by this kind of a request 
for further authorization strengthen its investment position in the 
Portland Airport to the ultimate disadv antage of the civilian needs 
of my State and to the ultimate advantage of Seattle and San Fran- 
cisco and other ports of neighboring States. 

We have suffered enough discrimination from the Military Estab- 
lishment in my State and we have let them go by. I have tactfully 
now for some years suggested that the Pentagon ought to discover 
where the State of Oregon is located on the map. You have heard 
in the past what has been the discrimination of the Navy against my 
State and the discrimination of the Army against my State, and T 
don’t intend to take it any longer. IT aim to get fair and just con- 
sideration on the basis of need and only on the basis of need and the 
merits involved in those needs. 

I am not going to let the Air Force, just because it was successful 
to get a lease very advantageous to the Air Force but inequitable to 
the State and which was to the great damage of the civilian air needs 
of my State, Iam not going to let the Air Force have a further invest- 
ment in that airport at Portland which would result in strengthening 
its hold. 

I shall ask at the Johnson subcommittee hearings for detailed infor- 
mation with regard to Federal investment in all of the airports in the 
Pacific Northwest, both before, during and since the war, in com- 
parison with the Portland situation. 

I shall ask for information in regard to other airfields now standing 
idle in the Pacific Northwest, such as the Redmond Field at Redmond, 
Oreg., an excellent field, I understand from aviation experts, in which 
the Federal Government has invested large sums of money, an area 
where you would not have any serious problem, I understand, with 
such things as housing facilities. As part of the kind of program the 
Air Force seeks to do on the Portland Airfield, if it does not want to 
develop other strips of land contiguous to other strips, it could be 
performed just as well as Redmond or some other loca ity in Oregon. 
We would not ask them to go into Redmond, Oreg., if they have better 
facilities elsewhere, but I want to make it very clear, Mr. Chairman, 
I am not going to let the Air Force under a claim of emer gency follow 
the course of action they intend, just because it has leasehold interests 
in the Portland Air Base, to do the kind of damage which the author- 
ities of my State tell me they are going to do, such as denying to my 
State the civilian air facilities that it needs, just because the Air Force 
wants to take advantage of what I consider to be an inequitable lease. 
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1 have another point and I am through. I think that is in the best 
long-time interest of the Air Force that the civilian air needs of my 
State were developed, too. I think it is in the best interest of the long- 
time defense program of the country, and I am advised that there are 
two applications and a third coming in for terminal facilities by lines 
not now landing at Portland and those permits cannot be granted 
because we have not the facilities due to the fact that they cannot work 
out, apparently, a satisfactory arrangement with the Air Force. I am 
sorry about it. That is it. 

1 am going to back up the people of my State and let the best 
man Win. 

Senator Long. In fairness, I think the record should show the rea- 
son why the Air Force feels there is no other site which can be used 
for that purpose. If this prevents airlines and air traflie from landing 
to satisfy the civilian needs of that area, it Sea be shown why the 
Air Force cannot obtain the use of some other facilities in this area 

Did you bring some maps or some charts to demonstrate that / 

General Timpertake. Mr. Chairman, could I just make a short 
statement ¢ 

it was a surprise to us the other morning in the earlier part of these 
hearings when Senator Morse said he did not want the Air Force at 
Portland. 

We had thought that we had complete agreement with the commu- 
nity and port authorities, on except this one point, of funds to remove 
buildings, certain buildings. 

We would like to present the history of the negotiations to this com- 
mittee, but if Senator Morse wishes it presented for the Johnson sub 
committee 

Senator Morse. Any place vou want to. It is just going to be 
presented before the Johnson committee, I can assure you. If you 
want it here, 1 do not want to stop you from presenting evidence any 
where. But, believe me, we are going to have a presentation on this 
matter of other available areas out there, because I do not accept their 
allegation that this was the best base to do this work, the only base. 

I am advised by aviation authorities, in which I have as much con 
fidence as I have in the Air Force, that a good share of this work could 
be done at Redmond and possibly from Klamath Falls—and I think 
vou ought to state, if it is true, as I am satisfied it is, that your insist 
ence upon the use of the Portand port to the extent that you are insist- 
ing upon it without developing some other facilities that would make 
it possible to release some of the facilities to civilian use, cannot be 
justified, and I do not believe it cannot be adjusted between you and 
the port authorities. 

We had a meeting down at the Pentagon Building and I thought 
Secretary Huggins said, but I think the record of the transeript will 
show, that they did not intend to go in there and seize authority and 
yet in spite of that assurance, at least on my part, I am advised by Mr. 
Williams and I am advised by two newspaper people in Porth: ind that 
some of the local people out there were again talking in terms of 
seizure. Well, we will find out what you get in terms of seizure. 

General Trmpert Ake. Our negotiations, Senator, with the com- 
munity have been to perm‘ the development of this airport to accept 
the airlines for commercial use. The Air Force would have no objec 
tion to this committee authorizing certain funds for the transfer of 
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these facilities from one part of the base to another, but we cannot, sir, 
because we have no justification for it. 

As to the matter of performing this mission just as well any place 
else, I am informed by the commanding general of the Air Defense 
Command that this is the only spot that can accommodate a fighter in- 
terceptor squadron which is so necessary for the defense of the Port- 
land-Spokane area. 

Senator Morse. You would not suppose, General, that the fact that. 
this lease arrangement has been entered into might not have some in- 
fluence on his judgment—you would not think it might be possible that 
he wants to defend the arrangement that he has previously made, and 
try to sustain it? 

General TimperLakr. Senator Morse, the lease arrangements were 
made by the Real Estate Office of the Director of Installations here in 
Washington. Mr. Black has been the negotiator. 

Senator Morse. But on his recommendation. 

General TimperLake. Can you confirm it—General Maddux is from 
the Directorate of Operations. 

General Mappux. I cannot say that, sir. I mean, I don’t know. I 
wasn't here at the time. 

Senator Morse. Air Force officials in the area thought it was a very 
fine arrangement. They like Portland. I like it, too. It is a nice 
place to locate, and I would like to have you there, if we can have you 
there on a mutually acceptable basis where you do not do great damage. 
There are groups in my State that will be greatly disappointed if you 
do not stay there. 

But, I have to look at it from a long-time standpoint and have the 
best interests of the airport development of our State, and that is the 
only good airport for the civilians, for the handling of heavy civilian 
traflic which we have in the entire State of Oregon. The other fields 
are small compared to the Portland port. We have got to have an air- 
port and we feel—as I said to Mr. Huggins, and I think the record 
will show that, I went down there in a very conciliatory and fair atti- 
tude and suggested that we do equity in this matter. 

I said in my opening statement the legal rights are against us because 
of the lease you have got, indicating very clearly that I thought that 
you collected the pound of flesh, all right—but, be that as it may, I 
think there is a requirement on the Air Force to do equity in this situa- 
tion. And I have no evidence from anything that has been presented 
in this committee to date and communications I have had with the Air 
Force people to indicate that they have been fair about it. 

General TimBerLake. Well, Senator, could we just shortly refresh 
your mind on these negotiations that have taken place? 

Senator Morse. Very glad to have you do that. 

Senator Lone. Senator Morse, we have to vote again; it happens 
every time we get started. 

(Whereupon, a recess was taken. ) 

Senator Morse. I think it is only fair and proper that the Air Force 

ve allowed to urge whatever explanation and statement of this matter 
— want on the record. I think it is equally fair that I should say 
I shall continue to object to this item, until the Johnson subcommittee 
hearings are held and I have a tentative understanding that that will 
be within the next few days. 


3 
9 








MILITARY AND NAVAL CONSTRUCTION 407 


At that time we will call in some of the Portland Airport officials 
to present our case and we will also invite the Air Force before that 
committee to present its case so that we can have the complete record 
before us. In the meantime, we are going to study whatever repre- 
sentations the Air Force makes this afternoon. 

But 1 would be less than fair to this committee if I did not tell you 
this afternoon that it is my intention to object and if this subcommittee 
favors the item I shall file a minority report on it and I will take 
it to the floor of the Senate, until we have all of the facts. 

Senator Lone. Well, let us hear the Air Force presentation on it. 

General Myers. Mr. Chairman, I will describe it briefly. Mr. Black 
will correct me if lam wrong. Mr. Black was in on all of the nego- 
tiations. 

This map here shows all of the area that we have under this 50-year 
lease. It was obtained for the air and ground guard and reserve 
forces. 

This | indicating | is the main runway of the field and here is located 
the terminal facilities, the civilian facilities [indicating]. 

Now, we had a meeting at the request of Portland to develop a master 
plan for both use by civil and milit: ry activities and we reached an 
agreement at that time that we would give up this portion here | in- 
dicating | of the area we have under leave so that the municipal activ- 
ities could be moved into that area. 

Senator Morsr. What did they intend to do with the present mu- 
nicipal area / 

Mr. Buack. Use it for freight. 

Senator Morse. A freight terminal facility ¢ 

Mr. Buack. Yes, sir, they were going to retain those [indicating | 
and also develop over here [indicating] for the base operation. 

Senator Morsr. The present and only facilities they have are in the 
upper part of the map which now comprises facilities for both pas- 
sengers and freight which they have ‘ 

Mr. Buiack. Yes, sir. 

Senator Morse. They will have to meet the great cargo demands of 
the port and they cannot meet them unless those facilities are made 
available to them; in other words, they need those facilities for expan- 
sion of the freight cargo needs of the State, the air cargo needs. 

Mr. Brack. They expected to start construction in this area right 
here [indicating], but the C. A. funds were not there and they have 
had no money and no way of raising money until 5 years from now. 
What money they now have, they are going to construct a taxiway on 
the north side of this new runway [indie ating | to facilitate the com- 
mercial carriers. 

General Myers. That is right and the agreement we made with them 
was—we were programing funds for the construction of this taxiw ay, 
about $300,000. 

In addition we had to have this area [indicating | for the alert apron 
and hangar area and clear zone for the runway. They said, “We will 
build this taxiway here because we are extending the runway anyway, 
if you will take the funds we have in there : and use them to move the 
facilities from this area to a new location here and if it goes more than 
this $300,000, why, we will foot the balance of the bill.” 

Mr. Biack. May I insert there—— 











408 MILITARY AND NAVAL CONSTRUCTION 


General Myers. The reason for the high cost of moving the facilities 
is that in that area there has to be one fill made. 

Mr. Buack. It runs from 3 to 9 feet, and the reason for this overrun 
is that there is a large—you are familiar with that area, Senator? 

Senator Morse. Is that the golf course ? 

Mr. Buack. No, it is below this. There is a stream and there is 
about 16 feet from this elevated stream which has to be box covered 
and filled in so we can get an overrun and of course that will add to 
the usefulness of the field to ever vbody, making that overrun. 

This [indicating] is the golf course that you speak of, a privately 
owned golf course. 

General Myers. There was a mix-up in the delineation of this area 
and this 25 acres | indicating} the city wanted was excluded, but this 
is the area the city wanted. 

Senator Lone. You propose to give up the land there ? 

Mr. Buiack. Yes, in the last meeting the Senator talked about, we 
agreed to turn those over immediately to the port. There is a reason 
why we were hanging on to it, and it is because if we have a require- 
ment—well, with the understanding that if we had a requirement 
those facilities would be available. 

Senator Lone. How about parcel B? 

Mr. Buack. Parcel B would be returned to the port as soon as we 
can get reserve funds appropriated to build facilities over here [indi- 
c ating). There is a hangar and repair shop here, a parking apron, 
which was very essential there. 

Senator Morse. Who built that hangar in the first place / 

Mr. Buack. The hangar originally was Air Force but the port of 
Portland moved from here to there [indicating |. 

Senator Morse. During the war? 

Mr. Brack. No, sir: after this last war. 

Senator Morse. I mean, the hangars? 

Mr. Brack. The hangars were built in the last war. 

Senator Morsr. So it was built to meet a war need. 

Mr. Buack. That is correct. 

Senator Lone. What is parcel A, was that the Government land? 

Mr. Buack. This parcel, parcel A, was the original leased land, for 
5O years. 

Senator Lone. Does the Government own the improvements on that 
land ? 

Mr. Buackx. Yes, sir. Now, the ground facilities were given to the 
port by the disposal agency, with the Air Force having certain uses 
of the sewerage and water systems and there are some different restric- 
tions on each ‘parcel with regard to the underground facilities. 

Senator Lone. What underground facilities? 

Mr. Biack. Sewerage, water, and electrical distribution systems. 

Senator Lone. That belongs to the port authorities / 

Mr. Buack. Yes. 

Now, the brown area is the area which we would have agreed to in 
writing to the port that we would delete from our existing lease, with 
the provision that we would get this area down here [indicating] to do 
our construction on and that these facilities that were over here [in- 
dicating| that we needed, to move them down in here [indicating']. 

Now, the acreage involved is about similar, 127 acres in both pieces; 
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but the only area we require after having the construction is here 
| indicating |. 

This taxiway [indicating | we did not need to keep it, because we will 
have to leave it for joint use of the field, so it doesn’t mean anything 
to have it under lease, and the same way with the overrun, it is a 
joint proposition, everybody can overrun on the thing, so it doesn’t 
a anything. 

, those areas after the construction was done could be deleted 
ime the lease and in the meantime it does not obstruct the use of the 
field whatsoever. 

So, actually the only thing we get by giving up 127 acres, we would 
vet 40 acres plus the movement of the Government facilities down to 
this area | indicating}. 

General Myers. And the only thing under dispute is who pays there 
for the build-up of the grade down there and to move these buildings, 
and our position is that we cannot justify asking for funds of approxi- 
mately $1,000,000 to move those buildings and put that fill in there, 
when we have a firm lease, and a firm right i in the present area. That, 
as far as I know, is the only contention here, who Salatobes the 
$1,000,000. 

Senator Morse. Tell us about the facilities in this area to be moved; 
what kind of facilities ¢ 

Mr. Biack. These are flight-line facilities, the only ones we have 
| indicating |. 

Senator Morse. When were they built ? 

Mr. Buack. They were built during the last war. 

Senator Morse. Built to meet war needs? 

Mr. Buack. That is correct, sir. 

Senator Morse. Was there a period of time following the war prior 
to your decision to make further use of this facility when this area 
was considered very much in the same class as other airports in the 
Pacific Northwest in respect to which it did not intend to make 
further use of ¢ 

General Myers. As far as I know, sir, we have always intended to 
conduct the reserve activities in here and of course the air defense 
requirement came up, when the air defense of the United States 
came up. 

Senator Morse. Subsequent to the war? 

General Myrrs. Yes, sir: ves, sir. 

Mr. Buack. And the ground and the National Guard were the first 
ones to want this area? 

Senator Morse. Was there ever a period of time following the 
World War when consideration was given to these facilities to be 
treated as surplus property ? 

Mr. Buack. Only the portions that were not required by the Re- 
serve components. As far as the Regular Air Force establishments at 
that time, they were cut down quite consider: ably at that time and the 
only activities w eating space were the Reserve components. 

Senator Morse. Were there negotiations that led to the consumma- 
tion of this or behead ie lease 

Mr. Brack. ay not get that. 

Senator Morse. Can you tell us about the negotiations that led to 
the consummation a this remarkable lease / 
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Mr. Buiack. Well, the only thing—I don’t see anything outstanding 
here from any other place we have declared a base surplus and in- 
structed the engineers to go out and obtain the facilities required for 
the Reserve components : and delete those from the area that was s Boing 
to be surplus. In some cases when we first started out we merely de 
leted them and then turned the property over to the municipality. 

War Assets at that time got into quite a jam by us holding certain 
parcels, and so it became a policy of the Air Force that we would 
declare the whole thing surplus and give the community a title to the 
whole field with a provision that they would give the Air Force a lease, 
a long-term lease for the Reserve component that had a requirement 
for those facilities, and we so instructed the engineers, to go out and 
make a long-term lease that was in favor of the Government at a 
nominal sum for the area that the Reserve component required and 
they, of course, read in the lease the provisions as set up in the War 
Assets Administration regulations at the time. 

This lease that we now have is not any different from any of the 
others except maybe the length of time that lease runs. Some 
were for 50 years, some for 99 years, some for 25, some for 10, some 
for 7 and some for 5, but the terms were all about: ‘the same. 

Each base has some different peculiarities that are involved, but 
I don’t think, Senator, that the people out there are discriminated 
against, the port of Portland or the State of Oregon, at the time. 

Everybody was trying to get an airfield and “the Air Force was 
compelled to get rid of them. They had over 700 airfields and with 
the appropriations allotted they did not have any money to keep 
them up. 

Senator Morse. You mean it was unfortunate they happened to feel 
that way? 

General Myers. As I understand it, everybody was anxious to have 
these Reserve activities in here. 

Senator Morse. And that leads me to my next question. What 
persuasive representations were given to these people by the Air 
Force has been the great benefits that would accrue to the city of 
Portland ¢ 

Mr. Brack. Well, not only when the Reserve component goes in— 
well, when it goes in it brings a certain amount of money to the munic- 
ipality from the payroll, and the amount of money spent for equip- 
ment and maintenance and things like that, that is bound to bring 
money in. 

Senator Morse. And prior to the time that the Federal Govern- 
ment during the war spent a dollar on that area, what was the condi- 
tion of the area? 

Mr. Brack. You mean—I don’t know. 

Senator Morse. Well, was it an airfield? 

Mr. Buiack. Before the war? 

General Myers. It was built during the war. 

Mr. Biack. Now, you have me. 

Senator Morsr. Hasn't that been for some time the only airfield 
that we had? It did not come up to Air Corps standards at the be- 
ginning of the war but it was our Portland airfield. 

Mr. Buack. There was a field; that is right. 
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Senator Morse. And we spent money, not as much money as we 
are talking about in this bill, but we had spent a conside1 ‘able amount 
of money on the airport. 

Mr. Buack. In those days money went further. 

Senator Morse. And it wasn’t the same dollar that was used in those 
days, don’t forget that when you start comparing the investment our 
people made in that prior to the war with the investment that you 
people made since the war. You are talking about different kinds of 
dollars—but that will be brought out in the other hearings. 

The only point I want to make in the record, so that my “people will 
see that I was not sitting in silence, is that was our airfield. 

Mr. Buack. That is right. 

Senator Morse. And we had developed it to meet our needs and this 
is the only hope or was, for the future, prior to this lease, of an air- 
field that would meet the civilian needs of our State. 

They came along and entered into an agreement—I mean the port 
authorities came along and entered into an agrement with you people 
for a lease; but you people are saying that you have got a‘lease for 50 
years and even though they will have to spend $1, 000,000 to move 
some facilities that were put on there during the war for war pur- 
poses at war costs down to another area here, they must do it rather 
than have the Air Force recognize that we have got some equity in 
the field in spite of the lease, that we built it in the first place and we 
think that we ought to be in a condition by you people of being able to 
meet our needs so you in turn can meet your needs. Now, isn’t that 
about the issue ¢ 

General Myers. I don’t think there is any question but that the port 
of Portland and the city of Portland does have an equity in this field 
and may I submit to the committee the question is who should pay 
for the removal of those facilities. 

Mr. Buack. If we can go ahead, we have the whole thing—— 
Senator Morse. The difficulty is that I sit here year after year, 
project after project, and it seems to me that elsew here you are willing 
to move mountains in order to get an airfield and here we have got a 
few buildings, built during the war and you want to make use of them 
now for the. purposes of 163,000,000 people— and you want a million 
and a half people to pay for it; that is the way my people look at it. 
They say that it is something that ought to be spread across the coun- 
try and not put on the backs of a million and a half people in one 

State. 

General Myers. Well, sir; may I say we are in the position that we 
have to protect the Government’s interest and we think from a mat- 
ter of policy or from a legal point of view that here we have a legal 
question, I would say, where there is an e xisting equity that the Gov- 
ernment has, existing legal rights, an existing legal lease. Now, I am 
not a lawyer, sir, but from the Air a point of view in protecting 
the interests of the Government, can we voluntarily give up that 
lease that we have on the part of he Government? T don’t think we 

can voluntarily offer to do it. 

Senator Morse. I also will do my best to make it very expensive 
for them to do it. 
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General Myers. Well, we don’t mean to be standing on our rights, 
sir, but we are hardly in a position to come to Congress and ask for 
funds when we do have that equity. 

Senator Morse. I will have to get the bill of particulars, but I make 
this as a generalization, this statement, satisfied that I can get the 
bill of particulars. I point to the situation of the foreign airfields 
where we are doing business with foreign governments. The amount 
of money that is spent in moving their stuff around and getting an 
airfield into shape where we can use it runs into many millions of 
dollars—and here we are dealing with our own local people or a de- 
partment that represents all the people, your equity and the local 
people and in a matter such as this, it is something where you would 
never hesitate to do it when you want to help France or Morocco or 
Arabia or some other country, moving a lot of stuff for those people 
and our taxpayers are paying for it. That is the way my people 
feel about it. 

They cite, “Senator, don’t tell me—don’t tell me, with the huge 
amount of money they are appropriating to the Air Force to spend 
on foreign fields that we here in the State of Oregon, just because we 
have entered into what now proves to be a very unfortunate lease 
arrangement, that we have got to move that for the Federal Govern- 
ment and pay for it ourselves.” Now, that is their attitude. 

Mr. Brack. It is to the advantage of Portland, the port, to clean 
it off; in other words, it is the port that wants this area. 

Senator Morse. Their attitude is that that ought to be considered 
as a part of the cost of defense and you should not ask the people of 
Oregon to assume that Federal cost. If you want to use our facilities 
out there you ought to be willing to come in and pay for putting the 
facilities in position so you can use them with ours, at the same time, 
without doing damage to the civilian needs of the State. That is 
their attitude. 

General Myers. Certainly, and I understand that attitude. 

Senator Morse. If you were a representative, an elective officer, I 
am sure you would understand it. 

General Myers. Yes, sir; but I think it is properly within the prov- 
ince of the Congress, not of the Air Force, to make a decision such 
as would be necessary to be made in asking for the additional money. 
I think it is a proper decision for them to make. 

Senator Lone. In other words it is your position that it would cost 
another $1,000,000 to move the buildings and that it would be con- 
venient for the local people as well as yourselves if you had to move 
those buildings on to land that you would be just as satisfied to occupy 4 

General Myers. That is right; and would fit into the development 
plan. 

Mr. Buack. You see, the land we want to put these buildings on is 
already under lease. In other words, it is not additional land. 

Senator Morse. But you are willing to make available additional 
land in this golf-course area—— 

Mr. Buack. But you cannot put the facilities in the golf-course 
area, 

Senator Lone. How does the golf course come into the picture é 

Mr. Buack. The port wanted us to put in at the time—this has 
been about 8 months ago—we had one two-carrier wing down here 
and they wanted us to put in two air-carrier wings plus Aid Defense 
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Command, Reserve, and National Guard, and so we went to see if 
we could put them in, the carrier wing here [indicating] and that is 
the time the golf course came into the picture to try to give us more 
land, because ‘they wanted to keep this land | indice ating | and the mas- 
ter plan said th: it we could not get two wings and National Guard 
and Reserve in this area [indicating] without hav ing additional land / 

The port suggested we contact this private golf course which they 
said could be acquired for approximately $300,000 but, it was found 
out that it was too far away from the flight-line area, that it would 
be no good to serve the purpose, because the requirement is for parking 
apron and flight-line facilities, because we have this cantonment area— 
does that answer your question 4 

Senator Long. Yes; I believe so. 

Senator Morse. That is all Ihave. 

Senator Lone. What other facilites do you have in that area now / 
Are there other faciliites that could be developed for that purpose / 

(reneral Mappux. Other bases? 

Senator Lone. In that area 

General Mappux. We have surveyed the State of Oregon, I think 
possibly more stringently than any other State, looking for facilities 
we could use. 

Now, it is obvious that the air defense of the Portland area could 
not be done from Redmond and Klamath Falls, because they are in just 
the wrong direction from where the enemy would approach. Our 
defense unit must be in that area [indicating], it is the only area we 
can use. 

The Reserve unit was put in there to service the Reserve personne! 
of the city of Portland. You could not serve them from a base re- 
moved from Portland. The National Guard, their location is prob- 
ably more of a prerogative of the State of Oregon than the Air Force. 

Senator Lone. Where does the CAB come into this—would the 
additional operations prevent the aircraft from landing on this field / 

Mr. Buack. No. The air defense unit only has 25 planes—— 

Senator Lone. How many if the Air Corps were e xpanded ¢ 

Mr. Buack. Well, the same 25. The only thing in there is the air 
defense activities, the Reserve, and the National Guard coming back. 

Senator Lone. Would the acquisition of additional land to lengthen 
the runway be the only land you feel you would need to have in 
addition ? 

Mr. Buack. Just the overrun—— 

Senator Lonc. Do you need additional land over and above that / 

Mr. Brack. We need land to build alert hangars, apron, and to take 
care of the overrun so that the ships won’t go down into this creek, 
and build this taxiway. 

Senator Lone. Is any use being made of this land at the present 
time ? 

Mr. Buack. No, sir. 

Senator Lone. But, to take care of the overrun, is there any injury 
that would be suffered by any group insofar as that is concerned, by 
leveling the overrun area ? 

Mr. Buack. No, sir; they benefit. 

Senator Lone. They would benefit; commercial aviation as well as 
the others? 
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Mr. Buack. It would benefit everybody, it would make a safer 
airport. 

Senator Lone. Is there any objection to the hazard-removal features ? 

Mr. Buack. No,sir; not that 1 know of. 

Senator Lone. Do you contemplate hazard removal in that area? 

General Myers. No, sir. 

Mr. Buack. Filling in that ditch, that is the only hazard we have. 

Senator Lone. This hazard removal is remov ing from the field 
something that you might crash into on taking off, you fill a ditch that 
would be dangerous. 

General Myers. You create the overrun, sir. 

Senator Lone. Removing something that you might run into at a 
time you are not airborne. 

General Myers. That is correct. 

Senator Lone. Where did you move the airborne squadron to? 

Mr. Biack. That was disseminated to various places; it was can- 
nibalized. 

General Mappux. You are leaving a wrong impression, however. 
This troop carrier will be reactivated again, 

General SanveErs. It went to Korea. 

Mr. Brack. They will have to come back as a National Guard unit, 
but it won’t come back as a full troop carrier. 

General Mappux. ‘The same one does not come back. 

Mr. Buack. But they will not require the same amount of facilities 
on the National Guard status as when they are activated on the Fed- 
eral status. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. Would that prevent another aircraft from using that 
base for additional service to the people of Portland ? 

Mr. Brack. It is the same amount of craft as before Korea ; in other 
words, it is the same outfit. 

Senator Lone. Would it be possible for them to add additional 
traffic to that plane pattern ? 

Mr. Buack. Yes, sir. The total operations for prs year as given by 
the port, I think, were around 19,000 operations a yea 

Senator Lone. Well, I wanted some idea as to the vio of capac- 
ity of that base to land and serve as a take-off point for planes. 

“Mr. Buack. Well, Mr. Wynn, the general manager of the port, gave 
me this information: That civil operation amounts to 4,905 operations 
and military operations 4,750, making a total of 9,655 operations. 

Senator Lone. During what period | of time? 

Mr. Buack. They do not give any period of time. I presume it is 
a year. 

Senator Lone. I see. Has he said anything about the additional 
capacity of the field ? 

Mr. Buack. No, sir; they do not. 

Senator Lone. I should think that would be a relevant factor. 

Mr. Buack. That airfield can stand more than 19,000 operations. 

General Myers. It can go to 30,000. 

General Mappux. No one, I believe, has ever raised a question of 
aircraft-operation saturation of the field. I have never heard that. 

Senator Morse. Are you receiving any representations made by the 
Portland port author ities that they cannot accommodate any freight 
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lines that are seeking terminal facilities there at Portland until they 
make the changes they are seeking to work out with you people? 

General Mavpux. That is a question of ground facilities. _I thought 
Senator Morse was referring to air-traffic space and the ability of the 
runway system to handle a certain number of aircraft operations. 

Senator Morsr. Yes, but those runways are not much good if you 
have not got the ground facilities. And it takes ground for those 
ground facilities; doesn’t it? 

Mr. Brack. They have the ground but they don’t have the money. 

Senator Lone. Would it be possible for them to build their facilities 
elsewhere? You say you propose to give back this area marked in 
yellow—that is parcel what? 

” Mr. Buack. B and E, they can have those immediately. 

Senator Lone. Would it be possible for them to go in that area and 
establish the same service, in that area? 

Mr. Buack. They can build certain facilities, but it would not lend 
itself to terminal area. This road [indicating] is a dividing line be- 
tween a golf course, the Elderwood Country Club, which is pretty 
expensive land. 

Senator Lona. It is indicated that in the event you wanted to use 
that air base for the same purpose you used it for during the Korean 
emergency vou wouuld have to have those parcels B and E back again. 

Mr. Buiacx. The only reason those pieces were acquired was due 
to the acquisition of two carrier wings, and they were supposed to go 
to the base and the base was not made available and they were merely 
sitting here until that installation was made ready. 

Senator Morse. What do you have on parcel E now? 

Mr. Buiack. Nothing. 

Senator Morse. Vacant land? 

Mr. Buack. No; there isa hangar up here [indicating] and parking 
apron down here [indicating]. They would want this up here [indi- 
‘ating | for hangar space to take care of maintenance. 

Senator Lone. You will not need E. in the future? 

Mr. Buiack. No, sir, if we get our facilities here [indicating]. In 
fact, with the Air Defense activity we don’t need it. In other words, 
Air Defense Command now is occupying the facilities that were oe- 
cupied originally by the National Guard and the Reserve. They have 
been activated now and are not there; so, Air Defense Command is 
occupying those facilities. When those Reserves come back, then we 
will be in a jam because there is not enough space for these activities 
right now. Does that make it clear, Senator ¢ 

Now, may I explain those figures on the operations. These opera- 
tions are considered as one landing and one take-off as one operation. 
So, you have to multiply that by two; one take-off and one landing 
equals an operation. 

Senator Lone. Well, I think that will complete the picture on that 
for now. 

We were on the Pope Air Base, page 252. 

General Sanders, do you believe that the housing units up in here 
that you have are all that will be needed ? 

General Sanpers. At Pope, you mean / 

Major Briscor. Are you referring to troop housing ? 

Senator Lone. Troop housing, yes. 





416 MILITARY AND NAVAL CONSTRUCTION 


General Sanpers. Yes, sir; this is supposed to cover the entire needs 
for the Pope airfield, the Pope Air Force Base, that we have in this 
bill. 

Senator Lone. And you want to ask for half of that for the troops 
in 25-year housing and half of it in 10-year housing? 

Major Briscor. We are programing it up to 25 years, up to the per- 
manent strength, and above that it is programed on the temporary 10- 
year basis. 

Senator Lone. Looking at that water-storage tank, would it be 
cheaper to move the existing tank or would. it be che: aper to construct 
a new one? 

Major Briscor. Well, that is a concrete tank which just cannot be 
moved. 

Senator Lone. An elevated tank? 

Major Briscor. Yes, sir; right in the glide path of runway 14-32. 

Senator Lone. The existing tank is concrete, you say. 

Major Briscor. Yes, sir. 

Senator Lone. You propose to construct and elevate it. It doesn’t 
seem that ‘you would have an elevated concrete tank; would it? 

Major Briscor. Well, sir, it does project above the ground. 

General Sanpers. It is a flight hazard that has to be moved. The 
ti ank, as I recall it, is not up on stilts like a steel tank would be, but 
it ison high ground; it is elevated to some extent. 

Senator I one. Could you get us a diagram of that to show how 
much it projects into this pattern? 

General Tiapertake. It is a tremendous tank. I was there a 
couple of weeks ago. It is 100 feet in the air; but we will get the 
exact dimensions of it. 

Senator Lone. Is it directly in the pattern ? 

General Traeertake. Right in the center. 

Major Briscor. It is an elevated storage tank. The capacity is 
100,000 gallons. 

Senator Lone. Now, on land acquisition, there are 224 acres at 
$1,000 per acre. That is a high unit price. Is it necessary to have all 
of that? 

Major Briscor. It is. That item was inadvertently omitted from 
the 1952 program, and without that land we cannot even do the 
1952 construction. 

Senator Long. Reading from the justification, the Air Force now 
has areas at Fort Bragg on a temporary-loan basis. These facilities 
will be required, and the Army has use for additional areas at Fort 
Bragg, areas outside of Pope field limits. 

Do I understand some of this land is necessary to the Army, it 

wants back land leased, from the Air Force? 

Major Briscor. Yes, sir; that is right. 

Senator Lone. Then I believe you should bring to us a diagram 
of Fort Bragg, that area, showing what you have and why you 
believe you need more. I am frank to say that the Department of 
the Army, I found from what little experience I had, to be com- 
pletely unreasonable about these land items. When they get their 
hands on a piece of property, it seems they never want to turn it 
loose, no matter what the circumstances are. It looks like anytime 
there is a choice between the Army giving up some property they are 
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not using and acquiring some more, you have to condemn somebody's 
property. ; j 

(The diagram of Fort Br: agg was given to the committee.) 

General Sanvers. There is a study in the Department of Defense 
as to dividing up areas, how much will be post and how much Fort 
Bragg. I am not in a position to say what the outcome is going to 
be. But this is a zero base; no money for it anyway. 

Major Briscor. The 1952 construction is frozen. 

General Sanpers. We cannot continue with the 1952 program 
until we get the land. 

Senator Lona. It seems to me that the idea of unification is for 
the Department to take a look at the Army and the Navy and the Air 
Force and say, “Split it this way and that way,” so all the services 
can use what they have; but I have the impression that, rather than 
making what they have do and one service helping the other to solve 
their problem: the Department of Defense seems reluctant to ste p in 
and say, “Well, here is the way it can be solved: By one service giving 
up something it does not need nearly as bad as the other service 
needs. ns 

When you start acquiring land at $1,000 an acre, 224 acres, and you 
have a quarter of a miliion dollars here and a quarter of a million 
dollars there, over a period of time that is a lot of land acquisition. 

We will take a look at this and attempt then to determine what 
should be done. I am constrained to say that the attitude of the Army 
at l‘ort Benning in Georgia was most capricious. ‘They would not 
even let people t: a some clay from land that the people gave them out 
of patriotism at a very nominal price, and the industries in that area 
had to have it. And, if that is an indication of the Army’s attitude, 
J can see why you have to acquire the land. 

All right, let us take the Raleigh base. 

General Sanpers. The Raleigh base is in the bill. It is not a zero 
base. 

Senator Lone. The Raleigh base will cost how much money / 

General SANpERS. $18,895,000, It has no 1951 and 1952 money 

tall. Weare just beginning now on the 1953 budget. 

Senator Lone. What type of planes do you anticipate there? 

Gieneral Sanpers. These will be a tactical aircraft: one wing fixed 
and one rotary wing, helicopter type —one wing of each. 

Senator Lone. Did vou use the usual standards of » times the 
squi ive that a plane w ill ve cupy in order to figure the ct «Pa ice / 

Major Briscor. There is nothing here. 

Senator Lone. Just a runway / 

Major Briscor. That is right, sit 

Senator Lone. Well, fortunately, the runway items will not cost 
too much. Do you have to have heavy- duty performance / 

General Sanpers. No: these are rather light planes. 

Senator Lona. Your runway, aprons, runway extension, are at a 
unit price of $12. That would indicate it was suffic iently strong to 
take care of the he “avy or medium bomber. 

Major Briscor. T hat is right. 

Senator Lone. Would you expect the aprons to be that strong when 
they are completed—of course, the apron is designed for such strength 

-will the taxiways and runways stand the same when they are com- 
pleted ? 
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Major Briscor. These were based on the Wilmington district en- 
gineer estimate. 

General Sanpers. Because it is built for one type aircraft does 
not mean it will not take others. You must take that into considera- 
tion. 

Senator Lone. I completely understand that, and I am not sure 
it wouldn’t be a good idea to build them all to take medium or he: avy 
bomber. 

General Sanpers. In any case, it will take a medium or heavy 
bomber for limited use; but, if it is stes udy, then it will break up. 

Senator Lone. The question IT have in mind is that it might be a 
good idea to build all those runways so they would take medium and 
heavy bombers. Nevertheless, the unit price for these various fields 
that take light aircraft are at $7.20 per square yard, and those spec- 
ifications apparently would satisfy the requirement of this base at 
the moment; would they not? 

General Sanpers. Yes. 

Major Briscor. These prices were not based on our Nation-wide 
cost. They were based on actual estimates by the district engineer, to 
give us a runway that would take a 50,000-pound landing-gear load. 
It is high-priced construction. We even have an item in a lump sum 
of $55.000 in excess, in addition to this $12. 

Senator Lone. Your testimony on this point is not clear to me at 
this moment. I am told here that vou. did not need a runway that 
would take a medium or heavy bomber or an apron that would hold 
a medium or heavy bomber at this base. Yet, your unit price is the 
cost for medium or heavy bombers. Now, regardless of where the 
base is, it will take a $12 unit price if the runway is that strong, 
and a price of $7.20 if it is a rather light-duty runway. Now, this is 
$12 and it amounts to $3,600,000 based on that. 

Major Briscor. I know why you are confused. TI was a little bit 
confused myself, but we have this estimate based on the district, and 
we told them we wanted it designed for a 50,000-pound gross load 
and they came up with a $12 price, which, of course, is equal to the 
heavy pavement. 

Senator Lone. Major, are you telling me that the district engineer 
went out to look at that field and said it would take $12 to build 
that ? 

Major Briscor. They did, sir. 

Senator Lone. Can you tell me of any other bases where the district 
engineers went out and came up with a figure of $12? 

Major Briscor. No, sir; this is the only one the district engineer 
made a detailed estimate of. 

Senator Lone. What is the design; do you have that? 

Major Briscor. I don’t have the design today; all concrete. 

Senator Lone. What is the soil condition ? 

General Sanpers. The soil condition is clay, and there are some 
fills needed to extend the runway. 

Senator Lone. Of course, you have a separate item for grading. 
Is that price of $12 based on the e. b. r. of that soil? 

General Sanpers. Yes; I believe that is. 

Senator Long. Do you have that available? 

General Sanvers. Not here, but we can make it available for you. 

Major Briscor. That was taken into consideration. 
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Senator Lona. I would like to have made available the recommenda- 
tions of the district engineer and why he arrived at this figure, the 
details of why he arrived at the price of $12 as the price for the 
apron and the runway extensions on that particular airfield. 

We would also like to know what his estimate was of the yardage 
of dirt to be moved, the kind of grading, and the unit price for it to 
be moved. That is line item 6. 

General Sanpers. Yes, sir; we will get that. 

(The information was supplied to the committee. ) 

Senator Lone. The squadron operations building is in here at 
$326,000. Is that the usual cost of a squadron operation building ¢ 

Major Briscor. That is, six of them at 9,500 feet each. 

Senator Lone. That is the usual unit cost, then? 

Major Briscor. Yes, sir, six buildings, three of which are in the 
basic and three are in the first supplemental. 

Senator Lona. Is this the amount of troop housing that you esti- 
mate will be necessary for your requirement for operation today ‘ 

Major Briscor. Yes sir. 

Senator Lone. Is family housing necessary in the Raleigh-Dur- 
ham area ? 

General Sanpers. It is only five units. That is the responsible 
officers that we always have on a base, the base commander and a 
few other people to take care of emergencies. 

Major Briscor. There are estimated to be for rent in Raleigh-Dur- 
ham about 500 units. That will take care of the military noncoms. 

Senator Lone. Of course, this is a Tactical Air unit which does 
not have the same urgency for your base commander being at all 
times on the base the same as you would have for an Air Defense unit. 

General SAnperRs. Not to that extent, sir. It is the same as the 
training base. You have to have somebody there. Things are always 
coming up and somebody has got to be there to take care of them. 

Senator Lone. And you propose to go ahead and include a chapel— 
is that deferred ? 

Major Briscor. The chapel is in there. 

Senator Lone. You also have a service club in there. 

Major Briscor. Yes, sir. 

Senator Lona. Is the Raleigh-Durham base one that needs a service 
club more than other bases ? 

General Sanpers. It has nothing on the base that can be converted. 
Some of the other bases do have buildings you can convert into a serv- 
ice club. This one has nothing. 

Senator Lone. How far is this base from Raleigh and how far 
is it from Durham? 

General Sanpers. It is in between. 

Major Briscor. Eleven miles. 

General Sanprers. Twelve and a half northwest from Raleigh and 
from Durham—oh, I believe 9 miles. 

Senator Lona. These roads are for how many miles? 

Major Briscor. We estimate—that estimate is also an engineering 
estimate. It appears quite high due to the excess grading and drain- 
age. I can get detailed specifications. 

Senator Lone. That road is $117,000 per mile for 12 miles. 

General Sanpers. One hundred thousand dollars per mile. 
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Senator Lone. That includes curbs and gutters, as I understand 
it, at $17,000. Did the district engineer estimate that item, too? 

Major Briscor. Yes, sir, every item on roads and pavements. They 
used standard prices for buildings. 

Senator Lone. Well, now, who came up with those prices, the dis- 
trict engineer gave you that unit price, or did the Air Force come 
up with that / 

Major Briscor. The district engineer, based on quantities involved. 
Our ordinary type of road is $ $55,000. 

Senator Lone. The sewage treatment plant here would cost $1,- 
050,000, I take it. How does that compare with your other costs for 
sewage treatment plants? Is that standard expenses for such types 
of items? 

Major Briscor. This is a new one. 

General Sanpers. This is a new plant. 

General Myers. Mr. Chairman, this is again the engineer's esti- 
mate. We had a big controversy last year about this base. if you 
remember, so we went in and got some actual figures based on the 
engineer's estimates on the site, on the pavements and the utilities, 
and that is what this estimate is. 

Senator Long. What is the cost of this treatment plant based on 
the gallons per day ? 

Major Briscor. Eight hundred thousand gallons per day. 

General Myers. Three hundred thousand. 

Senator Lone. What I want to know is what is your standard cost 
based on? Is it based on gallons per day—how do you figure the unit 
cost ¢ 

Mr. Gisnens. Our standard cost is based on $75 per man and S45 
per man; $75 for the 25-vear and $ 4 for the 10-year. 

Senator Lone. That is $75 and $ 

Mr. Giesens. That is right. 

Senator Lone. On this base you have how many people? This 
would be a 10-year base. Your unit is $45. 

Mr. Grepens. Yes. 

General Sanpers. This is a 10-year base and the total population 
is 2.856. 

Mr. Gisrens. We have used 3,000. 

Major Briscor. Where the engineers got this cost, I don’t know. 

Senator Lone. What is your unit cost per foot on your sewage- 
collection system ? 

Mr. Grspens. Thirteen dollars. 

General Myers. Thirteen dollars. 

Major Briscor. Our price on the collection system would be over 
theirs and way under theirs on the treatment plant. It would prob- 
ably average out pretty well—I guess we better use their costs. 

Senator Lone. Well, I think we better get a detailed statement from 
the engineers as to how they arrived at ‘that price, as well as on the 
road. 

(The statement referred to is as follows:) 

Raleigh-Durham Municipal Airport, N. C.: A general statement on roads is 
set out in the appendix. With respect to the sewage-treatment plant, and the 
sewage-collection system (item J—40) estimated to cost $1,050,000, this figure 
wus based on the facilities needed for two medium troop carrier wings. The 
treatment plant was estimated to cost $300,000, based on an engineering esti- 
mate, rather than using the normal Air Force figure of $45 per man. The esti- 
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mated cost of providing a sewage-collection system of 185,000 linear feet was 
$750,000, Full criteria facilities were provided for. 
ey The present cost estimate is based on the facilities needed for two assault 
troop carrier wings. With this reduction in strength these facilities have been 
reduced accordingly : 


- Sewage-collection system (60,000 linear feet at $4.60) ___- Siielawuae 228,000 
Le Sewage-treatment plant..............--.....- m ers _ 7180, 000 
a Total. cde amaaeae eee ees es 466, 000 


‘This is above the normal Air Force figure of $45 per man: however, the district engineer 
1 feels it is a minimum requirement based on the tight clay soil, and the fact that the State 
- 


board of health standards require complete treatment. 

for Senator Lone. Do you have any questions, Senator Morse / 

p= Senator Morse. Concerning medical facilities, I do not know what 
the situation isin Raleigh but I assume that there are medical facilities 
na town as big as Raleigh or Durham. 

Senator Lone. Off the record. 

U1 (Discussion off the record.) 

ou Senator Lone. 1 want to ask a question about the land acquisition 

the at Raleigh-Durham. 

les, It is proposed there to buy 1,570 acres of which the base would 
occupy 930 acres, based on this statement, so as to prevent possible 

on development of private property from encroaching upon the base, so 
it is highly desirable, according to this statement, to acquire the pro- 
posed maximum requirement of land at the present time. 

Would it not be more practicable to arrange, by lease or easement 
‘Ost 


arrangement, that this land would not be developed in the flight 
it pattern / 
General Sanpers. It is in the runway approach—the development 


St plan at the base would prevent any future expansion of the base. We 
only need 930 acres for this program as programed, but for the ulti- 
inate development—— 

Senator Lone. Well, that would be true for any base. Couldn't you 

his simply acquire an option on that property at a much cheaper cost than 
acquiring the property itself / 

General Myers. Sir, in many cases, as I said before, where you have 

lon got valuable land or land already developed, it is just as cheap to buy 
it as to get an easement on it. But, on these lands, I think they all 
will have to come back to the committee in detail, every acre that we 
are going to acquire or want to acquire easement of, for your approval. 

ie Senator Long. Let us goto the next base. That is Stewart Air Force 
Base in Tennessee. 
General SANDERS. Stewart is one of the zero bases. It is not in the 
bill. It is a 25-year life type. 
ver Senator Lone. Any questions about that one, Senator Morse / 
rob Senator Morse. No. 
Senator Lone. All right, let us go to the next one. 

rom General Sanpers. Seymour-Johnson is in the bill. It is a 10-year 

the life base located 4 miles south-southeast of Goldsboro, N. C. It will 


house tactical air command units. 
Senator Lone. Let us compare that base to Raleigh-Durham for a 
is is minute, 





| the Now, why can’t you operate those tactical air command units of the 
map Raleigh-Durham base ? 

le . “Fe . 
dor General Sanpers. You mean in addition to the other units / 


esti- 
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Major Briscor. We cannot get into Raleigh without a lot more 
expenditure. 

General Sanpers. Now, no base that I know of can take care of that 
number of units. 

Senator Lone. Well, the units are of completely different nature. 

General Sanpvers. That is true, but two additional units would just 
about saturate the runway usage of any airfield. It would be an air- 
space proposition and runway, as much as anything else. We do not 
consider more than two units of this type on a base as being practical 
at all. 

Senator Lone. You feel that the additional two units would have 
the effect of having planes coming up and going down constantly ¢ 

General Sanpers. Almost; very close to it. 

Senator Lone. About how many operations per day do you have for 
these bases ? 

General Sanpers. (Off the record). 

Senator Lone. Both of these are new bases? 

General Sanpers. Well, Seymour-Johnson is World War IT; they 
are both new to us now. 

Major Briscor. They were both used in World War II, Seymour- 
Johnson much more than Durham. 

Senator Lone. Is there any particular feature that dictates the lo- 
cation of these units at Goldsboro? 

General Sanpers. It is in the area where there is a lot of operations, 
the southeast area, with the Army units there also. 

Senator Lone. Are ny to defend any particular installation in 
that area? 

General Sanvers. No, sir; they are not a protective ty pe of organiza- 
tion. They work with the Army units in cooperative missions; train- 
ing with the ground forces. 

‘Senator Lone. What Army bases nearby do they work with? 

General Sanpers. Well, we have got Pope—I mean Bragg and Ben- 
ning and then Camp Jackson down in Georgia. 

Senator Lone. Is this the most desirable location as far as all of 
those bases are concerned ? 

General Sanpvers. We have surveyed the whole country over and 
Seymour-Johnson seems to be more desirable than anything else we 
can find ; and it does have some installations on it. 

Senator Long. How about the location of the Raleigh-Durham 
facilities? Is there any essential reason why these units have to be 
located at Raleigh-Durham ? 

General Sanpers. Well, for much the same reason, as shown on 
the chart, the grat portion of the Army’s installations are in that area, 
the southeastern United States and that is the reason why we like to 
locate there. It makes for economy in operation because you do not 
have to fly your airplanes several hundred miles, it is 50, 100, or 200 
miles. 

Senator Lone. Well, do you hope to train the whole Army in 
traveling in these planes? [Off record.] 

Major Briscoe. [Off record. ] 

Senator Lone. Then there is no particular reason why the Army 
troops should be trained in that particular work, is there? Are they 
going to need that kind of practice? 

General Sanpers. Yes. [Off record.] 
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Senator Lona. Of course, if you can rehabilitate an existing base, 
you will find it much less expensive than to construct all of the im- 
provements on a new base. And this base is far more expensive than 
any other bases that are being reopened, largely because you haven’t 
anything there in the beginning. 

Major Briscor. Seymour-Johnson is largely rehabilitation. 

General Sanpers. Yes, it is expensive, but we have just about run out 
of places to rehabilitate, sir. We have used them up. 

Raleigh-Durham is a good location because it is centrally located 
for this 1 type of operation. I think in the long run we will come out 
ahead economically. 

Senator Lone. Aren’t there still a lot of bases you have not re- 
opened ? 

General Sanpers. Not of any practical size or type. We have 
surveyed everything i in the United States. 

Senator Morse. I would like to ask a question if I could. 

Senator Lone. Yes. 

Senator Morse. Do we have available any reports of surveys of 
fields built during World War II that were abandoned after World 
War II that have not been rehabilitated that might be considered as 
possibilities for rehabilitation instead of starting new fields? Has 
that been surveyed by any staff? That is not necessary to furnish 
now, but I would like to get that, from the standpoint of the Air Force, 
that there is not anything available. We have go to check that and 
see if we agree or disagree with their statement. 

Mr. Garusua. That has not been surveyed recently. I recall that 
2 or 3 years ago there was a study on the bases but not recently. 

Senator Lone. Can you furnish us with a list with the factors to be 
considered about the bases that have not been reopened that are avail- 
able to be rehabilitated in the event you want to take them over ? 

(Information was furnished to the committee.) 

Isn’t there one at Greenwood, Miss. ? 

General TimpertAKe. I am sure that there is one at Greenville. 

Senator Lone. Greenwood. 

General TimpertAke. That is Greenville. Now, Greenwood, I am 
not familiar with. We do have information on all our World War If 
bases and, as I explained the other day, we did actual architect sur- 
veys on the bases and also an evaluation of all of the factors that came 
out of the statistical survey and out of those, out of the 100 best, we 
selected the best bases. 

One thing we got out of the engineering survey was an inventory of 
what was on the base and the condition of the buildings and we can 
furnish that. There are volumes of information. We can furnish any 
of it to the committee or to the staff or all of it. 

Senator Morse. I would also like to have that information concern- 
ing naval bases. 

My only comment here is that we had better take a careful look at 
all of the recapture clauses and the facilities that were turned back 
to other purposes that might be brought back into use, and we ought 
to be very careful in defending the theory and the recommendation of 
the Air Force that they need this new base instead of an old one. 

Senator Lone. Here is a good example. You are opening the base 
at Houma, La. I had no idea of the difference in cost between open- 
ing up that one and opening a new one, and I was pleased to see they 
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opened that base at a cost that ran about $3,600,000 for an Air Defense 
unit. ; 

General Timpertake. $3,000,000. 

Senator Lone. Well, I understated it. Now, of course, that was 
only for one unit as I recall it, but—— 

General Trwpertake. One Air Defense unit sir, and gunnery 
staging. 

Senator Long. What is a gunnery staging / 

General TIMBERLAKE. Tha at is where we bring a unit in on a tem- 
porary basis to do their gunnery, ground and air-to-air gunnery. 
Usually the range is over the Gulf. 

Senator Lona. Well, the cost is only $3,000,000 and most of it was 
rehabilitation of existing facilities, and I would be curious to know 
how much it would have cost if you had to provide all the same things 
based on your average cost of providing everything if you had nothing 
to begin with. 

General Trmpertake. All right, sir. We know we estimated 
815,000,000. ; 

Senator Lone. Well, there is a lot of difference between $3,000,000 
and $15,000,000, And when we look at the cost of a new base being 
opened—and Raleigh-Durham base is a good example of it, for we 
look at a cost of $18,895,000, not counting the deferred items which 
would raise it to $22,704,000—I know that if the people of Houma 
were not getting their base reopened and they heard that they were 
building a new “base to serve the same function that their base was 
built for, they would be indignant about it. 

General ‘TIMBERLAKE. This i is a much bigger operation. 

Can I point out to the committee—and ‘1 think this will clear it 
up—that Goldsboro is one where we are doing extensive rehabil- 
tation, which does not show in this book, entirely because it comes 
out of other funds, the maintenance and operation funds of the 
general budget. 

Senator Morse. Another suggestion, Mr. Chairman, a suggestion 
that was misinterpreted and certainly could be complied with in a 
manner I don’t mean, but the fact is that we, as a committee, have 
to keep in mind that we have to go to the Senate and defend just 
what our recommendations are going to be. 

Now, I recall very distinctly the chart that the general showed us 
the other day of these installations—and I am aware of the reasons 
why the Air Force are asking for them and T certainly want to make 
it very clear that I do not want the Air Force inst: allations installed 
in any location where it is not needed or any location where, from the 
sti indpoint of the defense of our country, it would be better if it were 
installed somewhere else than in the place requested—nevertheless, 
we have got to face the problem that will confront us on the floor of 
the Senate. 

The chart showed a concentration, in my judgment, of installations 
in the southeastern part of the United States, throughout the South, 
and that will cause, on the Senate floor, Senators to ask some questions 
about it at least, to put it mildly, and you have got to think of bal- 
ancing the distribution. You are living in a democ racy, 

Furthermore, I think that from the standpoint of public support 
in the future for a defense program—and we are going to have 
that problem with us for a long time, and we ought to consider and 
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determine the policy of location, the widest possible distribution of 
the bases consistent with the defense needs of the country—from 
the standpoint of keeping the people fully informed as to the nature 
of the services they are rendering to the defense program of the 
country. 

I could be more blunt than that, but I shall not be because I think 
the implications are clear. 

I frankly do not think you people in the Air Force are doing a 
very good job i in the distribution of your services, granted the premise 
that site X would be as good as site Y, whenever you have a tendency 

to select site X which is ‘already very close to a cluster of installations 
you have already installed. 

Now, you may not think it is true, but as a‘politician, I tell you 
it istrue: You are under a considerable amount of criticism in those 
areas of the country in which you have to date installed very few 
bases or have already evacuated bases that were used during the war 
and are putting new bases elsewhere. 

General Sanpers. Both of these bases in question were used during 
the war. There is nothing new about them, except Durham was not 
used as extensively as Seymour-Jolnson. 

Senator Morse. General, I looked at that chart the other day, and 
it showed your installation is on a cluster basis. 

General Sanpers. Well, as was explained, that is necessary because 
the Army system is in a cluster: they have these massive formations 
that in some cases have been there for 100 years, 

Senator Morse. And I want to say to you people of the Air Force 
that the problem still remains a problem, and T would like to have 
you change places sometimes with me and just come onto the floor 
of the Senate and get the votes for that kind of an arrangement, 
because you are just headed for trouble. All 1 can do is warn you 
a few years in advance that you are heading for trouble. You put 
too many of them in the southeastern and southern part of the 
United States. 

General Sanpers. Well, actually we have them all across the United 
States, and it just happens that the Southeast has the greater part of 
the Army training installations, and they are the ones that we train 
with. 

Senator Morse. I saw your chart, and it was very spotty. 

General Timpertake. But I think the Sen: a brought up that very 
point when we showed it, about the cluster of Air Force bases in the 
Southeast—— 

Senator Morse. I want to tell you the same thing I told General 
Sanders right now. 

General TimpBerLaker. General Sanders does show the location of 
the Army units alongside these bases, if you are interested, 

General SANDERS. May I show my chart again to show how they 
natch up? 

Senator Morse. Yes. 

Senator Lone. Do you have your chart of the over-all distribution 
of all bases: that is, all bases included ? 

General TimperLake. No, sir; we don’t have it here. We can get it. 

Senator Long. I think we ought to bring it in for Senator Morse’s 
satisfaction. I think it is not quite as spotty as some of the other 
charts might be. 
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General Timpertaxe. We did furnish you with a photostat of that 
chart. 

Senator Lone. Do we have a photostat? 

General Trmperake. Yes. 

Senator Morse. I want you to understand, General, that I am going 
to defend it, but you had better help me defend it. 

Senator Lone. Off the record. 

(Discussion off the record.) 

General Sanpers. These [indicating on chart] are the Army units 
and the bases; and, as you can see, they parallel each other fairly 
well, and that was the reason for selecting these. We were told to 
do that in the interest of economy so that we do not have to fly the 
aircraft all over the country. 

Senator Lone. That shows the units that you are to train with? 

General Sanpers. Yes, sir. 

Senator Lona. In red? 

General Sanpers. These dots are the major installations. Here is 
Camp Carson. 

Senator Lone. What do you have close to Camp Carson ¢ 

General Sanvers. We haven’t got anything very close. Clovis is 
the closest thing we have. 

Senator Lona. So that base could have been anywhere within 500 
miles and satisfied the same purpose that Clovis satisfies ? 

General Sanpers. That is true. 

Senator Lone. What kind of aircraft at Clovis? 

(Discussion off the record.) 

Senator Lone. Clovis is in a pretty high altitude; isn’t it? 

General Sanpers. 4,200 feet, something like that. 

Senator Lone. And you need a longer 1 runway there because of the 
altitude ? 

General Sanpers. It takes 10,000 feet. 

Senator Lone. All right. Now, what bases do you relate those 
units to in the central part around north of Texas, around Clovis? 

General Sanpers. Altus and Ardmore. Altus is the heavy troops; 
it goes anywhere in the world. They would work with Fort Hood. 
And it is not just troops; there is a lot of equipment, too, and this is 
a good central location. 

Senator Lone. AlexandriaAir Base is already open; you have just 
put a new unit? 

General Sanpers. Yes; a new unit in it. It works directly with 
Camp Pope; it makes it very convenient. 

Senator Lone. I was asking you before you brought the map up 
about the Raleigh base. What bases are you working with in that 
area ? 

General Sanpers. Raleigh would work with these people around 
here [indicating|—Fort Jackson, Fort Bragg, Camp Pickett, and it 
would go up to Blackstone and even go down as far as Rucker in 
Alabama. 

Senator Lone. Couldn’t Donaldson work more conveniently ? 

General Sanpers. It could work. 

Senator Lone. Why should you bring a plane from Raleigh-Dur- 
ham when you have troops there at Donaldson and 

General Sanpers. Well, this is one type of unit here [indicating]. 
The others are a different type. 
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(Diseussion off the record.) 

Senator Lone. Senator Morse? 

Senator Morse. No, sir; no questions. 

General Sanvers. We have just one more base after this one. 

Senator Lona. I just want to ask one or two more about this one 
before you get to that. We would like to know what type of road 
improvements you have in mind, and I want to ask about the cold- 
storage features there. 

That is a rehabilitation undertaking, as I understand it. I am 
under the impression that 6,700 square feet is standard for cold-storage 
facilities, and this is rehabilitation of 17,000 square feet. Why is it 
that large ¢ 

General Sanpers. Just a minute; let me look it up in the book. 

Major Briscor. Because it is a reconstruction of an existing build- 
ing and the existing building happens to be that large, 17,000 feet. 
We figure $3 a square foot for the construction part. 

Senator Lone. Could you use that existing building for some other 
purpose / 

Major Briscoe. No; it is already insulated and has some of the 
equipment in there, I think. It is an existing cold-storage building. 

Mr. Gispens. They have to have a cold- storage building down there, 
and it runs about $20 a square foot for a new one, and if we put ina 
6,400-square-foot building we would run into a little higher price. 

Major Briscor. $135, I think; something like that. 

Mr. Gispens. And we are doing pretty ‘well on that. It is not too 
large for cold storage for a big base. 

Senator Lone. All right; let us take the next base. 

General Sanpers. Shaw Air Force Base. That is one of the zero 
bases. It is located at Sumter, S. C., 7 miles west-southwest of Sumter. 

Senator Lone. That is a zero base ? 

General Sanpers. Yes, sir; a zero base. It has units there now. 

Senator Lone. Why the additional utilities / 

General Sanpers. Do you have the utilities? 

Major Briscor. Just for the new construction items on this program, 
based on'10 percent of the cost. 

Senator Lone. You did not obtain authorization for your head- 
quarters squadron building—there are three of them. I take it you 
are getting by without that now. 

General Sanpers. Yes. We have got the two wings crowded up 
considers ably. In fact, it is beyond the point of efficient operation, but 
we are getting by; 0c the idea of zeroing these bases was that, if they 
could get by last year, they could get by again. I suppose that is the 
idea. That is what we are doing; we are getting by. It is not good, 
but we can make out. 

Senator Lone. How much warehousing do you have authorized on 
that? 

General Sanpers. Just a minute; I will look that up. 

Major Briscor. We have 100,000 feet existing authorizedein 1952 
We have 50,000 feet; half of which was funded in 1952. We have 
need for a net requirement of 80,000; half of which we put in this 
program, 40,000 feet. 

Senator Lone. All right, that takes care of the Air Technical 
Command. 
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We will meet again in the Armed Services Committee room at 8:50. 
(Whereupon, at 6:30 p. m., a recess was taken until 8:30 p. m. the 
same day.) 
EVENING SESSION 


The committee reconvened at 8:40 p. m. in room 212, Senate Office 
Building. 

Present: Senators Long (presiding) and Morse. 

Senator Lone. Whom do you have to testify on the next phase of 
the program ? 

General Trmpertake. We have General Disosway, who is the Direc- 
tor of Training, Air Force Headquarters. 


STATEMENT OF BRIG. GEN. G. P. DISOSWAY, DIRECTOR OF TRAIN- 
ING, ACCOMPANIED BY COL. G. L. PRICHARD, CHIEF OF THE 
FLYING TRAINING DIVISION; COL. JOHN McCORKLE, TECHNICAL 
TRAINING DIVISION; AND LT. COL. F. H. MARLEY, PERSONNEL 
EDUCATION DIVISION 


General Disosway. Mr. Long, if you would agree to it, 1 would 
like to take up these bases in order of function so that we can treat 
with the same sort of base all the way through the program. 

Senator Lone. All right, and I suppose you can refer back and 
forth. 

General Disosway. Yes: and it will make it a lot easier to under- 
stand the program. 

In other words, your top bases up there [indicating on chart] are 
your primary schools. We have one military school, Goodfellow. 

Senator Long. And you have that one because, I understand, you 
want to use that as a yardstick. 

General Disosway. That is right. 

Senator Lone. Are the others supposed to follow that pattern / 

General Disosway. That is right, and that is what page 298 of the 
book has; it is on page 298. 

This base has been in use ever since World War IT. 

We are asking here for an authorization of $3,971,000 and an appro- 
priation of $3,741,000. It is all for operational facilities, runways, 
taxiways, storage, training facilities and a little troop housing. 

Senator Lone. What is this runw: Ly—auxiliary; what is that? 

General Disosway. That is right; that is an auxiliary field. It is a 
dirt field so far, and we have had so many accidents—you may recall 
the Johnson report—the dust and the rocks causing so many accidents 
and we have had this in the budget at that time to pave that field. 
Out in west Texas, as you probably know, it is pretty dry out there. 

Senator Lone. Will asphalt do there or are you going to use con- 
crete? 

General Disosway. The apron extension on the main field is con- 
crete, but it will be asphalt on the auxiliary field. 

Senator I onG. How did you arrive at that figure of 250,000 square 
yards at $3.50 base-unit price, to arrive at $900.00) ? Is that right? 

General Disosway. I assume that is 250,000 times $3.50, which gives 
you $900. I did not multiply that out. 

General Myers. That is right, sir. 
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Senator Lone. Now, how do you figure your parking apron that 
you need there ¢ 

General Disosway. That is the No. 1 item ¢ 

Senator Lone. Yes. 

General Disosway. That provides for 40.363 square yards to the 
present parking apron. 

Senator Lone. What formula did you use on that parking to deter- 
mine how much apron you needed ¢ 

Colonel Pricuarp. We used the 3.5. 

General Disosway. Do you want to know the number of airplanes, 
to come out with the total parking area / 

Senator Lona. Yes, sir. 

General Disosway. [Off record.| Also, you have to leave some 
space for transient aircraft. 

Senator Lone. Do you have a base maintenance shop now 4 

General Disosway. That is item No. 8. We need some base mainte- 
nance shops out there now, but we are going to increase the number 
of aircraft; so, we will have to increase that. 

At the present time we have 22,488 square feet out there against 
the requirement of 46,000 for the aircraft that we will have on the 
base, leaving a deficiency here of 23,512. 

Senator Lone. Is that about a 10-percent deficiency 4 

General Disosway. If you want the formula that is computed on, 
we have that here. What we have done in each of these types 

Senator Lone. About what percent deficiency do you have at the 
present time? What is it percentagewise / 

General Disosway. It will be about 50 percent deficiency. 

Senator Lone. Do you expect to double the number of planes on 
that. base? 

General Disosway. No; it won't quite double. Fifty percent defi- 
ciency against the aircraft we will have there. Would you want a 
further explanation of what is in there? I would like to explain what 
we have done there in case you want to ask any questions. 

For each of these types of flying—basic engines, multiengines, twin 
engines—we set down a standard so that each base is the same; it has 
the same number of aircraft, the same number of students, same num- 
ber of permanent parties. 

Then, we have taken what was available on the base and put that 
against what we need, and then what is the remainder is what is in 
this book, with the exception of some of the finer—the things that 
lead to easier living and what not, which are not in here, which was 
stricken in the review by the review agencies. 

Senator Lone. You propose that these other bases to similarly im- 
prove their facilities, do you ¢ 

General Disosway. That is right. [Off the record. ] 

In other words, you don't have to open new bases. These bases you 
see here are the same bases that are now active with the exception o1 
this one, Moore Field, that is the only additional base when we go 
from [off the record] as far as the military bases go. 

Then, you have the civil schools, which will also take care of the 
primary load. 

Senator*Lone. Do you still use a plane similar to the Piper that 
they used to have? 


23564— 52-28 
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| Discussion off the record. | 
Senator Lone. All right. Do you feel that you need more academic 


buildings—how much do you have there now, academic buildings? 
Do you have an academic building there now ? 

General Disosway. Yes, sir. We have 13.685 square feet and we 
have a need for 35,000 square feet. 

Senator Lone. You are going to double the number of men there? 

General Disosway. All the rest of it is under training facilities. 
No; we are a little—we are deficient in the amount of academic space 
we have up there, considering the various types of programs we are 
trying to run there. So, we are trying also a research program of 
vetting people to fly with less elimination, teaching them faster and 
that sort of thing, so as the result you need more of ‘that type of space 
than if you run ‘just a straight primary school. 

Senator Lona. In other words, you are trying to test one method 
against another. 

General Disosway. That is right; constantly testing to do the job 
better. 

Senator Lone. How about the squadron operations? Do you save 
something there already—training, squadron he: ulquarters oper: 
tions; it is $129,000. 

General Disosway. Yes. We have 14,761 square feet now and we 
have need for 24,000. 

Senator Lone. Training aids building, do you have one now, that 
is item 11? 

General Disosway. Training aid—we have none there and we are 
asking for 7,800 square feet. 

This will also, now that you bring that up, be the place where we 
make the training aids for all primary flying schools. They will be 
made there so that they will be uniform throughout all the others that 
are operated by civilians. 

Senator Lone. There will be instructors—— 

General Disosway. There will be some officers; there will be some 
student officers. These BOQ’s and troop housing, it is figured against 
permanent-party load and the student load, you see there in the front 
of the book. 

Senator Lona. Page 276. What is the additional warehousing for? 

General Disosway. I cannot remember all of these, Mr. Senator, 
I will have to look them up if you will excuse me. 

Colonel Pricnarp. 51,715. 

General Disosway. Against 100,000 warehousing. The warehous- 
ing must conform to w arehousing practices and they shall maintain 
accessibility to each item and 4 square feet has been established as the 
yardstick for computation. 

This figure of 4 square feet reflects and includes space for wash- 
rooms, main and lateral aisles and clearance space. 

Senator Lone. I still do not know whether you have answered the 
question I have in mind. My theory is that if you still have room 
enough in a warehouse you don’t need another warehouse. Now, just 
taking a look at it 

General Disosway. We don’t have that. 

Senator Lone. If you have to have more, I think we ought to pro- 
vide you more. My theory is that when someone, as General Myers 
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showed, had a lot of ‘stuff standing out in the rain, you need ware- 
housing. 

General Disosway. That is true. 

Senator Lona. If you need more space then you should have more. 

General Disosway. At practically every base we have, Mr. Long, 
items are stored out in the open right now that should be under cover. 

Senator Lone. Well, do you know that to be true at this base ? 

General Disosway. I don’t know it specifically about this base, no. 
Can you answer that oa 

Colonel Pricuarp. No, I cannot. I do want to reiterate this, that the 
4-square-foot-per-line item is an experience factor which can be 
proven by an evaluation of any operating base, the number of our line 
items in storage, and that is an average across the board. The 25,000 
for the primary school is a figure as to the various supplies that you 
will have to maintain. 

Senator Lona. Let us go on to the next one. On what page of the 
book is the next one? 

General Disosway. 155. 

General Myers. With your permission, may I say something about 
the Goodfellow base ? 

Subsequent to the preparation of this book we had a real-estate 
report and that came in as to the cost of the land from the appraisal 
engineers and was called to our attention by a member of the House 
Armed Services Committee that the $300 per acre there is too low, that 
the land cannot be acquired for that. The average cost was about 
$1,251 an acre. I present that for the consideration 1 of the committee. 

Senator Lone. Do you have to have the additional 174 acres? 

General Myers. Yes, sir. That land is required for future develop- 
ment of the base, particularly for Wherry housing if and when we put 
some there, which we think we will, and for some other facilities that 
are planned other than the Wherry housing. There is an area to the 
west of the base that is the only area in which you can expand the base. 

Senator Lone. What price would that land be? 

General Myers. $1,251 an acre average cost, including acquisition 
cost. 

Senator Lone. How much cost would that be on the whalet 

General Myers. That would total $229,485 instead of $52,000, 
which would increase the total for the base to $3,918,000. This of 
course, could also be considered when we do come in for the land ac- 
quisition for approval by the committee. 

Senator Lona. Well, you got some land there for aircraft pavement. 

General Disosway. Those are in for auxiliaries. 

General Myers. Auxiliaries, items 15 and 16 are for the auxiliary 
field and item 17 is for the main base. 

Senator Lone. Could you find some other land for housing adjacent 
to the base? Is it necessary for it to be actually on the base ? 

General Myers. Well, sir, of course for the development of the 
housing area, it would connect into the main utilities of the base and 
we want them actually on the base for the convenience and for the 
utilities, 

Senator Lone. Is that an FHA requirement 

General Myers. No, sir, it is not an FHA requirement. But it 
would reduce the costs, connecting to the utilities. 

Now, it is close to the city of San Angelo—— 
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Senator Lone. Of course, if FHA would get busy and approve 
some apartment housing, you might not have to have this housing. 

Now, then, all right, the next base. Do you propose to take one 
primary and one basic or—— 

General Disosway. They are all civilian schools. 

Senator Lone. So you are not having to worry about improving 
them. 

General Disosway. No. 

Senator Lone. Good. 

General Disosway. These next ones are all single-engine bases 
and they are all for the same load and the same requirements, Wil- 
liams being the first one. 

Senator Lone. That is on page 355. 

General Disosway. We are upping it, each one of these schools, the 
next seven there, calls for parallel runways, increased parking apron, 
increased fuel, airfield hghting and new runways, extra training fa- 
cilities for the increased load—— 

Senator Lone. Well, if I understand it correctly, you are not 
anticipating an increase in strength on the base, per base; is that 
correct ¢ 

(Discussion off the record.) 

Senator Lone. Well, if although there are increases in some cate- 
gories, is it not true that you are having an over-all reduction / 

General Disosway. In the number of personnel 4 

Senator Lone. Yes. 

(Discussion off the record.) 

Senator Long. The big item is a runway ? 

General Disosway. That is right. 

Senator Lone. It is a new runway / 

General Disosway. That is right: it isa parallel runway. 

Senator Lone. Parallel t what / 

General Disosway. Parallel to the runway presently there. 

Senator Lone. In order to speed up the landings and so on; right? 

General Disosway. That is right, to increase the utilization of the 
airfield. In other words, we will have so m: uny airplanes there that the 
base will be oversaturated for one runway and we will have to put in 
the extra runway. 

Senator Lone. What is the length and width of that runway ? 

Colonel Pricnarp. 7,700 feet long. 

General Disosway. And 150 feet wide. 

Senator Lone. And new taxiways on the new runways, I take it. 

General Disosway. That is right. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. How much fuel storage do you have now ? 

Colonel Pricuarp. 645,000 gallons plus 310,000 being built with 
1952 funds. The total requirement for the station is 1,600,000. 

Senator Lone. Well now, you have here an increase of 955,000 gal- 
lons; is that right ? 

General Disosway. 955,000 gallons. 

Colonel Pricnarp. I am sorry, I misread a line. 645,000 existing 
and 955,000, the balance of the 1,600,000. There was none built from 
the 1952 money. 

Senator Lone. I see. 








MILITARY AND NAVAL CONSTRUCTION 433 


I= the electronic maintenance in addition to some other facility that 
you have or is that a new facility / 

General Disosway. Line 8, requirement 6; zero in place; need six. 
We have none there now. 

Senator Lone. Is that a new training facility there ? 

General Disosway. It is a new maintenance facility, sir. 

Colonel Pricuarp. We have got so much electronic equipment that 
we need electronic maintenance facilities. 

Senator Lone. How have you gotten by without them now ? 

Colonel Pricnarp. We are just getting these type planes. 

Senator Lone. [see. Is that why you have to have a test cell because 
you are having a new type aircraft 4 

General Disosway. That is for minor repairs on the engines so that 
they do not have to be shipped back to the depot. We have had these 
engines long enough that we know how to make minor repairs in the 
field; but you have to have a test run and a test before putting back into 
the airplane. Prior to this time they all had been sent to the depot. 
This is much cheaper 

Senator Long. Senator Morse / 

Senator Morse. No questions. 

General Disosway. The next base is Bryan, presently active, on 
page 176. 

The same mission will be performed in Bryan as performed 
Williams. 

Senator Long. That is a stepped-up operation, isn’t that right ? 

General Disosway. That is right. {Off the record. | 

Authorized, S4, oe and appropriation $3,791,000, 

Senator Long. I don’t see anything listing the strength at Bryan at 
the present time. I see a proposed strength. 

Ge neral Disosway. When the first printing of the book came about, 
they were just being opened and it has built up since. We have got the 
present figures here at Bryan if you are interested. 

Senator Lone. How many students do you expect to have there when 
you have full operation ¢ 

General Disosway. (Off record. ) 

Senator Lone. All right. 

General Disosway. I might point out, Senator Long, that depend- 
ing on When we will get the construction money for the rest of these 
bases here is when we open the two civilian schools. In other words, 
we cannot feed the students into the civilian schools until we get the 
construction money to take care of the students at the others because 
they have been built up to [off record] and when this builds up to [off 
record |, then we will open the civilian schools. 

Senator Lone. The idea being there is no point in increasing the 
number coming out of your primary schools until— 

General Disosway. There is no place to put them. You will notice 
that the items in Bryan are approximately the same as they were at 
Williams. 

Senator Lone. Is your runway paved at the present time? 

General Disosway. In Bryan; yes, sir. 

Senator Lone, Is that a runway extension, you have 166,000 square 
vards, item 4 ¢ 

General Disosway. Runway auxiliary, Bryan, 116,000—that is a 
7,000-foot runway. That isa parallel ruanway—north-south—this will 
parallel the one there now. 
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Senator Lona. Is that also an auxiliary runway ? 

General Disosway. No, sir; that is on the main base. Your auxil- 
lary runway is being built now. 

Senator Lona. When you say runway, runway auxiliary—— 

General Disosway. That is an auxiliary field. 

Senator Lona. Auxiliary field? 

General Disosway. Yes. 

Senator Lone. That makes that clear, then, and these are parallel 
runways on the base itself. 

General Disosway. That is correct. 

Senator Lone. And what is the length of that runway and the 
width ¢ 

General Disosway. Seven thousand by one hundred and fifty. That 
will have an overrun on each end of it to bring it up to about 9,000. 
The average will be 8,800 feet for these runways. 

Senator Morse. I should know, but I do not, but where are the auxil- 
iary runways located ¢ 

General Disosway. They are usually located about 20 or 30 miles 
from the main base on usually the cheapest land that we can get to put 
them on. When the students get there, they have not been checked 
on these type of aircraft and with the large number of aircraft on the 
base they cannot do their practice landings there and you have to have 
an auxiliary base for them until they are ready to solo and then they 
learn the aircraft; it keeps them out of the traffic in the main base. 

Senator Morse. There is nothing there but the runway ? 

General Disosway. That is right, and sometimes we put a tent and 
a portable radio. 

Senator Lone. That is, it is necessary to have the auxiliary runway 
in order to keep the pilots in the initial stages—for them to have some 
place to go without endangering the other people who are more 
experienced ? 

General Disosway. No; it is just crowded conditions. In other 
words, you have got just so much runway available and you could 
not possibly fly all of these students on the two runways on the base. 

Senator Lona. And, of course, when a fellow is practicing his land- 
ing, other people cannot be using the runway. I see. 

General Disosway. You have it exactly. 

Senator Lone. How many present maintenance facilities do you 
have? 

General Disosway. We have this broken now into various types. 

Senator Lone. All I am asking about is the base maintenance shop. 
You have 17,000 square feet. How much do you have now ¢ 

General Disosway. We have 28,365. We need 46,000. 

Senator Lone. Are you moving in new type craft in here now; is 
this also capable of bringing in new types you have not been using 
now? 

In this basic training you will be using the same—if 
you could get it—you would be using the same types of aircraft 
you are using overseas at the present time, then ? 

General Disosway. Well, we do not—you see, as he gets through 
the basic schools here [indicating on chart} and back to here [indi- 
ceting], he has checked out on these airplanes, he knows how to fly this 
type of airplane, and then we take him from here and put him in 
advanced courses, and here [indicating] he has to fly tactical aircraft 
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the same as we have in Korea or any place else, so when he gets to 
Korea they do not have the training problem, he could take a few 
hours to check out and get familiar with the territory and then go 
out ona mission. That is the idea. 

You see, our boys come in from primary into basic into a fighter- 
bomber or an interceptor and then they go to Korea and fight from 
them. 

Senator Lone. Now, can you get by without family housing in this 
area ¢ 

General Disosway. Well, I would like to point out, Mr. Senator 
(off the record). That is an investment by our Government which 
I would say is in the order of $275 million. 

We think that we need five sets of quarters out there on the base 
along with those aircraft, the parts, the people and what not, for the 
commanding oflicer, the surgeon in case an emergency comes up, the 
executive oflicer usually, the engineer in case something blows up, or 
what not. 

I think that is very cheap insurance, and certainly these quarters 
at $12,400 a month will pay for themselves very shortly when you 
consider that you take their commutations away from them. 

Senator Lone. If something goes wrong while the commanding offli- 
cer is not there, as a practical matter the duty officer has to liandle 
the situation rather than wake up the old man and send for him 
anyway. 

Therefore, you train your duty officers so they would know about 
what to do in an emergency until the commanding oflicer arrives on 
the scene, don’t you? 

General Disosway. That is true. 

Senator Lone. You should have somebody standing by who can 
handle it meanwhile. 

General Disoway. That is right He probably can’t handle it as 
well as the commanding officer. You have to take those chances. He 
can’t stay on the base forever. 

You are not costing anybody money by building them, though, 
when you consider the commutations that go back to the Treasury 
that you don’t pay for them living in town. I think that has been 
proven over the years. 

Senator Lone. Over the long pull you might amortize the family 
housing. 

General Disosway. Well, if anybody can tell us when this present 
situation is going to be over, Mr. Long—I think it is very necessary to 
have a few sets, five sets, on these temporary bases, and that is all we 
have asked for. On a permanent basis, of course, we can get the 
Wherry housing because you can’t certify to the fact that you are going 
to occupy these bases for 30 years. , 

Senator Long. Vehicle maintenance shop, what do you have for 
vehicle maintenance shop now ? 

General Disosway. 8,088 square feet. That was an old theater 
of operations base at Bryan built out of tar-paper shacks, and what 
not. That is a little stall garage affair. 

Senator Lone. A base like that, I don’t see why they can’t contract 
that vehicle maintenance. Is there any reason why they can’t con- 
tract for it? 
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General Disosway. There are lots of reasons why they can’t, I be- 
lieve. A lot of them are special vehicles that 1 don't think you would 
find the know-how to maintain them in a town like Bryan. 

Senator Lone. What kind of special vehiclas / 

General Disosway. Oh, the ones, everything except your sedans 
and what not, your engine carriers, your tugs, all that sort of busi- 
ness are special vehicles, and I don’t think you ean find too much 
know-how to maintain. That is one reason. 

The second reason is, I think, you have to teach people how to main- 
tain the vehicles there to give yourself a rotational pool for your 
overseas units. I don’t think it would be cheaper. 

Senator Lone. Well, you want $211,000 additional for vehicle main- 
tenance. I submit that you can maintain those cars a long time for 
~211,000. How many vehicles do you have on the base / 

Colonel Prrrcnarp. We don't have that figure. 

Senator Lone. You know, we Americans are the automobile leaders 
of the world. We have more, manufacture more, and see more neces- 
sity for them. 

At the landing at Anzio, Winston Churchill asked for a breakdown 
of the vehicles we were putting ashore, and he writes in his book 
that on about the fifth day he got the word back that the Germans 
had achieved a superiority of infantry surrounding the beachhead, 
and he looked at his breakdown on vehicles: we had 70,000 men ashore 
and 14,000 trucks there with two men in each truck, a driver and one 
assistant. 

That gave us 28,000 men with the trucks, and he wrote back inquir- 
ing how could you possibly deploy such a great number of vehicles in 
such a small space. He said we certainly must have a superiority of 
chauffeurs. 

General Disosway. This is 400. 

Senator Lone. Do you have a breakdown on the kind of cars they 
are ¢ 

General Disosway. No, sir, I don’t; just generally. Would you like 
the breakdown by type ? 

Senator Lone. Yes. 

(The matter referred to is as follows:) 


Bryan Air Force Base, Ter—Vehicles 


Ambulances ; 5 
Automobiles pe ae tas 3 Bs i D 
Buses____- ‘ n 9 
Dollies : 
For F1, F2 fuel service units Ss 
For C—2 wrecking units ; a 3 


Semitrailers: 


For F1, F2 fuel service units ce eee 32 
For C—2 wrecking units : 4 
Others _ 3 
Truck tractors: 
For (—2 wrecking units a , , 5 3 ; 3 
Others 4- to 5-ton__ he : . ~ ¥ 3 
Trucks: 
Oil servicing, T50 gallons_. ete y 9 
Fuel servicing, 600 gallons 4 A 1 
Carry-alls one-half ton and three-quarter ton i ‘ ’ ; 5 
Pick-up one-half 4 x 2 : 2-48 
Command reconnaissance, one-quarter, 4 x 4 + 
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Bryan Air Force Base, Tea —V chicles—Continued 


Trucks—Continned 
S. & P. 14%4-ton, 4 x 2 
Dump, 24-ton, 4 x 2 
Fire crash , 
Cranes 
Nettles 
Loaders 
Mowers 
Rollers 
Sweepers 
Tractors 
Truck fork lifts 
Mixers 
Spreaders 
Total 





By fiscal year 1955 completion of programed base development at Bryan Ai) 
Force Base will permit accommodations of a student load which will require 
the above mission support vehicles. 

Senator Lone. All right, let’s take the next base. 

General Disosway. The next base is Big Springs, page 273. 

Senator Lone. Your complement there would be about [off record | 

General Disosway. That’s right. 

Senator Lone. All right. 

General Disosway. This is exactly the same type of base, the same 
student load. 

Senator Lone. Your biggest item is your—— 

General Disosway. Runways again. 

Senator Lone. Your auxiliary runway. That would indicate that 
vou don't have one now. 

General Disosway. That is right, sir. 

Senator Lone. What are you doing for an auxiliary runway now / 

General Disosway. We are doing without right now, and as the 
result our student load } IS considerably below. De you want to cliseuss 
the Midland Auxiliary Field? 

General Myers. No. Do you? 

Senator Lone. You have items 3 and 4; both are runway auxiliary. 
Are you asking for two auxiliary runways there or both? 

General Dirsosway. Two. One 5.000 feet lone and one 8.800. 

Senator Lone. Which uses the 8,800, the advanced type? 

General Disosway. Yes, sir. 

Senator Lone. On computation factors, looking to page 21 of your 
Justific ations, = Jenteal apron the computation factors used there 


Is Wing span by length, by number of aircraft by 5.3. Is that a 
error ¢ 

Colonel Prrrenarp. No, sir. That is the difference between the 
factor applied to conventional versus the jet aircraft. With the jet 
aircraft you have the hot tail pipe temper: atures coming out of the 
exhaust duct in the tail, which prompts the 5.3 factor in lieu of the 
3.5 for jet versus conventional airplanes, the danger area behind there 
and the damage aren behind, vou see, is that much greater. 

Senator Lone. So far as T know, the bie bombers that are jet are 
not using that same factor. T was under the impression that the 
large bombers with jets are still using the 3 

General Timpern ake. That is what Gener: a Washbourne told us. 
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General Disosway. The 3.5. 

General Timpertake. Yes. 

General Disosway. That is in a tactical unit. Let us see what we 
are using at Pine Castle. It is 5.3. There is a little difference be- 
tween student training and operational units, because you are bring- 
ing them in and out all the time. There is a lot more movement, in 
other words, in a training base than there is in a tactical unit where 
it is flush. You flush all your aircraft out at once in group forma- 
tions, and what not. 

Senator Lone. Of course, as long as you have an instructor there 
with the men 

General Disosway. You don’t always have one there. He has got 
to solo. 

Colonel Prrrcnarp. About 60 percent of the time he is alone. 

General Disosway. We are taking the student now, Mr. Senator, 
and in practically the same length of time that it took them to teach 
me to fly an old P-12, which went about 140 miles an hour, we are 
teaching this fellow to fly an airplane that hits Mach I in the same 
period, so he is getting a very concentrated course of instruction. It 
is much speeded up. 

He is going from nothing to 600 miles an hour. We went from 
nothing to 140 miles an hour. His time to make corrections, if he 
makes an error, is far less than it was then. 

Senator Lone. Where do you start these planes from, these jet 
planes, when you start taxiing? Do you taxi by the thrust from that 
jet ? 

General Disosway. That is right; right from the ramp. 

Senator Lone. From out in front of the hangar, out to the run- 
way, twists around and goes up? 

General Disosway. That’s right. 

Colonel Prrrcnarp. It takes a large amount of thrust to get those 
things moving. You get tail-pipe temperature as far as 50 feet 
back. My recollection is around 600° 50 feet out. 

Senator Lone. If you towed those planes in to parking, you could 
save an awful lot of parking space there, could you ¢ 

General Disosway. Yes, but we would need about 10 more flying 
schools because of the inefficiency of the operation. « You would crack 
up your airplanes; it would slow you down to get them out there like 
that and to get them started. 

Senator Lone. You don’t need to put them out there to the warm-up 
pads, if that is what they call it. All you need to do is get them out 
to the taxiway and let them take off on their own, just pull them out 
from other planes. 

General Disosway. It is not that simple, Mr. Senator. You have 
got to have your starting units, you have got to have your mechanics 
around there. You would create a very hazardous situation for all 
the people getting the airplane started, and what not. 

As a matter of fact, that has been tried, not to save parking space 
but to save jet fuel, drag them out to the end of the runway and start 
them and take them off, but it is a miserable failure. It won't work. 

Senator Lone. I can see someone thought of it before at least, if 
you have tried it. 

General Disosway. Yes, sir. 
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Senator Lone. How much base maintenance shop space do you 
have now ? 

General Disosway. 18,700 square feet sir, and we are asking for the 
remainder to bring us up to 40,000. 

Senator Lona. How much increase of planes will you be using 
there? 

General Disosway. You are going to have the same number of air- 
craft here that you have on the rest of them. 

Senator Lona. How much do you have there now ? 

General Disosway. [Off the record. | 

Senator Lone. How many do you expect to have there ? 

General Disosway. That is as of April 4. How many do we 
expect to have there ? 

Senator Lona. Yes. 

General Disosway. The same as I read off before for the others. 

Senator Lone. So you expect to more than double your aircraft? 

General Disosway. Yes, sir; more than double. [Off the record. ] 

Senator Lona. All right. 

Senator Morse ? 

Senator Morse. No questions. 

General Disosway. Now, the next base is the same as the others, 
Del Rio, page 310. It is also a single-engine base. 

Senator Lone. You already have family housing on this Big 
Springs base ? 

General Disosway. That was in a 1952 program, I believe. I think 
the five were in the 1952. The only reason the five is in Bryan, it was 
inadvertently left out of the 1952 construction. It is not there yet, 
but it is budgeted for. 

Senator Morse. What did you mean in the last field we discussed, 
a Link trainer? What is a Link trainer? 

General Disosway. That is a synthetic trainer, sir, to teach in- 
strument flying on the ground before we put them in the air. 

Senator Lona, On all these bases, do I understand that you have 
vour first runway, you have your primary runway system and then you 
say runway—that is an auxiliary runway on these bases ¢ 

General Disosway. That is away from the main field. Let me dem- 
onstrate to you here. 

In other words, you will have a parking apron here and then it 
will go out here toa runway. Then it will be another runway. Now, 
those are your parallel runways, your taxiways go out here. Your 
auxiliary will be over here someplace. 

Senator Lone. What I am looking at is not the auxiliary. I am 
looking at the runway, item 3 being the runway. That is a parallel 
runway on your main field ? 

General Disosway. That is this one right here; yes, sir. 

Senator Lone. When I look at the term “runway,” I wonder whether 
you would have the runway now. In each instance where you say 
runway on these justification sheets 

General Disosway. It is on the main base unless it specifies auxil- 
lary. 

Senator Lone. That means in addition to the present runway ? 

General Disosway. That’s right. 

Senator Lone. You already have one? 
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General Disosway. Yes, sir: that’s right. These items again are 
just about the same. There will be slight differences in them in the 
square footage, and what not, from what is existing there, but it is 
all against the same criteria to handle the student load. 

Senator Lone. Are those runways strong enough to stand up under 
« medium or heavy bomber ? 

General Disosway. They could land intermittently there. They 
couldn’t operate constantly off of it. They would beat the runway 
up. They take occasional landings, but not constantly. 

Senator Lone. What is the practice now if a medium bomber passes 
through that area and he feels for some reason he needs to set down 
ina hurry ¢ 

General Disosway. He lands. 

Senator Long. They will let him come in. In other words, they 
don’t anticipate that any particular landing will harm the field, but 
they feel over a period of time the field would not stand up¢ 

General Disosway. That is correct. 

Senator Lone. Are most of these runways to be built of concrete? 

General Myers. No, sir: they are not. 

General Disosway. Your new asphalt. 

General Myers. It will be asphalt or concrete, whichever is the 
cheapest. 

Senator Lone. Do you use jet fighters or jet trainers—would asphalt 
stand up as well as concrete 

General Myers. It doesn’t stand up as well, no, sir, from fuel spil- 
lage. 

Senator Lone. If vou can build it from concrete as easily as asphalt, 
would it make good sense to build them out of asphalt ¢ 

General Myers. If you could build them with concrete as cheap as 
you could with asphalt, it would make good sense to build them out 
of concrete, sir. 

Senator Lone. Don’t vou have that factor involved on these run- 
ways! When a jet aircraft takes off and the flame comes from his 
jet. it tends to burn that asphalt 4 

General Myers. Not to any extent. sir. We have conducted a lot 
of tests on that, and if you let the airplane sit right there and just 
continuously blast it, it is going to damage either concrete or asphalt. 

The asphalt will be damaged more, but the type of operation you 
have, they don’t sit in one place long enough and blast it long enough 
to really do any appreciable damage. 

Senator Lone. Of course, asphalt won't burn under any conditions, 
will it, but it gets soft when it is hot, does it not ¢ 

General Myers. You burn the asphalt out of it, sir, if you con- 
tinuously blast. 

Senator Lone. If you burn the asphalt out of the runway, then 
what happens / 

General Myers. Then it crumbles. 

General Disosway. Disintegrates. 

Senator Lone. It goes to pieces? 

General Myers. Yes, sir, just like you see them taking up old asphalt 
pavement out here. They have a burner and they go ‘along and burn 
iton the street. It crumbles up and you rake it off, 
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Senator Long. I have heard two sides of that, General Myers. I 
have heard that a jet plane over a period of time is going to wreck 
these asphalt runways, and if it hasn’t been tested I believe someone 
should test it before you go very far with it. 

I know in my State, where we have a soft subsurface, we always 
insist on using concrete. Soft subsurface in Louisiana makes asphalt 
unsatisfactory in most places. We can build some little asphalt roads 
very cheap. They pour a little tar on this with some rock on the 
ground. 

General Disosway. Surface stabilization. 

Senator Lone. Call it a surface treatment, but it keeps down the 
dust and tends to keep the road smooth and make it drain better for 
a period of time, but the road won’t hold up nearly as well. It has 
been our experience on a soft surface that rigid concrete would hold up 
a lot better, and my guess is that you are going to have trouble making 
these runways out of asphalt. ‘Time will tell. 

General Myers. We have studied this problem exhaustively with the 
engineers. We still have it under study and that is our present policy. 
We are still studying it. 

Senator Lone. Of course, I don’t care to put any engineer on the 
spot. I believe you are an engineer, aren’t you / 

General Myers. Yes, sir. 

Senator Lone. Any time an engineer with the service takes the at- 
titude that asphalt is the only thing that would do the job, why, then, 
the Concrete Institute is after him. If he takes the attitude that 
concrete is the only thing that will do the job, why, then, the other 
association would be after him. Whichever w: iv he goes, he has got 
somebody mad at him, but my guess is that if you subject it to suf- 
ficient tests, you will find that jet flame is going to do damage to those 
asphalt runways. 

Gaase al Myers. Yes, sir; it is being studied intensively. 

General Trupertake. Mr. Chairman, could I say something on that / 

If we could have our “druthers” I think we would all guess toward 
concrete now. 

To be damn sure, IT think most of us would guess just like you do 
that concrete is going to stand up, but the difference in price and the 
assurance of our construction agents, the Corps of Engineers, that 
properly controlled asphalt will do the job, I mean the materials that 
go in will do the job, we can't afford to pay the premium for concrete 
if we are wrong in this guess. That is the predicament we are in 
right now, sir. 

I am sympathetic, personally, to your thinking on that, because I 
think personally I feel the same way, but we are, right now we have 
this thing under intensive study, because we are concerned with the 
same thing you are. 

Senator Lone. The city government at Alexandria, La., which has 
no connection with the government of the State of Louisiana, they do 
their own work separately and independently, found that you were 
considering building an asphalt runway as a supplement to that Alex- 
andria Air Base, and they wanted to make an offer that they would 
make a major contribution to their own funds if you would build 
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that runway out of concrete, just feeling that in that area the con- 
crete would stand up better, their attitude being that for the moment 
they don’t have much use for that airport, but they may get it back 
one of these days, and if they do, they would like to have a runway 
that they believe would stand up, and they would like to have it in 
condition where they could use it. 

These additional facilities are based on the present Air Force re- 
quirements related to the number of planes you have? 

General Disosway. That is correct, sir, and related to what is there 
now. 

Senator Lone. That is a good deal of railroad spur there. Why 
do you need that much ? 

Colonel Prrrenarp. That station was deactivated, and I imagine 
it was picked up, sir. We will check right here. 

General Disosway. Five miles of railroad trackage to each ware- 
house in the warehouse area and the bulk-gasoline storage area, and 
1 mile railroad siding of 40-to 75-freight-car capacity. 

Colonel Prrrcwarp. The storage was all picked up when they evacu- 
ated the area before. There is zero there now. 

Senator Lone. You haven’t put the railroad trackage back in since 
you reoccupied the base / 

Colonel Prircwarp. The base, sir, is in the process of being activated 
at this time. 

General Disosway. There is practically nothing left there. 

Senator Lone. All right. 

General Disosway. Laredo, page 307, the same type of base. 

Senator Lone. How many of those bases are located in Texas? 

Senator Morsp. That was going to be my next question. 

General Disosway. Thirteen. 

Senator Morse. Out of how many ? 

General Disosway. Out of about 35. 

Senator Lone. Out of your basic and advanced, that would be 15 
out of how many? 

General Disosway. Williams is the only one that is not in Texas in 
the basic, single-engine. 

Senator Lone. The advance is spread a little more? 

General Disosway. Tyndall in Florida, Moody, -Georgia, Derrin in 
Texas, Lukes in Arizona, Eglin in Florida. 

Senator Morse. I should know, but I don’t. What is the reason, 
some of the main reasons, you just draw a circle down there in that 
part of the United States, Texas, Georgia, Florida? What is the 
reason for occupation of that part of the United States? 

General Disosway. It is the weather. In a moderate climate like 
most of those are located in, you can get better utilization out of your 
aircraft. 

Senator Morsr. That is not where they are going to fly them in 
case of war? 

General Disosway. That’s right; but the main thing in training is 
to get the maximum use out of your equipment. 

In other words, when we get an airplane in the training command, 
if we can utilize that airplane 50 hours a month instead of 25 hours a 
month, then we only need one airplane instead of two. 

Now let us assume that we put these same airplanes which we are 
figuring on getting 60 hours a month out of in that climate, up to say, 
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North Dakota or Minnesota, or some place, we would probably average 
throughout the year 30 hours because of the increased maintenance due 
to cold weather, increased turn-around time when they come in, get 
refueled. 

Senator Morse. I was out on an inspection trip a few years ago up 
in Alaska. Were those jet planes that I saw up there training planes 4 

General Disosway. No; they were used by a tactical unit. In other 
words, they were not teaching the fellow to fly. They were learning 
maneuvers in groups, squadrons, and what not, an entirely different 
proposition, but the more we can get out of the airplanes 

Senator Lone. General, there is this to be said. In those basic 
schools are those men flying on instruments or flying by sight where 
they depend on seeing the runway and that type thing? 

General Disosway. Well, when they first start, of course, they fly 
visual, they have to. After they get used to the airplane, then they 
go to the instruments, but they do that under the hood. 

Senator Lona. For visual flying in that part of the country yon 
have many more clear days than you do when you get north. 

General Disosway. That is correct. Notice this aircraft which is 
at Nellis and Luke out in the far West, that is all visual. That is 
your interdiction job, the job that General Sanders has. We supply 
the pilots for them. Eglin is close to Florida. Moody in Georgia 
and Perrin in eastern Texas, those are in worse weather than these are. 

Senator Morse. I think your reasons are obvious and very sound. 
We need those reasons to answer just the question that the Senator 
asked you, and that I was about to ask you. 

Without dwelling on the point, but just to mention it for the record, 
it also illustrates, I think, a lot of the people in the armed services 
ought to be very careful to see to it that when you have a weather 
condition which for training makes it desirable to locate a series of 
bases such as this in that part of the United States, when you come 
to other installations where your weather isn’t such an important 
factor, at least one of the factors you ought to take into account is 
the distribution of location. 

I think there is always a tendency when you start this kind of a 
pattern, as I have observed it at least at the military emplacements, 
for you then to cluster around this pattern which was created for a 
very good reason, with other installations which could very well be 
located elsewhere, because to take this example the weather factor is 
not important, but because you have already got certain installations 
located here because the weather factor is important, it is easy then 
to conclude that it would be more efficient and cheaper to also locate 
in the same area other installations that could, however, operate just 
as well elsewhere. 

You run into that in the Navy. I just mention it by illustration. 
You run into that problem with the Navy. 

The Navy likes San Pedro, likes San Francisco, likes Seattle, and 
they have built over the years a tradition of Navy installations there. 
The weather is nice, weather conditions are comfortable, but they 
have created a lot of bad feeling, however, because they have clustered 
in those areas, and they ought to get out to some bad-weather areas, 
too. 

Senator Lone. All right; let’s fake the next base. 

General Disosway. Laredo, page 307. [Off record. ] 
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You will notice line items here are almost identical to the ones you 
have seen on the other bases used for the same mission. 

Senator Lone. Total of $4.9438,000 ? 

General Disosway. That is correct, sir, $4,957,000; 68 acres of land 
at $200 an acre added by Mr. Vinson’s committee that had inad- 
vertently been left out of Laredo for the runw: y extension, the parallel 
runways. I believe that is in the bill, is it not ¢ 

Senator Lone. Do all these bases have a service club? I see you 
have one here. 

General Disosway. They will all have a service club. Whether it 
is in this budget or not depends on whether there was one there 
already. There i is no NCO club, but there will be a service club. 

Senator Lone. What is the difference between a cadet club and a 
service club? 

General Disosway. The cadet club is for the aviation cadets going 
through the training there. The service club is for the airmen. 

Senator Lone. Where you have a club, where it says “service club,” 
do they all share that ? 

General Disosway. All the airmen do. 

Senator Lone. Do the cadets share that ? 

General Disosway. No; they are in a different category. Just like 
you have several dining rooms in the Senate, just like you don’t eat 
with the page boys. 

Senator Lone. Sometimes we do. 

(There was discussion off the record.) 

Senator Lone. What is your next ? 

General Disosway. The next one is Foster, page 295, the same type 
of school. You will notice we are putting out lots of pilots if we 
ever get all this construction and get going, Mr. Senator. You will 
notice that the items here are practically the same again as they were 
on the others. 

Senator Morse. You have another Link trainer building there that 
you haven’t had at some of these others. 

General Disosway. That’s right. 

Senator Morsr. Does that mean that some of these bases, that is al- 
ready installed ? 

General Disosway. Yes, sir. It is already there, sir. There was 
very little left of Foster when we went in there. 

The next one, Moore, one wouldn’t be in there because there were 
quite a few buildings there. 

Colonel Prrrenarp. Foster has 4,050 feet out of your 52 program 
on the Link building. There is a total requirement of 8,006, 

General Disosway. You will notice for instance in the next one in 
Moore Field there isn’t any Link. 

Senator Lone. Why do you have the security fence deferred? Are 
you going to need that security fence for this type base ? 

Colonel Pritcuarp. Those are for the auxiliary field. You are 
down to items 20 and 21, sir. 

Senator Lone. Just glancing at that, yes, sir. 

Colonel Prrrenmarp. “Ttem 20) is the auxiliary fencing around the 
F-80 auxiliary field: 21 is the same thing around the T-28. 

Senator Lone. What type fencing? 

Colonel Prrrcnarp. Primarily livestock, 
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Senator Lone. Keep the cows out of your runways ¢ 

Mr. Guspons. This is barbed-wire stock fencing, not security fenc- 
ing. The nomenclature here according to the records, i fencing is 
alike so far. Weare going to have that corrected next yea 

Senator Lone. If it is a barbed-wire fence, you gah ought to 
say barbed-wire fence. 

Colonel Prrreuarv. To answer your question, they do need it. It 
was a matter again of first things coming first. 

Senator Lone. If you are going to build the runway, I see no point 
in deferring the fence. It is only $ $5,000 and $1,000. 

General Disosway. We agree with you, Mr. Chairman. 

Senator Morse. If you crack up one plane, you could lose that. 

General Disosway. Yes, sir. 

Senator Lone. I don’t see any request for more storage on this as 

I did on most of them except the cold storage and meat cutting. Is 
a at supply building the same as your warehouse / 

General Disosway. Which one is that, sir / 

Senator Lone. Under N-27. 

General Disosway. Organizational supply building. 

Senator Lona. Is that additional warehousing space ¢ 

Colonel Prrrcnarp. That is for the squadron supply, the sheets, 
pilloweases, linen and that type of thing that go with the normal 
squadron support of your personnel. 

Senator Lone. That is not ordinary warehousing. 

Colonel Prrrenarp. No, sir. 

General Myrrs. It looks like we made a mistake on the unit price. 
It should be $10. 

Senator Lone. All right, what is your next base? 

General Disosway. Moore, page 324. That is the last of the single 
engine jets. Now this base was not in the 1952 program. 

This is the additional base. 

Senator Morsr. What case do you make for it ? 

General Dtsosway. Well, the only reason that we did not go into 
this one previously is that when we first started opening the base there 
was a tubereular hospital being there. It is right down bv the city 
of McAllen, Tex. It has a great many buildings left and all in good 
shape. 

When we first started the expansion after the Korean war, we tried 
to go into Moore, but in deference to the city down there in giving 
them an opportunity to arrange for the transfer of the tubercular 
patients to some other spot, we delayed it to this vear and that is the 
reason it wasn't opened before. 

Senator Morse. Am I to understand when we are dealing with 
Moore, in spite of the money that this calls for we are dealing with a 
base in which there is a great deal of equipment facilities ? 

General Disosway. That’s right. This is far cheaper than most of 
vour other bases, $10.858.000 for a base that is going to handle this 
number of aircraft. These training jet bases are actually bigger than 
your two-wing bases. 

This base again if the building was not there that is needed, then 
we have budgeted for it. If it is there, then it comes under re- 
habilitation. 
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Senator Morse. Do your figures show how much this base would 
cost, what Moore would cost if you were not making use of any of the 
existing facilities? Suppose you just started from scratch ? 

General Disosway. From sc1 ratch, oh, I guess it would be twenty- 
five-some million. 

General Myers. The investment here prior to 1950 was $7,268,000, 

General Disosway. But that was in 1942 dollars, not 1952 dollars. 

General Myers. You can about double that and add it to what you 
have in here, 25 or 30 million dollars. 

Senator Morse. Somebody said since you postponed this last year, 
postpone it this year. 

General Disosway. You can’t get our pilot program then. 

| Off record. | 

Senator Morse. Those are pretty good reasons. 

General Disosway. Yes, sir. 

Senator Morse. You mentioned several times—and I should know 
and don’t—the civilian bases. What do you mean by them ? 

General Disosway. Those are contract bases. We contract with 
the civilians, who train our students to the T-6 stage. We did that for 
several reasons. 

One, when we started this expansion, we wanted to get going as fast 
as we possibly could because we had trained practically no pilots since 
the end of World War II. The ones we had were getting old, as you 
know. 

We could get going faster with civilians who had the capability of 
going out and hiring experienced people from civilian life in the last 
war and what-not which we couldn't get into the service. 

Another thing was that it was done without military personnel, 
several thousand personnel. Another thing is that there is in civilian 
life the know-how to teach on this type of aircraft. There is a recipro- 
cating engine and a lot of boys who went through the last war are 
instructors. 

We have only been running now about a little over a year. We think 
it ischeaper. We haven't proved that yet. It takes a one time to get 
these figures together. 

Senator Morse. You could train mechanics that way too. 

General Disosway. 1 will argue with you about that. 

Senator Morse. I understand that is your position, but vou will 
have to convince me. 

General Disosway. Did you have a question on this base, sir? I 
was going to the next one. 

Senator Lone. I was going to ask one or two things. Now here you 
have got the runway item down twice. 

Colonel Prrrewarp. Item 2, sir, is the parallel primary. Item 3 
is the extension of the existing primary runway. You are extending 
both of them to a 7,500-foot length. 

You have a 5,000-foot runway down there now which is inadequate 
to accommondate the aircraft, so the item you see under A-2 is the 
new parallel primary. The item under A is the extension of the ex- 
isting primary. 

Senator Lone. You are also extending two auxiliary runways. Do 
you have two auxiliar y fields or two auxili: ary runways for shooting 
landings there ? 
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General Disosway. Two auxiliary fields from the last war and we 
can expand ane 

Senator Lone. Now in this instance are you putting a crash station 
down there on one of the auxiliary runways? 

General Disosway. On both of them. 

Senator Lone. I did not see that on the others, did I, up until now ¢ 

General Disosway. That is probably because it is there. 

Colonel Prrrcuarp. Any one in particular you would like to check 
on, sir, or several of them, I mean on the preceding stations? Let’s 
take Foster and Laredo. 

Senator Lone. I am thinking about the auxiliaries. Suppose you 
check that while we look at some of the other items. Now do I un- 
derstand this base did not have a crash fire station ? 

General Disosway. There are three stalls existing now, sir, and 
there is a requirement for seven, so this is in addition to what was left 
there from the last war. 

Senator Lone. Is that a matter of enlarging the present fire station / 

General Disosway. Yes, sir. We are adding four stalls to it. 

Senator Lone. Does that mean you have seven wagons in there ? 

General Disosway. Yes, sir. That is for both your structures and 
aircraft. 

Senator Lone. That is a capacity for quite a fire, isn’t it? 

General Disosway. Yes, sir. 

Senator Long. I was mentioning that I served on a base at one 
time where we had one fire wagon and he was busy all the time run- 
ning back and forth from fire to fire, but it seems to me that you are 
planning for something a lot more than what we had to contend with. 
What type fire do you anticipate having that would require seven / 

Colonel Prircuarv. No single fire, sir, but we do have accident 
that might occur almost simultaneously. You would probably com 
mit about two of your pumping units to each accident. At the same 
time you could be unfortunate enough to have the mess hall catch 
on fire, so you are provided there for simultaneous structure and crash 
operation. 

General TimperLake. Once you exhaust your fire wagons, particu- 
larly these crash fire things, then you have to stop flying “until you can 
get them refilled, these foamite things, carbon dioxide and that busi- 
ness. 

Senator Lone. You don’t plan to use water on those fires or a great 
amount of water with them ¢ 

General Disosway. On the airplane fire? 

General TrmBerLake. On gasoline fires, no, sir. 

Colonel Prrrenarp. You attempt to keep the heat down for the 
people who are fighting the fire with the water sprinkler, but the main 
primary snuffer is the foam and carbon dioxide. 

Senator Lone. Don’t you use a fog nozzle with your unit? Won’t 
that fog nozzle have the effect. of snufting out a fire if you get enough 
pressure behind your water using a fog nozzle? 

General Myers. Using water, sir? 

Senator Lone. Yes, water. 

General Timpertake. I have never seen one operate, Mr. Chairman, 
but I have had experience where all the fire engines h: ad been used up 
on a very bad fire and you had to stop flying until you could refill 
your engines. 
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General Myers. We used to have these fog nozzles but the fire ex- 
perts have gone to foam, smothering it. It just covers the works. 

Senator Lone. If you can get enough foam out there, of course. 

General Myers. They can put a tremendous amount of foam out. 
| haven’t the figures at hand, but I have seen them operate, 

Senator Lone. You don’t mean by that that you don’t use water to 
fight any kind of fire ? 

General Disosway. Structural fires. 

General Myers. We have pumpers, and the pumpers also go to a 
crash fire, but the primary crash fire-fighting vehicles are carbon cli- 
oxide and foam. Your structural pumper goes to a crash fire also. 

Senator Lone. To what extent have you compared | your fire-fighting 
procedure with the procedure used on the aircraft carriers? They 
have that problem of fighting fires on aircraft too. 

General Myers. I don’t know, sir. 

Colonel McCorxie. Mr. Chairman, I may be able to help you a little 
bit. We have a new fire truck called O-10, and another one coming 
out called O-11, and these use the new type of smothering factor. 

In cold areas such as Alaska and up in areas where it is freezing, 
the foam material itself may be used without water or anything else. 
1 mean there is no water mixture or anything. It is simply the pre- 
pared foam, and we have had Navy personnel attending our courses 
on these two new type trucks, so | would say that that in part will 
answer your question of whether or not we have checked with the 
Navy. 

I would say that they are with us on this, that this is a new develop- 
ment to be used by both services. 

General Myers. That’s right, sir. We have conferences, our fire 
people, with the Navy, and the three services. That is all coordinated. 

Senator Lone. Iam surprised to see you say that you need so many 
fire trucks. Do you still put fire hoses and all the other old-fashioned 
equipment on there, at least the equipment we are used to seeing on one 
of these trucks? 

General Myers. Yes, sir; for structural fires, yes, sir. I would like 
to bring an expert over. 

Senator Lone. Do you have fire hoses in the buildings too so you 
can fight fires in the buildings? 

General Myers. Yes, sir, we have specified those reels and actually 
we specify them in our barracks, but we have taken them out of our 
latest design as something we can get along without, your ordinary 
hose rick. We have taken that out. 

Senator Lone. You have taken that out on the theory that it is more 
cflicient to bring the fire wagon around ¢ 

General Myers. With fire ext inguishers, it is something we can take 
a chance on and an expense that we don’t have to put in. I would 
like to bring an expert around on this subject, sir, if you want-to dis- 
cuss it any further. 

Senator Lone. I was curious to know why you had to have seven 
fire trucks. 

General Myers. I would have to get an expert to answer that 
question. 

Senator Lone. We might defer that item. I will ask for it later on, 
if we need it. Now you propose here to have—what is A.C. mainte- 
nance hangar / 
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General Disosway. Aircraft. 

Senator Lone. A base maintenance hangar, that would house air- 
craft, too, I take it. 

Colonel Prrrcnarp. The aircraft maintenance hangar you see on 
K-20 is for flight line maintenance. Right down the flight line we 
Ih: ave these relatively small shacks, so to “speak, where you put your 
C-2 power units, the portable generator to start your jet aircraft and 
your line mechanics’ tools is what you have there. 

Your base maintenance hangar, item 21, is where you do your field 
maintenance. That is where you run through your periodic inspec 
tions and that sort of thing. 

Your squadron maintenance is where you will do vour engine build 
up, your engine change and what used to be our old second echelon 
maintenance. That is identification of the three type maintenance 
hangar facilities, you see. 

Senator Lone. I don’t see any service clubs here. I take it vou 
wlready have a service club on this base ? 

Colonel Prrrenarp, No, sir; we are carrying that as 100 percent 
deficiency. 

Senator Lone. It is not on here for the time being. 

Colonel Prircuarp. That’s right, the requirement, that is all. 

Senator Lone. When you say serv ice club, is that a service club for 
the officers and the enlisted men as well, or is that a service club for 
just the airmen / 

General Disosway. Just the airmen. 

Senator Lone. How about an officers’ club? I don’t see that on 
these, 

General Timpertakr. We have none in the program, sir. 

General Disosway. None any place. 

Senator Lone. What is this officers’ mess here ? 

General Disosway. Just a place for them to eat. 

Senator Lone. Here is this justification sheet over here on Laredo. 
It says: 

The following is considered the minimum requirement to provide adequate and 

tractive space allocation for the officers’ open mess: Ballroom 4,705 feet 
ame room 598 feet, dining room 1,800 square feet, reading room 368 feet, tap 
room 1,100 square feet, kitchen 644 square feet, office 216 feet, coat room 100 
square feet, women’s lounge 193 feet, women’s rest room S81 square feet, men’s 
est room 187 square feet, total in square feet, 10,000 square feet. 

That would give me the impression that officers’ mess was designed 

»serve the function of an officers’ club. 

General Disosway. That is correct, 

General TrmperLaKke. That is not the type of mess we are specify- 
ing in these criteria, sir. 

Senator Lone. Now what I have here says on Laredo: 

This project will provide for the construction of an additional 8,700 square 
feet of officers’ open mess. 

Over here you have got, looking at Moore Field in Texas, it says 
officers’ mess 8,700 square feet. Is that in addition to an existing 
building? 

Colonel Prrrcnarp. At Moore, sir, it is not. The requirement we 
have established, sir, is for 11,844. That is the criteria. We are pro 
graming here 8,700 square feet for Moore as the first increment of the 
building. 
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Senator Lona. This is reading from Laredo under justifications, 
basis of requirements: 

Basic justification of officers’ open mess lies in the deeply rooted need for 
recreation together with the fact that these facilities are now an integral part 
of military life. The officers’ open mess is a place of recreation and relaxation 
available to all commissioned officers, warrant officers, their families and 
visitors. It is charged with providing both adequate facilities and social 
activities to accomodate those persons desiring to participate in various activ- 
ities afforded. 

It gives me the impression that under the terminology of officers’ 
mess, you are including the officers’ club or at least a Duilding that 
would s serve all the functions of an officers’ club. The dining room 
in that building is 1,800 square feet, and the ballroom is 4,705 square 
feet. 

Colonel Prircnarp. You have an officers’ open mess which is the 
club that you are referring to here at Laredo. You have the regular 
officers’ mess which is dining facilities that General Disosway just 
described. 

The criteria established for the officers’ mess, which is the dining 
element only, is the 11,844 square feet. The officers’ open mess, which 
contains the recreational facilities you see here, we thought we had 
sifted out of this. 

General Myers. We have, sir. 

Colonel Prircnarp. It is in here as an oversight. 

General Myers. The justification is incorrect, sir. At Laredo, for 
example, the 8,700 square foot one is this drawing here and it has a 
kitchen and a mess. It has some toilets there, a waiting room, a 
vestibule, but it does not contain what is ordinarily the officers’ club 
facilities at all, sir. 

Senator Lone. Looking to what is provided here at Laredo, ‘the 
dining room would be 1,800 square feet, the kitchen would be 644 square 
feet. That would be a total of slightly less than 2,500 square feet 
out of 10,000 square feet. How does Laredo Base « ‘ompare in comple- 
ment with this Moore Field Base? 

Colonel Prrrcwarp. Identical, sir. 

Mr. Grezons. They are the same, sir. 

Sen: itor Lona. If they are the same in size, here you have got an 
officers’ mess, this doesn’t say an officers’ open mess at Moore Field, 
8,700 square feet. 

General Timpertake. Here is the drawing of that, Mr. Chairman. 

Colonel Prrrcwarp. There is a very definite distinction between an 
officers’ dining hall and an officers’ open mess. 

General Myers. We don’t build any of those. 

Colonel Prirenarp. The officers’ open mess justification got left 
in here inadvertently against the dining hall requirement. 

Senator Lona. I would like to see what this officers’ open mess looks 
like compared to this. 

General Disosway. It shouldn’t be the officers’ open mess there. It 
should be the officers’ dining hall. 

Senator Lone. Do you have a drawing for an officers’ open mess 
to show us what that would look like? 

General Myrrs. Yes, sir; but I don’t have it with me, though. 

General Trmper“Aker. The one that was just described by the jus- 
tification sheet. 

General Myers. Yes, sir. 
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General Timper.ake. That is an Army drawing and I had a copy 
on my desk the other day. 

General Myers. That’s right; and it is the one that was used up at 
Limestone in the early stages before we had a design. 

Senator Lone. I would like to see the draw ing for what is described 
here at page 412 of the justification, because I rec call being in a building 
that would seem to fill just about the bill you have here. 

It is nice to have on a base, but I think at the present time when we 
are trying to squeeze down and the taxpayers are demanding that you 
have just what you absolutely must have on a base, we just can’t pro- 
vide that for all these bases. 

General TIMBERLAKE. Senator, I was up at Limestone last week and 
for the first time I saw one of these buildings. 

(There was discussion off the record.) 

Senator Lone. There is no family housing on this base, I take it, at * 
Moore Field. 

General Disosway. No, sir; I don’t believe there are any there. 

Senator Lone. How about that vehicle-maintenance shop? Do you 
have any vehicle-maintenance shop there now ? 

Colonel Prircuarp. No, sir; carrying the entire lay-out as a de- 
ficiency, sir. 

Senator Lone. All right; the next field would be Reese. 

General Disosway. The next two, Reese and Vance, are twin en- 
gine. We have students here for different-type training, so we can 
eet more students in there. We will add another hundred on when 
we get this additional construction. 

Senator Lone. That runway there must be a pretty long item, too. 
How long is that? 

General Disosway. Six thousand and six hundred feet by 150. That 
is your parallel runway. 

Se nator Lona. You are building two runways, item 2 and item 3. 
Item 3 is only half the expense of item 2. Why‘ ) 

Colonel Prrrcnarp. The wind ae, up there, sir, make neces- 
sary a secondary runway. 

General Disosway. The No. 2 is the north-south runway and the 
No. 3 is the east-west. 

Senator Lone. What is the difference in the length of the runways? 

General Disosway. One of them is 6,600—— 

Colonel Prrrenarp. Three 6,600-foot runways by 150 is what it 
amounts to. Item 2 consists of two parallel primary north-south 
runways. Item No. 8, three, is a single east-west runway, 6,600-foot 
runway. 

Senator Lone. Do you feel that 25-year construction is necessary 
on that base? , 

General Disosway. Yes, sir; that is one of our permanent bases. 

Senator Lona. Are you using it now? 

General Disosway. Yes, sir. It was opened, reopened in about 
‘48. It was just closed for a couple of years. 

Senator Lone. All right; what is the next base ? 

General Disosway. The next is Vance, 349. The same type of school 
as the one you just looked at. . 

Senator Lone. The cost for that one is $7,621,000. 

General Disosway. Yes, sir; that’s right. 
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Senator Lone. That is a case of building more runways, extending 
runways. 

General Disosway. This is another one of our permanent bases, sir, 
25-year construction. 

Senator Morse. What about this administration and community 
services in item 21? 

Colonel Prrrcuarp. We are asking for 10,000 feet of a 24,860-foot 
requirement. 

General Disosway. It is about one-third funded out of this. 

Senator Lone. What type air field is that on item A-12? 

Colonel Prrrcuarp. That is your clear zone, sir, on each end of 
the existing north, west, south, east runway. 

Senator Lone. That clearing is rather expensive. 

Colonel Prirrenarp. Overrun areas and clear zones. 

Senator Lone. Twenty-five cents a square yard, that would run to 
about as high as $1,200 per acre, if my arithmetic is right. Would that 
be right ? 

General Disosway. No, sir. This is just knocking trees and other 
obstructions off of it, straightening it out, hummoc ks and what-not. 

Colonel Prrrewarp. Item 2 there, A-2, is extension at $2. Notice 
the price on those? Those are very lightweight overruns. 

You just take an airplane if it runs over the end of the runway, 
it lets you run out there for an occasional overrun without tearing up 
the runway. This provides for the basic grading for the $2 topping 
thrown on there. 

Senator Lone. Do you propose at that price to throw some sort of 
topping there, too? 

Colonel Prirenarp, The $2 item is the topping item, sir. 

Senator Lone. That is to clear it and prepare it for the topping? 

Colonel Prrreuarp. That’s right, sir. 

General Disosway. 25 cents. 

Senator Lone. What is your next base? 

General Drsosway. The next is Craio Air Force Base. page 285, 
the instructors’ school. This is where we will train all the instructors 
for all these other bases we are talking about, Selma, Ala. You 
have jet aircraft in there. That is the reason for the extent of the 
runway. 

Senator Lone. What page is that ? 

General Disosway. Page 286. It is practically all maintenance 
facilities. 

Senator Lone. Is there no hi: angar there at the present time ? 

General Disosway. Yes. sir; there are hi angars there. This again 
goes into increased aircraft. 

Colonel Prirrcwarp. Which particular maintenance category are 
you interested in, sir? 

Senator Lone. Ten. 

Colonel Prrremarp. Those are your field maintenance hangars. 
You have a basic criteria of 56,800 square feet required. You have in 
place 39.2, leaving you a deficiency of 20.76. 

Senator Lone. Is that about 50 percent of what you need presently 
there? 

General Disosway. That’s right, sir. 

Colonel Prrrcnarp. With the bolstered aircraft inventory, yes. 

General Disosway. [Off record.] 
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Senator Lone. What is the next base ? 

General Disosway. The next is San Marcos, the liaison helicopter. 
We don’t have anything for San Marcos. We are not asking for 
anything. 

Now the next are the all-weather schools, the advanced all-weather 
of Tyndall, Moody, and Perrin. Tyndall in Florida, page 347. Now 
we have already got our parallel runways in aut Tyndall, You will 
notice that we have flight simulated ratings coming in. 

Senator Lone. Isn’t the strength there going to decrease rather 
than increase ¢ 

General Disosway. Over all, yes, sir; that is true. You see, Tyn 
dall and Moody are now in operation and Perrin will open. It will 
open as an all-weather school, against this reduction in personnel. 

Senator Lone. That looks like a considerable reduction. Can you 
take care of that many men on that base now ? 

General Disosway. That is that Air Police school that is down 
there, | believe. We have got an Air Police school down there, now, 

r, that is being moved out to Parks Air Force Base, one of our indoc 
trination centers. 

Senator Lone. You might have surplus of facilities down there. 

General Disosway. It is a matter of overcrowding people now in 
the housing down there, although actually I believe there will be 
little excess housing down there. 

Senator Lone. Apparently in some categories you are asking for 
more in BOQ quarters. Does that mean that the officer strength is 
Increasing ¢ 

Colonel Prrrenarp. Yes, sir. You will notice, sir, on the first page 
it will show your officers strength increases, while the big reduction 
is your airmen’s strength. 

General Disosway. And the student load increases. 

Senator Long. When you say the student, is transient and student 
synonymous there / 

General Dtsosway. That is correct, sir. We have got schools down 
there, we have got the all-weather school and then where we teach 
the interceptor officers down there that goes out to your air warning 
stations. ‘These two bases here are strictly in support of Air De- 
fense Command both in this country, Europe, and in Korea. 

Senator Lone. It looks to me as mong you have an increase here 
in your officers’ strength, most of it your students, and you have a 
reduction of substantially more that an fre not twice that but I would 
say 70 percent more than that, in your airmen strength. 

Should it not be possible to convert a lot of that airmen housing into 
officer housing ¢ 

General Disosway. I would rather bring you that answer back on 
this, but the last time I was down there we had them overcrowded in 
the buildings to take care of the numbers, you see, there. I will 
have to get the capacity of those buildings at our standard. 

Mr. Grenons. Mr. Chairman, let me bring that in the morning. 
There are things I should have here that I find I do not have, but on 
all of this, both airmen housing and BOQ’s was gone into very thor- 
oughly with the Bureau of the Budget, and on several bases we did 
agree that we would not provide BOQ’s if we had an overage in 
barracks or barracks if we had an overage in BOQ’s, so since we do 
have some BOQ’s here in the program, I am quite sure that there 
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aren’t sufficient barracks to take care of the additional load, but I 
can bring the figures tomorrow. 
Senator Lone. All right, suppose you give us a statement on that. 
(The matter referred to is as follows :) 


Tyndall Air Force Base 


I oii enn eee recanted: E Sah . 260 over. 
PRE ath ts ott sk tek a Oo. CRE ta ie See 480 short. 
Program 326.520.2354. ‘ beets Liisa 


228 still short (BOQ). 

General Disosway. The next is Moody, page 322, another all- 
weather station. 

Senator Morse. You apparently have no vehicle-maintenance shop 
of any size there now. 

Colonel Prrrenarp. Yes, sir; we do have 2.200 feet against the 
requirement of 25,000, sir. 

General Disosway. Extend the runways down there to handle jets 
and maintenance facilities and utilities to get it up to the load. 

Senator Lone. What is your next base ? 

General Disosway. The next is Perrin, also an all-weather base, 
page 333. That is an all-weather school also. I don’t know whether 
vou have the correction in your book or not. No. 2 item is runway 
extend. Has that been crossed out ? 

Senator Lone. No. 

General Disosway. That should be crossed out and there should 
be substituted new runway and instead of 33,000 yards it should be 
135,000 square yards. 

Senator Lone. What is the difference in cost ? 

Gzeneral Disosway. From $240,000 to $960,000. That was changed 
at the House Armed Services Committee. There was an error made 
in the review by the Bureau of the Budget. 

There is a new runway that was built ont of 1952 funds and they 
thought that was the parallel runway and extending it. Actually 
this is another runway that is needed. The runway that was down 
there during World War IT was only several hundred feet from the 
ramp and it was too close to operate with safety, so we had to build 
two runways, so that changes vour total on this to $4,809,000. 

General Myers. $4.976,000. 

Senator Lone. All right: what is the next one? 

General Disosway. Now the next are three bases—Nellis, Luke, and 
Eglin No. 9. 

Senator Lone. Do IT understand that around these bases there is not 
an auxiliary air base on the ones we are looking at now? 

General Disosway. No, we don’t need them there. We need these 
bases up there because the students are already jet pilots. Down here 
they are just learning the application. 

Senator Lone. Those auxiliary bases can serve the purpose of 
emergency strips, can’t they ? 

General Disosway. Oh, yes, sir. 

Senator Lone. About how far away are they from the base on the 
average ¢ 

General Disosway. Well, I would say between 10 and 20 miles. We 
try not to get it pass 20 miles. Sometimes we have to go up as far as 
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30 and 40, but we don’t like to go that far. It is just that much more 
time that it takes to get out there. 

Senator Lone. Do I understand that the main purpose is to get as 
close as you can to your base, but far enough away to get outside of the 
flight pattern for the base so that the flight pattern for the two bases 
will not conflict 

General Disosway. That is absolutely correct, sir. 

Nellis, page 328, this is where we train replacements for units. We 
have already got two runways out there but one of them is only 6,000 
feet and needs to be extended. The rest of them are maintenance fa- 
cilities, fuel storage to bring the base up to where we can handle our 
load of 350. 

You will notice that this load is low as compared to the base school, 
but your aircraft requirements are higher. You see, these people are 

ilready pilots now so they can fly the airplanes more hours per day, 
so you have got less students, but you get more flying done, just to 
give you an explanation of why the difference there. 

Senator Lone. How much do you expect to increase the flying there 
percentagewise / 

General Disosway. From what it is now? 

Senator Lone. Yes. 

General Disosway. Well, it will double from what it is now ap- 
proximately. 

Colonel Prrrenarp. (Off record.) 

General Disosway. (Off record). You have got students that are 
in your regular corps there and the rest of them, in a gunnery school 
for instructors that go back to the units, who learn the latest tech- 
niques in using the sight, harmonizing the sight. 

Senator Lone. You have got a major increase in BOQ’s there. You 
have got an increase of 756 in BOQ’s. That rate is the same, $706,000 
for BOQ’s. That raises the same question. No, it doesn’t. Your 
strength in men is increasing as well as your strength in officers. What 
is item 23 ¢ 

General Disosway. Twenty-three, locomotive maintenance and 
storage. 

Colonel Prrrcwarp. We carry that as required, sir, and not as a 
criteria item. It depends on the amount of track and the amount 
of the rolling stock that they have. 

In the case of Nellis, we show a requirement of 3,204. Now we can 
give you the detailed derivation of that, althouah I don’t have it 
here with me tonight. 

‘Seneral Disosway. We own a locomotive out there. 

Senator Lone. You mean you are operating a locomotive on that 
base’ Wouldn't it be cheaper just to make arrangements with the 
railroad ¢ 

General Disosway. I imagine it would be if we did not already own 
the locomotive. ‘ 

General Myers. No, sir; I think our experience has shown that we 
can do our own switching, these Diesel locomotives, small Diesels, 
and we use them all over, all over our bases. 

General Disosway. This provides a shed for it to take care of it, 
maintain it. 

Senator Lona. It is a pretty good shed. 
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General Disosway. It has got a few shops connected with it. Gen- 
eral Myers, you better discuss these locomotives. I don’t know much 
about them. 

General Myers. The locomotive shop here has a storage place where 
you run it in the building that is a little bit larger than the loc ‘omotive, 
and it has a pit for it. ‘Tt has a little crane in it. I think the draw- 
ings will show it there. 

Senator Long. $51,000 is not for the locomotive. That is for the 
garage for that locomotive. Wouldn't that be an item that might be 
che: iper to contract out? 

General Myers. No, sir; I don’t believe it would. 

Senator Lone. How many specialist personnel do you keep in the 
service to maintain locomotives for the Air Force ? 

General Myers. I don’t know, sir. The transportation people run 
that, but I can get you the answer. 

Senator Lone. How many cars do you switch there? 

General Myrrs. I will have to get it. I don’t know, sir. 

General Drsosway. It is a tremendous number. 

Colonel Prrrenarp. Fue! cars particularly. The requirement of 
jet fuel at Nellisis for a 15-day supply; so it gives you a pretty good 
idea of the amount of fuel tank cars that you get in there. 

General Disosway. How many gallons in a tank car; isn’t it 20,- 
000 or 10,000? 

Colonel Prrrewarp, 10,000. 

General Disosway. [ Off record. | 

Colonel Prrrcnarp. Every 2 weeks. 

General Drsosway. Just for gasoline. 

Senator Lone. You might give us a statement on costs, the difference 
between the railroads spotting those for you and you putting them in 
place with your own locomotive there. 

I was familiar with one particular depot where the Government 
paid the expense of maintaining an engine all through the war, and 
ret the Diesel engine maintained by the service did not switeh any 

‘ars. The railroad switched all the cars. They switched them in, 
switched them out. 

The regular fee was paid for them, but still we had the Diesel sitting 
there all the time. If you are not going to use it, there is no point in 
building the storage for it; and, if: you ‘have it, there is a question of 
who should maintain the locomotive. 

You only have one. It would seem to me that it might be less ex- 
pensive to pay for someone else to take care of the m: 1intenance of it, 
in which event you don’t need a garage to pull the thing into, if you 
need anything. You might not need anything at all. 

General Disosway. We will get the transportation people to answer 
those questions, because I can’t. [The information was furnished to 
the committee. } 

General Trwpertake. I know one thing about this, sir, and maybe 
it is blasphemy to say it in these halls. One of the things we save by 
operating a locomotive ourselves is that we hire civil-service personnel. 

If we cet the railroad people to pull it in, we have these full crews 
caboose, and ever ything else that has to be put on it before it will make 
a trip from 100 yards ‘off the base in to park this car, and it runs up 
into pretty expensive sort of saci ge if we have good usage for our 
own tug to pull these things around, sir, and that enters into the cost 
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of this thing, but about the maintenance I do not know the answer to 
that one, sir. 

Senator Morse. I think if you are switching 450 cars every 2 
weeks—and you can do it with a Diesel and do it with this Diesel 
you can save some money, but I still don’t know whether it takes 
$51,000 to put a roof over it. 

General TimperLake. We will get you the answer on that particu- 
lar point. 

General Myers. This is the drawing here, sir, if you would care to 
look at it. It has a pit; it has a track, a place to bring a motor vehicle 
in. It hasa 10,000-pound hoist. 

Senator Lone. Well, you have got enough opening there to put 
two of them in; haven’t you? Isn’t that two doors? 

General Myers. Isn’t this where the truck is, sir; the truck to come 
alongside ¢ 

Senator Lone. We probably ought to find out whether it is cheaper 
to maintain it yourself or whether that is something else that could 
be contracted out. 

If you contract it out, you might not have to have the upkeep and 
maintenance on the base, which might be more economical than hav 
ing the shop in order to maintain one of those. 

General Myers. Yes, sir; I know that the people that operate them 
claim that it is cheaper, and I will have to get you the figures on it. 
I have talked to the people about it. They ¢ iF aim it is cheaper. 

Senator Lone. All right; what's next ¢ 

General Disosway. Luke Air Force Base, page 317, another 
fighter-bomber school. It is active now. 

| Off record. | 

It needs more aprons, extend the runway, taxiway, fuel storage. 
about the same items that we have had. 

Senator Long. These additional runways are costing a lot of 
money. I have been an advocate of dispersion right along myself. 
If you put these parallel runways away from your base rather than 
on your base, wouldn’t that give you greater possibilities of disper 
sion as far as dispersing planes within this country is concerned / 

General Disosway. Ww ell, that would be true, sir; but you could 
not get the efliciency of operation. 

Again let. me say that what we try to do is get the most hours wi 
can out of these aircrafts, and to do that you have to have a tight 
little base there. 

If we split those loads, for instance, to what one runway could 
carry, then we would have to repeat the entire facilities at another 
base, which would cost far more. We went into that at some lei woth, 
to build these spaces up to the maximum that we could, use one over 
head of personnel for the maximum number of students. 

Senator Lone. Of course, you are building auxiliary fields as it is 

just to shoot landings on them. 
_ General Disosway. Of course, we don’t have any at this base here, 
just at your basic schools. It is your advance schools where vou 
don’t build them. You only have your home airdrome here for your 
flier students in your application of your tactics. 

Senator Long. Are you building parallel runways here? 

General Disosway. Yes, sir. 

Senator Lone. This is just extending the existing runway ? 
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General Disosway. That’s right. 

Senator Lone. That is quite an extension ? 

Colonel Prrrcnarp. No, sir; that is a new parallel plus an exten- 
sion. That is a two-item total. You are talking A-2 now? 

General Disosway. That is a 10,000-foot parallel and 1,110-foot 
extension on the present one. 

Senator Lona. I see the extension. I don’t see the parallel. 

Colonel Pritcuarp. The wording is just incomplete. It is com- 
posed of two items. 

Senator Lone. On runway, extend; that is two items rather than 
one? 

Colonel Prrrcuarp. Yes. It is composed of a new 10,000-foot run- 
way plus 1,100-foot extension on an existing runway. 

Senator Morse. Mr. Chairman, I have an 8:30 breakfast conference 
in the Senate lunchroom. Goodnight, gentlemen. 

General Disosway. Eglin No. 9 is the same type of base; page 288. 

You will notice that it has the same student load. It will have the 
same aircraft and it also has the parallel runway and extension of the 
primary. 

Senator Lone. A lot more money is involved there though; isn’t it ? 

General Disosway. Yes, sir. This requires $8,118,000, 

Senator Lone. You are asking for an awful lot of apron for that 
runway. That is $2,047,000 for additional apron. You have some 
apron there already. 

Colonel Prrrcnarp. Yes, sir; the total requirement is 448,000 square 
yards. There exists, out of the 1952’ program, 164,000, leaving a de- 
ficiency of 284,249. That is what we are building. 

Senator Lone. When you have to go to a factor, are you still using 
the 5.6 factor here ¢ 

Colonel Prrrenarp. 5.3. 

Senator Lona. 5.3 factor? 

Colonel Prrrcnarp. Yes, sir. 

Senator Lone. When you have to go to a factor that great, would it 
serve some purpose instead of having a solid apron strip, to have open 
spots in your apron and more or less concrete grid so that you can 
maneuver around the open spaces. 

You say the rerson you have to have so much space there is because 
in maneuvering this craft you have to try to keep that jet flame clea 
of the other craft. Is it possible to pave part of it rather than paving 
it all? 

General Disosway. Quite a study was made on that. 

General Myers. It is possible all right. In other words you might 
leave some holes in it, but the saving is really very small, and when 
you start constructing it that way, farming it out and leaving holes 1 
it, why it pretty near counterbalances. 

General Disosway. It spreads your airplanes out over a greater area, 
it is less efficient in operation. 

General Myers. There is very little if any saving in trying to leave 
holes in your pavement, due to the construction methods. 

Senator Lone. Is that on the idea that it is a less efficient paving job ‘ 
In pouring concrete vou lose a lot of time ? 

General Myers. Having to put up forms. 

Senator Lone. More forms down and maneuver around areas and 
all that? 
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General Myers. That’s right, sir. Leave circular areas, leave a 
curve so you can go around instead of having a sharp corner. 

Senator Lona. I take it you have given quite a bit of thought to that ? 

General Myers. We have, sir. We have drawn up all kinds of 
schemes on that. 

As a matter of fact we make a saving on our heavy bomber—we call 
it stub parking, but it is not great. It is not a great saving over pav- 
ing the whole works. 

General Disosway. That is right down on the Eglin Reservation 
about 8 miles, I believe the main base is, General Timberlake. 

fjeneral TimBerLake. Yes; that’s right. 

Senator Lone. All right. 

General Disosway. That is the last of this type of base. 

Senator Lone. Before we leave that; what is this item 27? 

General Disosway. That is to get the gasoline and oil into the base. 

Colonel Prrrcnarp. Barge it right up to the Gulf there in the water- 
way, and then all this is a pipeline to pump it right on up to your 

tanks right on to where you consume it. 

Senator Lona. It is on your intercoastal waters ? 

Colonel Prrrenarp. That’s right. 

General Disosway. The cheapest way of getting it. 

Senator Lone. That will save some money. 

General Disosway. That is the last of the fighter bases. Now we 
have three different type bases—Randolph, Wichita, and Pinecastle. 
Randolph is on page 338. 

Senator Lone. It seems like $100,000 is a lot of money for a dock, 
though, depending upon the kind you have. 

General Myers. We will have to give you the breakdown on that. 

(The matter referred to is as follows :) 





BrREAK-OvuT OF THE $100,000 REQUESTED AT EGuin AFB 


This money is required in four general areas: 

(@) Dredging of harbor. 

(b) Construction of dock facility, including pilings, bumper areas, ete. 

(c) Barge unloading and fuel transfer facilities, including pumps to permit 
transfer of fuel from barge to storage areas, through pipeline shown 
in item B-8 (5,200 linear feet of aviation-gas pipeline) 

(d) Adequate housing facility for the pumps, with utility tie-ins. 

Senator Lone. Yes; suppose youdo. It might be high and it might 
not be high. All right. 

General Disosway. I guess that includes the pumps and everything 
else for the pipeline, according to this. 

Senator Lone. Do you have a dock there now ¢ 

General Disosway. It includes the pumping, and all that sort of 
thing. 

Senator Lona. If you are delivering a great amount of fuel there, 
there is no doubt it would be much more economical to bring it in by 
water. The only question I would have is whether that is a fair price 
for the dock. It might very well be, but I would like to see a break- 
down. That isthe first I have run across that item. 

General Myers. Yes, sir. 

Senator Lone. All right; what’s next? 

General Disosway. The next one is Randolph, page 338. 
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Senator Lone. Randolph used to be one of the principal bases of 
the Air Force, wasn’t it? It started to decline a little bit as the others 
had more runways, and all that sort of thing. 

General Disosway. Well, not a great deal, sir. They are flying 
down there, training crews. It is still one of our biggest bases. 
There have been some changes on this from what you have on page 
339, sir. 

Senator Lone. I guess perhaps Randolph just seemed less staggering 
in its operations because others have come up and become so important 
meanwhile. 

General Disosway. Items 2 and 3—item 2, rather—the secondard 
runway, We have put over the first supplemental. 

Colonel Prrrewarp. And item 5. 

General Disosway. | Off the record.| It changes the total at the 
bottom of the page from 5,686,000 to 2,693,000, 

Senator Lone. Was Randolph ever closed down after the war? 

General Disosway. No, sir. 

Senator Lona. It continued to go right ahead as one of the main Air 
Force bases ? 

General Disosway. Yes, sir. It has been fully utilized since it was 
built, I guess in 1932, wasn’t it ? 

General TrimBerLake. No; 1931 

Senator Lone. What all do you have there at Randolph, just 
training ? 

General Disosway. Yes, sir. We have the headquarters of the crew- 
training Air Force there and are training crews. Turn out com- 
plete crews. 

Senator Lone. Do you have a school of aviation medicine there? 

General Disosway. And a school of aviation medicine there. 

Senator Lone. Do you train crews at Randolph ? 

General Disosway. Yes, sir. 

Senator Lone. Do you train this sort of crew anywhere else? 

General Disosway. No, sir; that is the only place. [Off the record. | 

Senator Lona. I see that at Randolph you have a locomotive main- 
tenance and storage item that has been deferred. Have you been oper- 
ating a locomotive down there all this time ? 

General Disosway. There has been one there since I can remember. 

Senator Lona. It looks like they have gotten by without it up to 
now, then. That is an old base. 

General Myers. They have probably been doing it in the shed. 

Senator Lone. Did you say shed or shade? 

General Disosway. This is the same kind of shed we had on the other 
one, I believe. 

General Myers. I will have a transportation man on that. 

Senator Lone. Why do you need the maintenance hangar there? 
That isa pretty complete base there, based on what you have told me. 

General Disosway. Well, that is true, it is a complete base, but I am 
sure that is a large hangar. 

Colonel Prrrenarp. It is a field maintenance hangar for which the 
requirements are 56,800 square feet. They are programing here 46,415 
square feet, which is a definitive drawing hangar. 

We might clarify one thing, that the hangars that were on Randolph 
were for the six and the small type aircraft employed there when it was 
a basic school such as we have described up here. The larger aircraft, 
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you can’t even get the noses of them in the hangar, so it means aug- 
mentation and ‘actually conversion of some of those old hangers to 
classrooms. 

That is actually what has happened down there, and they couldn’t 
be used to hangar the airplanes employed at the base, and now it is a 
matter of coming in and building a usable maintenance facility and 
hangar. 

Senator Lona. All right; what is the next base ? 

General Disosway. The next one is Wichita; Wichita, Kans.——— 

Senator Lona. This is a training base ? 

General Disosway. Yes, sir. 

What we do here is take the crews out of other units and put them 
into this school and teach them to fly this type aircraft and then return 
them to their command. 

Senator Lone. You need an awful lot of runway there. 

General Disosway. Yes, sir. 

Senator Lone. How are you getting by now / 

General Disosway. We have | got one runway that is 10,000 with a 
thousand-foot overrun. This is for the parallel runway. 

Colonel Prircwarp. Item 1 is for the parallel primary. Item 2 is 
for the secondary runway. [Off record.| We have programed a 
cross runway in addition to the primary system you have on the base. 

Senator Lone. Is that enough runway’ The old system used to be 
to try to have runways in three different directions, wasn’t it ¢ 

Colonel Prrrcnarp. The secondary runway here is considered ade- 
quate insurance. 

Senator Lona. You have tried to get away from this idea of having 
runways in three different directions, which, of course, would make 
possible more or less six directions. What is the worst angle you 
could have if you had the runway that you have available to you? It 
cuts down the 90° cross wind to a 45°— 

Colonel Prrrenarp. That’s right, and remember the crossing must 
be at 90°, so with that tolerance in there we feel the single safety run- 
Way is adequate. 

In fact, the original question most of your new airplanes had, tl ey 
are not subject to the problem of cross-wind landings that you would 
have with conventional-gear airplanes. 

General TIMBERLAKE. 

( Discussion off the record.) 

Senator Lone. Why do you have to have a photo laboratory there / 

(Discussion off the record.) 

Senator Lone. Now, we are getting up into these refueling hydrants. 
Having this aircraft there, you figure that you need those same refuel- 
ing hydr: ants that we have been over several times before ? 

Gener: al Disosway. Yes, si 

Senator Lona. Is that for the purpose of just speed in putting these 
planes into operation; is that because you have to have that type hy- 
drant to operate those craft ? 

Colonel Prrrewarp. Accelerating turnaround, item 2, and No. 2. 
familiarizing the student with the type operation he will be involved 
in when he gets to the tactical unit. 

The mission of this school would be to qualify a crew to go right 
to a tactical unit and perform their operational function. 
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Senator Long. How many schools do you have like this? 
General Disosway. Wichita and Pine Castle, which is the next one. 
Colonel PrrrcHarp. With Randolph coming in when the require- 
ment dictates. 
Senator Lone. Academic building, do you have one now ? i 
Colonel Prrrcuarp. No, sir; there is none now. : 
General Disosway. They are using a building in town right now. ; 
Senator Lone. Flight simulator, do you have one of those now? 
General Disosway. No, sir. That is for the flight simulator that 
will be out there, and you get a lot of training on that by the time he a 
gets in the air, procedure, emergencies. It isa very fancy Link trainer. 
It is built by Link, as a matter of fact. We still have Pine Castle. 
Senator Lona. On this one the locomotive shop has been deferred. 
That AIO shop, what would you use that for? 
General Disosway. That is the Air Installation Officers’ shop. I 
think General Myers could probably answer that question better than 
anyone else. 
General Myers. Those are the base maintenance shops, carpenters’ 
shops, plumbers’ shops, sheet-metal shop, and the like. 
Senator Lone. All right. 
General Disosway. Pine Castle, sir, page 335. Now, this will be 
the same type of base as Wichita. 
Again you have your 12,000-foot parallel runway and extend a 
runway down there now to 8,000 for your emergency cross-wind land- 
ing when the wind gets too strong. 
Senator Lone. What kind of strengthening do you expect to do 
on that runway, item 47 
General Disosway. Taxiway strengthened. 
Senator Lone. Runway strengthened 4 
Colonel Prrrcuarp. That is your cross runway. 
General Disosway. The 5,000 by 150 foot one. It was built dur- 
ing World War II, but it won't take the aircraft of this weight. This 
again is just the minimum operational requirements to keep the air- 
craft going that we are going to have down there. 
Senator Lone. What type of aircraft is this? 
General Disosway [ Off record. | 
Senator Lone. And how much is the crew on that ? 
General Disosway. [| Off record. | 
Senator Lona. That is why you don’t need much in the way of 
airmen housing ¢ 
General Disosway. That’s right. 
Senator Lona. Are all of those officers ? 
General Disosway. That’s right. 
Senator Lone. We have finally gotten down to the point where you 
don’t take any enlisted men along with you. 
General Disosway. That’s right, sir. 
Senator Lona. Isthat a base for parallel runways also? 
General Disosway. Yes, sir. Two 12,000-foot parallel runways 
there and one cross runway of 8,000 feet. Of course, you can have 
the cross runway shorter because you are not going to use it unless 
you have strong winds. You are not going to use it constantly like 
you do your parallel runways. 
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Senator Lone. By the time you build runways that strong, you 
should put them all together, especially when you are building them 
parallel. 

General TimpertaAke. Mr. Chairman, this is one of the two bases 
we spoke about the other day, but there will be three that you can con- 
vert from training bases to operational bases if the time came that you 
wanted todo it. These are complete bases. 

Senator Lone. There is a limited number of fields in this country 
that will take aircraft of that weight, isn’t there ? 

General TimpertAke. That is correct, sir. 

Senator Lone. You have got some, a considerable number, of 
course, that would take them on a temporary basis, but as far as tak- 
ing them day in and day out, there is a limited number of fields 
designed to carry that weight of aircraft ? 

General TimperLake. That is right, sir. [Off record. | 

General Disosway. Now, the only thing remaining in the flying 
training gram are the stations, Ellington, Mather, Connally, and 
Harlingen. 

Senator Lone. 1 thought we might get through with your part of 
the testimony. 

General Disosway. I think we can, sir. We have only got a few 
more. 

Senator Lone. Let’s go ahead and take these. 

General Disosway. Ellington and Harlingen. Mather and Elling- 
ton are the two basic, and Connally and Harlingen are the two ad- 
vanced. Ellington is page 291. | Off record. | 

We give them a basic course at Ellington and Harlingen of about 
26 or 27 weeks, and then the *y go on to an advanced course, where the Vv 
speci faite a permanent base, 25- year construction. Again, just the 
bare essentials to accomplish the training mission, the pavements, fuel 
storage. 

Senator Lone. One of your major items is BOQ housing. You don’t 
have much housing there at the present time ? 

General Disosway. Not near enough. You see how the load has 
increased, sir, on your officers. 

Senator Lone. All right. 

General Disosway. Now, the next one would be Harlingen, which 
would be the same type of base, page 301. The same student load. 

The expensive items here are BOQ’s and airmen dormitory and mess, 
because of your large student load. 

Senator Lone. How long would a man be at one of these installa- 
tions ¢ 

General Disosway. ‘Twenty-seven weeks at the basic school. 

Senator Lone. A man is an officer when he comes there, isn’t he? 

General Disosway. It will be about 50-50, sir. About 50 percent 
will be aviation cadets and about 50 percent will be officers. The 50 
percent officers we hope to accomplish with the ROTC program and 
the other civilians. 

Senator Lone. There is considerable difference in the housing 
costs, the way you estimate it. I see that most of it you have estimated 
as to airmen’s spaces, which run a lesser cost than what you estimate 
for officers’ spaces, but as I understand it when you say a certain 
number of officer spaces, you plan to occupy those double / 

General Disosway. That’s right, sir. 
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Senator Lone. So that the disparity would not be as great as it 
might otherwise appear. Is that what you have planned here now? 

General Trapertake. Yes, sir; that is ‘exactly right. 

Senator Lone. Do you mind explaining this part of it on the basis 
of—the statement is made on the basis of requirement 1, the barracks 
in question have been acquired by private parties who are occupying 
them and in order to accommodate the needs of the above operations 
and to localize the housing into one area, it is necessary to relocate 
2) buildings into family housing area. 

Is that an expense that the Government should properly undertake ? 

Colonel Prrrcnarp. I will explain that one. When Harlingen was 
inactivated after the war, there was turned over to the city a good many 
of the old airmen barracks which were there. The private citizens in 
the community of Harlingen—you understand the city picked up the 
property and sold the lots and the private citizens fixed them up into 
very satisfactory living apartments. 

There were some 20 or 40 buildings that were sold, converted bar- 
racks, that were sold and converted. When we first went back in to 
occupy the base and decided to reactivate it, an evaluation was made 
of the family housing in the surrounding community. 

It was so critical that the determination was made that we would be 
very vulnerable to criticism if we completely renovated these barracks 
and returned them to a complete barracks status when on the other 
hand we have to go out there and subsidize housing for our families 
that we were going to put on the base to occupy and administer the 
base, so a decision was made to do minimum rehabilitation on these 
things to return them to their original status, which is what we have 
done now. 

For instance in the kitchen the plumbing was never torn out. It 
was left just as it was and we have got two or three airmen sleeping 
right in what were kitchens. We are asking for money now to put 
those so you don’t have these family quarters spread all over the base, 
to move those into the family area of the base. We must build addi- 
tional airmen dormitories anyway and we must provide family hous- 
ing, so this was the cheapest way you could provide the family hous- 
ing and satisfy your airmen dormitory requirements. This is to 
consolidate these apartments in a central place and family living 
areas, 

Senator Lone. Have you moved those private people out / 

Colonel Prrrewarp. Oh yes, sir. The Government has reacquired 
the property and the buildings. 

General Myers. The city moved them out, sir, for us. 

General Disosway. Actually some of them are very nice family 
quarters and it would have been a shame to turn them back into an 
airmen dormitory when you are going to need the family quarters 
anyway. 

Senator Lone. The statement made here is that the barracks i 
question have been acquired by private parties who are oce ipyiiag 
them. In order to accommodate the needs of the above operations 
and to localize the housing into one area, it is necessary to relocate the 
buildings into one family housing area. 

It does tend to give the impression that it is to accommodate private 
parties rather than to accommodate the needs of the Government. 

General Disosway. That is a confusing statement. 
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Colonel Prrremarp. Airmen are living in them right now with 
minimum modification of them as apartments. 

Senator Lona. All right; let us take the next base. 

General Disosway. The next one is Mather, page 319. That is 
in California, a permanent base. (Off record.) 

Senator Lone. What type of planes do you use / 

Colonel Prrremarp. (Off record.) 

Senator Lone. That is a huge amount of airmen’s dormitories. 
How are you fixed for housing now? The strength is increased. 

General Disosway. It is going to be a pretty big base, as you can 
see. We will need the housing that is budgeted to house the people 
that are going to be there. 

Senator Lone. Why is the unit cost so high on the celestial-navi 
gation building, $46.80 square foot. 

General Myers. That is because of its height, 

Senator Lone. A huge dome-type building / 

General Myers. It is 30 feet high I think. It is a six-sided thing. 

Mr. Gispens. | think it is eight. 

Senator Lone. What are you trying to do, get somebody to shoot 
a star sight from the inside of a buildling? 

General Disosway. That’s right. It is a lot cheaper to teach them 
in there than it is to get them up in a large aircraft. It is a Spitz 
planetarium, 22 feet by 24 feet by 30 feet. The sky is a large dome 
suspended from the ceiling of the building direc tly above the space 
allocated for students. The center of the room is a special projector 
for projecting star images on the dome. 

Senator Lone. 1 wouldn't quarrel with you too much about an item 
that only costs $25,000, but I always thought the simplest way to take 
a star sight was to stand and look at the horizon or else put some 
water there, something that would reflect and make sort of an arti- 
ficial horizon out in the open. 

Colonel Prrreuarp. The big problem is getting identification and 
vour latitudes. In the medium latitudes it’s easy. In the high lati- 
tude a man loses complete orientation. This will duplicate the high 
latitude. By that I mean polar regions. 

Senator LonG. In other words, you teach him star recognition for 
all parts of the world 4 

Colonel Prircuarp. Yes, sit 

Senator Lone. And if you try to teach him by simply showing him 
the stars in California, he would be lost by the time he got up near 
he North Pole. 

Colonel Prrreuarp. That's right. 

General Drsosway. The other is Connally, page 282. 

Senator Lone. You really think that you still need to use a lot of 
astronomical navigation nowadays when you have all these electronic 
devices ¢ 

General Disosway. What happens if the current goes off? 

(Discussion off the record.) 

Senator Lone. Do you still train all pilots in that, astronomical 
laVigation ¢ 

General Disosway. No: they don’t get the celestial. They get just 
the dead reckoning, but all your multiengine crews that have a navi- 
vator and what not 

Senator Lona. All your navigators ? 
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General Disosway. That’s right. 

Senator Lone. Where are we now, General ? 

General Disosway. At James Connally Air Force Base, page 283. 

Senator Lone. How many more bases do you have to go? 

General Drsosway. I only have Maxwell Field and “Gunter Field, 
Air University and three indoctrination training bases and the seven 
technical training bases, but they don’t amount to much. I think 
we can wind those up in about 15 minutes. 

Again it is just the operation facilities that are needed and the 
housing to put the people in. You notice again that we need hous- 
ing there becaue of the size of the base. You will notice it is a large 
base. 

Senator Lone. What type of craft do you train there with? 

General Disosway. The same as here. 

Colonel Prirenarp. Slight modification. 

Senator Lone. Judging by unit price, it looks like you wouldn't be 
using a heavy aircraft. 

General Disosway. (Off record.) 

Senator Lone. Your largest item there seems to be housing. 

General Disosway. Yes, sir; that is because of the large size of the 
base. 

Senator Lone. What is vour next base? 

General Disosway. I think we will take the Air University next 
which is Maxwell Air Force Base. That is where we have our entire 
officers training. We have officers in training down there in the 
various schools in the Air War College, Air Command Staff. We have 
inspector courses. 

Senator Lone. What page is that? 

General Disosway. Page 453, the activities that are now confined to 
Maxwell and Gunter, were prior to Korea, at Maxwell, Gunter, Craig, 
and Tyndall. When Korea came along, we need the flying facility 
so we moved out of Tyndall and moved out of Craig, the students. 
We have got about the same load there now that we had at the four 
bases. 

In order to do that, we had to take a lot of family-housing units 
that were at Maxwell and change those into academic facilities, 
throwing the families off the base and what not. 

Senator Lone. What are you training here? 

General Disosway. This is our officer training, sir. We have the 
Air War College down there, which is our pilot school. We have the 
Air Command Staff School and we have specialized courses. 

We have a district staff officers’ course, communications, electronics 
staff officers, associate intelligence course, comptroller course, judge 
advocate general, academic imstructor course, an inspector’s course, 
and a new air weapons course. 

In other words, here is where we teach them the theory of how you 
fight an air war and all the staff procedures in the special categories. 

Senator Lone. What would this correspond to in the Army or the 
Navy 

General Drsosway. It would correspond to Leavenworth and Car- 
lisle. for instance, for the Army where they have the Army War 
College at Harrisburg and the Command Staff at Leavenworth. 
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In the Navy it would correspond to the Naval War College at New- 
port, their school at Monterey, their advance school at Anacostia. 
We have it all combined into one. 

Senator Lone. This training is for your higher ranking officers 
primarily. 

General Disosway. No, sir. It starts right out at the squadron 
level. We have the squadron level course. We start officers out be- 
tween their first and fourth year and send them down there and run 
them through a 12 weeks’ course to teach them how to be good squadron 
officers, and they advance from that to the air command staff school, 
which is around 8 years of service; then, it gets up to around 15 years 
of service—10 to 15 years of service—and he goes to the Air War 
College. After that he should then be able to go into some staff or 
command position, and then, of course, finally, he goes to the National] 
War College. That is the final school. 

The load that is down there now we keep continuing at that level 
forever regardless of what the size of the Kir Force is. We are far 
behind in the educating of the officers that we have in the Air Force 
now. We don’t think that we can devote more of our personnel to 
that at this time and still keep the units running, but even if the Air 
Force was cut down in size, the active Air Foree, then our Reserve 
will build up, and we want to run the Reserve in. 

Senator Lone. That is a large item there. Is that all one building? 

General Disosway. The 275,000 square feet will house all these 
courses that I mentioned, with the exception of the Air War College. 
and get us out of these buildings we are now in. 

Senator Lone. What kind of buildings are you in now? 

General Disosway. We are in these married officers’ quarters and 
ina large mess hall. We want to put the extension course institute— 
in other words, all our extension courses are made down at Maxwell. 
They are written, checked, and mailed down there, all of our Reserves. 

It is over at Gunter Field now, which is just across town and we 
do a lot of medical training out there. We need the building for 
that. We want to get it all combined on one base. 

Actually the married officers quarters that we will vaeate by build 
ing these buildings would take some $10,000,000 to replace them, so 
we are not losing anything on the deal. We are putting back to its 
original use something that is being used now for academic facilities 
and substituting this new construction. 

Senator Lone. Do you have drawings on this new construction ? 

General Drsosway. Yes. This isa plat plan of Maxwell and where 
the new construction is and what each building is going to be used 
for. Here is the utilization of the building now. This is the new 
construction. The buildings that are numbered are the ones that are 
going to be vacated. 

Here is building 500. That is an old eadet mess hall that is down 
there. We have got academic facilities in there now for the air com- 
mand staff school. That will be vacated. 

In other words, it is not built for an academic building and it is 
not as good as it should be. 501,T don’t know what that was originally. 
It will be an elementary school. 502 an elementary school. 
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At the present time the Air ROTC headquarters is going to be 
(town here and we have got GSA building that we leased for a year 
at $50,000 a year. If we get this construction in, we can move the 
ROTC headquarters into 502 and 344 right here. 

Senator Lone. Do you have a drawing of this larger building? 
Of the $12,000,000 one of them is $5,500,000 and another one is BC Q. 
Are those separate BOQ’s or all in one building? Separate building? 

General Disosway. Yes, sir. 

Colonel Marury. They are student quarters rather than BOQ’s. 
BOQ is #4 million. They can sleep there. 

Senator Lone. Do you have some drawing of that large individual 
building? 

Colonel Mariey. No, sir; we don’t have that. 

Senator Long. We will have to see what that is before we decide 
whether to go along with it. 

General Myers. That is a design that will have to be developed. 
It will bea special design for that building. 

General Disosway. We had one that this was based on drawn by 
an architect in Miami named Weed. We think this is money well 
spent. 

This is something that is going to be with us as long as we have 
a country. You are going to have some sort of an institution where 
you educate your officers in the art of fighting wars and taking care 
of the Armed Forces during pe acetime. 

Senator Lone. The question in my mind is that this is something 
you just have to have and if you need it that long why haven't you 
had it prior to this time. 

General Disosway. We have had it at three other bases that I have 
explained, Now have got Tyndall in the all-weather business. We 
have the special courses also at Craig and we pulled those over and 
turned that into an instructor school so we could use the airdrome 
facilities, and now we have got this place so crowded that we are 
going to have to alleviate the situation some way or cut down the 
studer mnt load. 

What we have done is taken all the family housing down and used 
it as academic building, a very unsatisfactory situation. 

Senator Lone. There is another question in my mind, whether you 
ought to try to train all, at least have all of these advanced training 
facilities all at one place rather than putting it all 

General Drsosway. Well, it has certain advantages and certain dis- 
advantages. For instance, in each one of the courses down there, 
there is going to be some logistic training. If you have one logistic 
specialist down there, he can lecture to all of them. If you separate 
them, then you are going to have to have one of these fellows in 
each one of the places. 

We have made a tremendous saving in our staff and overhead by 
combining all in this one place. As to the danger of blowing it up, 
why they will probably blow this place up first. It wouldn't make 
any difference anyway. It is just as safe there as anywhere else 
hut you get better utilization of your people if you have them all 
together. You can have one curriculum group that can more or less 
measure all their courses from the time an officer comes into the Air 
Force. 
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Senator Lone. Of course, it would simplify fighting the war if 
they would hit Washington first. It would eliminate a world of con- 
fusion and red tape. 

At the tage we had this Army-Navy game last time I couldn't help 
notice that game was apparently being controlled by jet fighters. 
That’s aan ‘the first time it occurred to me what a ts w4 that would 
be to have all your top officers in the Army-Navy and I suppose the 
Air Force there at the same time. 

General Disosway. All the Congressmen, the President. That 
would really be a killing. 

Senator Lone. All this has to go with those buildings. This is not 
additional facilities directly for the Air Force. This is more or less 
an air advance college, isn’t it? 

General Disosway. That’s right. That is exactly what it is. 

Senator Lone. All right, what’s the next one? 

General Disosway. Now Gunter is on page 451. That is just the 
other side of Maxwell and Montgomery and we are doing all our med- 
ical training over there, airmen medical training. Airmen dormi- 
tories is the big item, and BOQ. merely to get up the student load. 

Senator Lone. In terms of figures, we have been talking in, that is 
not a great amount of money. The question in my mind is though 
what is the purpose in exp: inding the facilities you have the ‘re now ¢ 

I understand in this bill that is proposed to start a school of aviation 
medicine at Brooks Field, about which I have some question in my 
mind at the moment, as I understand it one of _ reasons for that was 
to put all the aviation facilities in one place for aviation medicine. If 

that is the case, then why the expansion of the Gunter facility 

General Disosway. I believe your school of aviation medicine, sir. 
is more in the research than in the officer training. This is your tech 
nique end training which 1 don’t believe they plan to do at the school 
of aviation medicine. 

General Timpertake. The aero-medical center, that is the name of 
it, is the school of aviation medicine and also a research institution 
Phat has a dual ee and they have to researe 4 the activities, the 
cure and the failures of the hum: in body traveling in these airplanes 
at these tremendous spe ‘eds and altitudes and dui of that sort. 

The open has really gotten ahead of the man. We will have a 

nedical officer here tomorrow, but it is a different function than tli 
dewthities ot airmen for the medical part of the Air Force. 

Senator Long. 1 was under the impression that you had more than 
that in mind at Brooks Field. That was pretty much of a comp ete 
training operation. You don’t propose to train your technicians 
there / 

General Timpertake. Not the airmen, sir. 

Senator Lone. How much do you already have invested there / 

General Disosway. At Gunter / 

Senator Lone. What kind of a set-up do you have there now? Do 
you have those figures available / 

General Myers. Yes, sir; $314 million. 

General Disosway. That was built in 1940 or 1941—1941 I guess. 

General Myers. That’sright. That’s when it was originally built 
&3.591.000. 

Senator Lone. Is that all of the Federal money that has been spent 
there at Gunter on Air Force installation for medicine ? 
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General Disosway. It was originally a flying school, sir, but we are 
not using the flight facilities of the field. Weare just using the build- 
ing area. 

It was built out of this hollow tile and it stayed in good condition 
throughout the time it was abandoned. This is just “adding to the 
housing facilities. 

Senator Lone. Well, what is your next time ? 

General Disosway. The next is indoctrination bases. We have got 
three of those: Lackland, Parks, and Sampson. We have no require- 
ments for money at Sampson. Parks is a new base that we got from 
the Navy and built up, and Lackland is our original base that we 
brought our airmen into. 

Lackland is on page 305. I might point out that all of these bases, 
the indoctrination training and these technical training have been 
zeroed out with the exception of Scott Field, 

I imagine you have been through that: that is the base costing over 
20 million in 1952, or something like that; vou did not get any money 
for it in 1953, but this is the only one zeroed out at all. I don’t know 
what that was. 

General Myers. It has been explained to the committee. We tried 
to explain it to the committee. 

Senator Lone. That is the best explanation of a zero base we have 
heard yet. 

General Disosway. The Bureau of the Budget figured that one up. 
I don’t know; I don’t understand it, but there are just a few small 
items that are needed on these bases that are necessary, a security 
fence, cadet service club. That is for the officers’ candidate school 
down sapere; They are neither fish nor fowl. They are not airmen 
nor officers until they finish the school, and they have no club down 
there now. 

Senator Lone. Why do they have to have a maintenance shop, as 
little money as they are getting? Why is that necessary? 

Colonel McCorxir. There is a justification for the vehicle main- 
tenance shop. They have been using a widely scattered group of 
theater-of-oper rations type buildings and they want to consolidate 
these activities all in one location now. It provides a portion of the 
space required for that. 

General Disosway. It is divided around the base, and there is not 
enough of it right now and it is a half a mile from the motor pool, 
the nearest one where they do their vehicle maintenance. It is a mat- 
ter of combining it, getting it together for more efficient operation. 

Colonel McCorkir. They require 35,000 square feet by criteria. 
They have 10,856. 

Senator Lone. Why the security fence? 

Colonel McCork ir. The security fence is a fence being built by the 
rifle range used for indoctrination of trainees. It is down by the 
housing area to keep the women and children away from the field of fire 
where they might be hit. 

Senator Lone. Is that a rifle range? 

Colonel McCorxie. Yes: part of the indoctrination training. 

General Disosway. Teach them how to shoot the carbine. 

Senator Lone. That is the cyclone fence, isn’t it ? 

Colonel McCorxkie. Yes, sir, that’s correct. 

Senator Lone. Wouldn't plain old barb wire do that job? 
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Colonel McCorkie. It won't keep a child from climbing through, 
and that is the primary concern. 
Senator Lona. All right. I see you use an incinerator down there. 

Colonel McCorktr, That's correct. 

General Disosway. They have been burying the stuff. 

Colonel McCorxie. They have; they have “been dumping the stuff 
in an open area and then covering it. 

Senator Lone. That is the first incinerator we have run into. That 
$150,000. 

Colonel McCorkie. Yes, sir. You will find on our stations, one 
here and one at Keesler. 

General Disosway. These are the big personnel centers where you 
have the tremendous in-training loads on these bases that we are 
talking about. Now, the indoctrination and technical training. 
There is none down there now and they have been burying it. 

Senator Lone. Why can’t you continue to bury the stuff down 
there / 

General Disosway. According to this vou are going to have to buy 
a lot more acreage to bury it. 

Colonel McCorkier. They are running out of room. 

General Disosw iz. Running out of places to bury it. 

Senator Lona. There is no w: av to work with the C ity of San An- 
tonio on garbage disposal ¢ 

Colonel McCorkir. I don't know the answer to that. 

General Disosway. I am sure that they have looked into that, Mr. 
Chairman. 

Senator Lone. That is a large city there. 

General Timprrtake. They have a contract with the city for sewage 
disposal. Thev dump into ‘the city system. We put our mains so 
far and then we have got to contract with them at ; very good price, 
but as far as this type of business is concerned, it would be a tre- 
mendous addition to their pick-up wagons and stuff. 

Senator Lone. How many people do you have down there ? 

General Disosway. | Off the record. | 

Senator Lona. That is a pretty good crowd. All right, what is 
your next. base / 

General Disosway. Parks Air Force Base, page 331. That is an- 
other indoctrination base. It is on the west coast. 

We have one on the west coast, one in the east, and one in the central 
part of the United States. This is the west-coast one. This is a 
base that we got from the Navy and rebuilt mostly with 1951 and 1952 
construction funds. 

A few items that were deferred, we are picking those up in the 1953 
budget. Those are $495,000. 

Senator Lone. You are not asking for a service club and you were 
asking for one on the Lackland base. Lackland has been operating 
for a long time, hasn't it, off and on? Did you ever close it down ¢ 

General Disosway. No, sir. 

Senator Lone. Why didn’t they have a service club on there? 

General Disosway. They did have a se rvice club for the airmen, 
but they don’ t have anything for the officers’ candidate school. There 
is no officers’ candidate school at Parks. 








472 MILITARY AND NAVAL CONSTRUCTION 


Lackland has an officers’ candidate school and all the WAAF in- 
doctrination training. We have also got a club for the WAAF’s 
down there and for the airmen. 

Senator Lone. You provide a separate club for the officers’ candi- 
date than that which you provide for the airmen ? 

General Disosway. Yes, sir; they are a little different category. 
They are like your aviation cadet. They are neither airmen nor 
officer. 

Senator Lone. Do you feel there is some resentment by the airmen ? 

General Disosway. Not at all, sir. 

Senator Lone. To the cadets using their facilities ? 

General Disosway. No. 

Senator Lone. Have the cadets or the officer candidates up to this 
time used the airmen’s club? 

General Disosway. They haven’t had one. You see, we have upped 
that load down there considerably. We have doubled the size of that 
base. 

Senator Long. Let’s take a look at Parks then. 

General Disosway. Telephone exchange—Parks now is a combina- 
tion indoctrination training and overseas replacement depot. The 
people that are going to the Far East and come back will phase 
through Parks. That is w hy the telephone exchange. 

We feel it is essential to get some exchange in there so these boys 
can call home before they leave or call when they get back in addition 
to the students there. The rifle range, that is just for the training. 

Senator Lone. Is that training in hand weapons at Parks like 
carbines ? 

General Disosway. Yes, sir. 

Senator Lone. What kind of training do you try to give these men, 
training to handle something like a carbine or something like that 
in the event they are on guard duty and that kind of thing? 

General Disosway. Base defense; that’s right. We are going to 
put the air police school in there also. They will do part of their 
training here at Parks and then their field training down at Beale, 
which is about a hundred and some miles in from Parks in the Sacra- 
mento Valley. They will be trained very highly in the use of all 
types of weapons and will be the people on base who will organize the 
rest of the base for the defense of it. 

Senator Lone. The largest item here for this Parks base is for addi- 
tional warehousing space. Why do you think you need additional 
warehousing there? Is that based on some standard that is recom- 
mended or because you find the warehouse to be overcrowded at the 
moment ? 

General Disosway. It is both. It is against the load that is going 
to be in there and the fact that they don’t have enough warehouse 
space out there now to handle the equipment that has been sent out 
there and used for opening the base. It opened last February. 

Senator Lone. And vou know of your own personal knowledge that 
that warehouse out there is overcrowded ? 

General Dtsosway. I haven’t seen it, sir, but it has been reported 
to me. 
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Senator Lone. That it is overcrowded ? 

General Disosway. Yes, sir. 

Senator Lone. Of course we have been going over this warehous- 
ing figure day in and day out, but this warehouse figure is put in 
here at a different unit cost from all the other warehousing. Is there 
any reason why the unit cost is different ? 

General Disosway. I will have to ask General Myers to answer that 
question, sir. I don’t know about the cost. 

General Myers. No, sir; I don’t know of any reason. 

Mr. Grspens. I know the reason. The reason was, the reason we 
started out with the price of $8 and $8.40 with a 10-year and 25-year 
expectancy, it became so difficult to distinguish which was the 25 
and the 10 that we settled on the one price. This is the one price that 
we missed. 

Senator Lone. Let me ask you if you have had a chance to look back 
at that runway situation and cost on that Tactical Air Command base. 

It occurs to me that at the time that controversy was going on about 
the Raleigh-Durham and Goldsboro base last yea that they might 
have had in mind opening Raleigh-Durham for a different purpose 
than what they propose to open it for at the present time. Con- 
ceivably engineers might have been asked to give an estimate on what 
it would cost. to put that base in shape to be ‘opened for one purpose, 
and that it might have later come in an engineer’s figures for a different 
purpose. Now, is that possible ? 

General Timpervake. It is possible, sir. It might have been an 
error there. They have changed the type of mission. 

Senator Lona. Well, what type mission ¢ 

General TimperLaAke. One type Tactical Air mission and now it is 
changed to a different type Tactical Air mission. The reason for that 
change was because the expense of the runway, and it was felt neces- 
sary to run it out to its original intended length. Now they have put 
a more or less high-performance airplane as landing and taking off 
is concerned. 

There is a possibility that they hadn’t taken into account this new 
load, but as I understood it today, the justification came in, it was 
given for a light pavement, 50,000 ‘pounds. 

Senator Lone. That is my impression, that the justification today 
is based on an airplane that would take on a runway for a lighter air- 
plane, and the estimated cost is based on a runway that would take a 
heavier airplane. 

Of course, we are going to look at that again, but it occurred to me 
that that might be why the cost did not seem to make sense. You 
might have had something different in mind when you planned it 
from what you have at the present time for the mission. 

General Myers. I will see if I can get an answer for that tomorrow. 

(Information given to the committee. ) 

General Disosway. Now the next seven there are technical training 
bases, Mr. Chairman. Amarillo is first. That is an airplane engine 
mechanic training base. 

Senator Lone. That concludes the Sampson base ? 

General Disosway. Yes. 
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Colonel McCorkie. We have nothing in for Sampson. 

General Disosway. That is an indoctrination training base. We 
don’t need anything up there. 

Senator Lone. General, I am going to have to recess this hearing. 
I have absorbed about as much as one man can absorb of figures, 
statistics, and data for 1 day. 

The committee meets at its regular time tomorrow, 10 o’clock. I 
suppose 2 o’clock is as soon as we could continue these hearings, so we 
will hear the rest of this starting at that time. 

(Whereupon, at 12:30 p. m., the committee adjourned until Thurs- 
day, June 26, 1952, at 2 p. m.) 
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THURSDAY, JUNE 26, 1952 


Unirep States SENATE, 
SUBCOMMITTEE OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met, pursuant to recess, at 2:30 p. m., In room 
P-63, United States Capitol. 

Present: Senators Long (presiding) and Stennis. 

Also present: Mark H. Galusha of the committee staff, Maj. Gen. 
Patrick Timberlake, Maj. Gen. (¢ ‘olby Myers, and John R. Gibbens. 

Senator Lone. All right; where is our book that we were proceed- 
ing by? What page do we go to next? 


STATEMENT OF BRIG. GEN. G. P. DISOSWAY, ACCOMPANIED BY 
COL. G. McCORKLE—Resumed 


General Disosway. Page 271, Amarillo. 

Senator Lone. The procedure you use, General, is a good idea, in 
that it takes bases of the same type so you have a better understand 
ing of what you are looking at. You can proceed a little more rapid- 
ly that way, but because they are not in consecutive order, it doesn’t 
give me the impression we are making progress every time we go back 
about 30 or 40 pages. 

General Disosway. We have seven technical training stations, Mr. 
Chairman. 

Senator Lone. What do you train on the Amarillo base / 

General Disosway. Airplane and engine mechanics, sir. This was 
built out of 1951 and 1952 funds and this is rounding out the field. 

Senator Lone. Why does item 5 have to be a soundproof facility / 
1s that for engine testing ? 

General Disosway. Engine testing blocks, that’s right. We put 
the students right out in “there. It is actually the building within 
the engine test area. 

In other words, you get the students out there and you have to in- 
struct them. If you don’t have the soundproof building out there, 
it would be a hopeless task trying to do it, but you have to get them 
into a soundproof academic building, show them what the “problem 
is going to be, then take them out, put them in a test cell, run the 
engine up and go on with the problem. 

The actual soundproofing of the engine test cell itself has been 
deferred until the supplemental. This is just the academic facility 
that goes with the test cells. 

Senator Lone. Well, then the rest of the base will hear the noise 
but the men inside the test cell will not hear the noise ? 
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General Disosway. It is far enough away where we don’t think— 
we are going to try to get a way without soundproofing the test cells 
themselves at Amarillo. As you can see that’s a very expensive propo- 
sition. We are in hopes that we can avoid that at Amarillo. 

Senator Lone. Now, on this base you have heat, steam distribution, 
water distribution, and utilities. Is the utilities item a duplication / 

General Disosway. No, sir; that’s not, sir. 

Senator Lone. What utilities would that be? 

Colonel McCorkie. The heat distribution, Mr. Chairman, is for 
the test cells to heat them during winter operations, and the water 
distribution is to provide water for the crash and fire station which 
is item 3, the additional water is required for that. 

The utilities listed under 11 are the across-the-board utilities re- 
quired with latrines, the power and light for the training building 
and things of that nature, sewage. 

Senator Lone. You can supply for the record the specification of 
the roads and the type. 

Colonel McCorkix. Yes, sir: I have it here if you would like to 
have it or can give it to you later. 

Senator Lone. Just put it in for the record, that statement. What 
is the next one? (Information is given in appendix.) 

General Disosway. The next base is Chanute at Rantoul, Il. 

Senator Lone. Page 280? 

General Disosway. Page 280; yes, sir. This is also a technical 
training base. We have here mostly advanced courses, officer courses 
in aircraft and engine, special courses of the new types of equipment 
such as the B-47. 

Senator Lone. The item for locomotive maintenance on the second 
page is deferred apparently. 

General Myers. Mr. Chairman, we have Colonel Snyder here and 
Mr. Gabriel, who are experts on the subject of locomotives, if you 
would care to hear them. 

Senator Lone. All right, let’s get that then. Who will speak on 
locomotive maintenance ¢ 

General Myers. Colonel Snyder is familiar with the transportation: 
end of it, the operation of them, and Mr. Gabriel on the maintenance 
end, sir. 

Senator Lona. Well, let me start out by asking for the appropriate 
answer from the appropriate individual. Why can’t you contract out 
your maintenance on the Diesel engine ¢ 


STATEMENTS OF ROBERT A. GABRIEL, AFMME, AND COL. C. F. 
SNYDER, ASSISTANT TO THE DIRECTOR OF TRANSPORTATION, 
DEPUTY CHIEF OF STAFF, MATERIEL, HEADQUARTERS, UNITED 
STATES AIR FORCE 


Mr. Gapriet. We don’t know of any commercial facilities that have 
that service. 

Senator Lone. Could you arrange for the use of some local railroad 
facility to do it? Don’t they have facilities for maintenance of 
engines ¢ 

Mr. Gapriet. They do, Senator, but they don’t have facilities to 
take care of additional locomotives of the armed services. 

We investigated that phase, with two or three of the major railroads. 
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Senator Lone. How have you gotten by up to now? 

Mr. Gaprien. The Transportation Corps furnishes that service to 
the Air Force, sir. 

Senator Long. Suppose you explain that. 

Colonel Snyper. I am Air Force, not Transportation Corps. I am 
Col. C. F. Snyder, assistant to the Director of Transportation, Deputy 
Chief of Staff, Matériel, Headquarters, United States Air Force. 

You asked a question a minute ago as to why we don’t have it done 
commercially. The rail lines don’t have the facilities at most of the 
installations, the points where our bases are located usually are not 
located where rail shops are. 

Senator Lone. San Antonio, Tex., doesn’t have a rail shop, for 
example ? 

Colonel Snyper. I beg your pardon? 

Senator Lone. San Antonio, Tex., wouldn’t have a rail shop ? 

Colonel Snyper. San Antonio does have. There are other points 
that do not have, Berkeley Field, Mo., for example. They have a small 
railroad shop in Mobile, but so far as contracting for the maintenance 
of our equipment is concerned, we have not been successful in havi ing 
the rail lines accept that responsibility. We have an arrangement 
with the Transports ition Corps on field maintenance, and above, on a 
cross-service arrangement whereby they maintain our rolling equip- 
ment on field maintenance, but that is not the particular type of main- 
tenance we are so much worried about when we ask for facilities to 
protect our equipment. 

It is the operator type of maintenance, the daily type of mainte- 
nance where we need pits and lights and proper protection of our 
equipment, particularly up in the northern countries, where Diesel 
equipment is almost impossible to get started unless it has some pro- 
tection from the weather, and there are times when it is not operating. 

Senator Lone. That is a good argument for Chanute in Illinois, 
but I don’t know whether that would be a good argument for those 
Texas bases. 

Colonel Snyper. We are particularly interested in the northern ter- 
ritory in protecting it against the elements of the weather. 

Mr. Gaprien. | think that applies across the board, protecting a 
half-million-dollar piece of equipment from deterioration. 

Senator Lone. How much savings do you effect by having your own 
switching engine / 

Colonel Snyper. Well, there is something else. It is another situa- 
tion where the carriers themselves in most Instances can’t perform the 
switching that we require. We have bases where we operate our switch 
engines almost around the clock, San Antonio, for instance, and other 
places. That service would be very, very expensive. The switching 
charges are variable. 

T hey run up to as high as $15 a car, and the operation of your Diesel 
locomotives are inexpensive. A 25-ton locomotive will only use 1.9 
gallons per hour in operation. Yet in my opinion it effects monetary 
savings, but principally it performs the work. 

We have to have ¢ equipment available to switch cars from p oints of 
unloading at warehouse docks and the rail lines have not been agree- 
able to put their switch engines out on a Government installation for 
a full-time basis without a terrific charge. 
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Senator Lone. The information I had from one warehouse operated 
by the Government was that the Government had a switch engine there 
and hardly moved it during the war, paid the railroads to spot all 
those cars in position. 

Colonel Snyper. During the past war? There might be some iso- 
lated cases like that, but as a general rule it was not done. 

Senator Lone. As a matter of fact my impression was when a pri- 
vate outfit took it over and proceeded to spot their own cars with the 
switch engine, the railroads reduced the rates so low that they found 
it wasn’t economical to continue to operate the switching until they 
sold it. 

Colonel Snyper. That is quite true in isolated cases. We had an 
isolated case of that kind during the war where we had sufficient num- 
ber of local switches at that particular point to serve our purpose. 
At other places we don’t have. 

Some bases would only require one or two switches depending upon 
the use of the installation and upon the volume of traffic. At other 
bases we require the services of our switch engines 24 hours a day. 

Senator Lone. Based on your testimony, the strongest case you have 
made for locomotive maintenance and storage building is at Chanute 
Air Force Base, Rantoul, Ill, and that is the only one that has been 
deferred to my knowledge. Why? 

Colonel Snyper. I did not get into that question as to the locations 
of facilities. I believe that is an installation problem, sir. 

General Myers. I can’t answer that either, sir, other than just saving 
money, de 7 rring money. 

Senator Lone. Well, let’s take the next one. 


STATEMENT OF BRIG. GEN. G. P. DISOSWAY, ACCOMPANIED BY COL. 
G. McCORKLE—Resumed 


General Drsosway. The next one is Keesler Air Force Base at 
Biloxi, Miss. 

Senator Lone. Wait a minute, I meant the next item. Is this a 
very much developed area’ I see you want 450 acres of land at $900 
per acre, 

General Disosway. Yes, sir, that is good farm land and right around 
Rantoul, Il. That extra acreage there is to put these test blocks on for 
the engine test cells. 

Senator Lone. Do you have something that serves the purpose now / 

General Disosway. We have some old test blocks that were built 
there during the last war, but they will not hold the new engines. 

Senator Lone. What kind of engines are they holding now ? 

General Disosway. They have got the smaller jet engines and the 
smaller reciprocating engines, but we don’t have any test cells now for 
the new powerful jet engines, triple prop engines, or the larger recipro- 
cating engines. 

Senator Lone. What did you do with the old test cells in that case? 

General Disosway. Well, they have about worn out their useful- 
ness, sir. They are all cracked and broken down the same as they are 
at Shepherd. We have a lot of test cells down there that are coming 
to pieces. Those things shake to pieces after a while from the vibra- 
tion. 
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Senator Lone. Can’t you use the same land for the new test cells 
that you have been using for the old test cells / 

General Disosway. No, sir; the Wherry housing out there that has 
been put on the base was put over by the test cell area because they 
were going to have to be torn down and the test cells were relocated 
out away from the housing area. This is like so many of our bases. 
The population has built right up to the base, and you can’t put the 
new test cells where the old ones were. 

Senator Lone. Suppose you furnish us with a lay-out so we might 
examine it to see what land you would acquire. That is a pretty 
good item there. ‘That runs $405,000. 

General Myers. Yes, sir; that is right, sir. We have that lay-out. 
I have gone over it personally previously. 

Senator Lone. What is a convert building? What do you convert ? 

Colonel McCorkir. Which item is that, sir? 

Senator Lona. Line item 6. 

Colonel McCorkir. That is converting a building which was pre- 
viously a barracks to an academic building. It was partially con- 
verted with fiscal 1952 funds, and this amount shown here completes 
conversion. 

Senator Lone. You have got some big buildings there. That must 
be one of them. 

Colonel McCorkxr. This one is a terrifically large building. It is 
quite large. 

Senator Lone. Can you give us more details? How much floor 
space is that ¢ 

Colonel McCorkir. The actual floor space figure I don’t know. 
The number of men who are housed in it was 1,823. 

General Disosway. It is one of those tremendous barracks that were 
built back in the early thirties. 

Colonel McCorxkte. In addition to the airmen housing it had a post 
exchange in it, it had a post-exchange restaurant, cafeteria up there. 
‘There are some offices, the air police have an office in the building. It 
is quite a large building. 

Senator Lona. Let’s take the next base. 

General Disosway. Keesler Air Force Base at Biloxi, Miss. 

Colonel McCorkir. Page 303, sir. 

General Disosway. Page 303. The big item here is the land acqui- 
sition of 30.65 acres on which is located the headquarters of the Tech- 
nical Air Traming Air Force. It is the old Gulf Coast Military 
Academy and it was in dire financial straits, and it being about 10 
miles from Keesler, we took that over, and they tell me it is quite 
a bargain at $350,000 right down there on the Gulf coast. It has got 
all the buildings and the headquarters in there operating now. 

Senator Lone. You are taking over the old Gulf Coast Military 
Academy ¢ , 

General Disosway. Yes, sir; we have a headquarters in there now. 
Those buildings were pretty well run down, and the place was not 
in good financial condition, so they have closed it wp. 

Senator Lone. Why do you have to have the land? 

General Disosway. This is the buildings and the land and every- 
thing of the Gulf Coast Military Academy. ; 

Senator Lone. Why do you have to have it? 
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General Disosway. Well, it is cheaper in the long run to buy it 
and the second reason, I think, Mr. Vinson insisted that we try to buy 
it, did he not, because we can’t build anything on it unless we own it? 

General Trwpertake. That is right. He did not insist on this 
particularly. 

General Disosway. But he did on all land? 

General Myers. Where we are going to build permanently, it ap- 
pears to be sound business practice to own the land. 

General Disosway. Your rental is $40,000 a year. 

Senator Lona. Let’s look at this. Now here is the present strength, 
if I am reading this correctly. [Off record. ] 

That is a matter of reducing by 850 roughly in the strength of 
personnel. No; I am wrong, that is 8,500 roughly in strength of 
personnel, and your permanent strength would be even less than 
that. 

General Disosway. That is on Keesler. That is not at the head- 
quarters. 

Senator Lone. Well, this is for the Keesler operation, isn’t it? 

General Disosway. No, sir. 

Senator Lone. Well, now, why do you have it under the heading 
of Keesler Air Force Base, Biloxi ? 

Colonel McCorxir. The Keesler Air Force Base by the proximity 
of the base to this headquarters is responsible for the utilities and 
therefore their requirements are included on the Keesler statements. 

General Disosway. It is about 10 miles from the base, sir. 

Senator Lone. You propose to reduce personnel at Keesler, and 
Keesler has command of this area, and in reducing personnel at 
Keesler under the command of that officer there, there is some prop- 
erty, the Gulf Coast Military Academy—I don’t know what the 35 
acres is. Apparently you have part of it already. 

General Disosway. We have the whole thing. We have it under 
lease now. The headquarters is already in there and has been for over 
a year in the Gulf Coast Academy. 

Senator Lone. What are you paying on a rental basis for this activ- 
ity there at Gulf Coast Military Academy ? 

General Disosway. Forty thousand a year. 

Senator Lone. Now are these other facilities in connection with 
the Gulf Coast Military Academy or are those in connection with 
the operation at Keesler? The radar building, for example, is that 
to be built in the Gulf Coast Military Academy ? 

General Disosway. That is at Keesler. 

Senator Lone. That is at Keesler, not Gulf Coast ? 

General Disosway. Yes, sir. 

Senator Lona. Item No. 2, is that mess? 

General Disosway. That is at the Gulf Coast Military Academy. 
There is no mess down there. 

Senator Lone. Now the third item is an incinerator. Is that the 
incinerator that is to go at Gulf Coast Military Academy? 

General Dtsosway. That is at Keesler. 

Senator Lone. Why can’t you get by the way you have been getting 
hy at Keesler? 

Colonel McCorx ie. Sir, they have been using a fill at Lackland, as 
we explained to you last night. That fill has been exhausted now and 
the only place they have to put this is in the back bay behind Keesler, 
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which creates a very unsatisfactory sanitary problem. 

Senator Lone. What is the city of Biloxi doing for garbage dis- 

posal ¢ 

Colonel McCorkrie. That I don’t know. 

Senator Lone. Can you find out ¢ 

Colonel McCorkue. Yes, sir; I can. 

Senator Lone. And when you find out, you ought to find out if it 
will be possible for Keesler to share their facilities. Keesler is as big 
as the city of Biloxi, isn’t it, larger / 

General Disosway. Yes, sir. 

Senator Lone. Senator ‘Stennis, I raised this question. It is pro- 
posed here to purchase the old Gulf Coast Military Academy at a price 
of $350,000, At the present time they are paying a re ‘ntal of $40,000 
a year. If'you pure hase it, it is going to require a lot of money to re- 
habilitate it. 

General Disosway. ‘That has already been done, sir. 

Senator Stennis. A lot of money has been spent on it already, 
hasn’t it ¢ 

General Disosway. That’s right. 

Senator Srennis. Senator Long, I was on that property last No- 
vember I believe it was. It is very desirable property and for what 
they have set up there this is special training for officers, isn’t it ? 

General Disosway. This is the headquarters of the Technical Train- 
ing Air Force. 

Senator Srennis. Headquarters Technical Training Air Force, 
which makes it a very important set-up. They have already reno- 
vated the buildings, that is the interiors, 

General Disosway. That’s right. 

Senator Srennis. Divided them up into classrooms like you want 
them, as I remember. 

Colonel McCorkie, Offices primarily, sir. 

Senator Lone. How much improvement is there on that additional 
3D acres ¢ 

General Disosway. There are as I recall about seven or eight build- 
ings, three houses, eight masonry office buildings, one wood-frame 
headquarters commandant and supply buil ling. four wood-frame 
residences, and swimming pool. A real-estate planning report cover- 
ing the property was submitted by the Mobile district engineer May 
22, 1952, the property is appraised at $400,000. 

Senator Lone. Does that property front on the Gulf? 

General Disosway. It is right on the Gulf road; yes, sir. 

Senator Srennis. Very desirable property. 

Senator Lone. The question I raise in my mind is whether this is 
being bought as a necessary military installation or as a rest camp. 

General Disosway. Oh, no. 

Colonel McCorKx. There are no housing facilities, Senator Long, 
at all. It is purely an office. 

General Disosway. The officers and the men that work there at that 
headquarters either live at Keesler or in the houses that they rent or 
buy along the coast there. 

Senator Lone. Senator Stennis, I was rather resentful when the 
Maritime Service went and took that beautiful inn by the sea there at 
Biloxi. I used to go there occasionally and enjoy that. gorgeous beauti- 
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ful place, and they took that thing and poured concrete all over it and 
made a military installation out of it, wrecked it for all vacation pur- 
poses, you might say, then turned it back over in an economy wave 
some years later, and it kind of concerns me a little bit to see all that 
beautiful Gulf coast going under Government ow nership. 

I am one of those people who like to go there and enjoy that area 
occasionally, living as one of your neighbors. Of course I would have 
to tell folks on Grand Isle that you have something that we enjoy in 
Louisiana on the Gulf coast. 

Senator Srennis. I have observed the same thing you did. Too 
much of it is going to take up the whole coast line; but this is a 
high-grade set-up that they have at this Gulf Coast Military Academy, 
which is very desirable property, right there on the highway, which 
is right on the Gulf. As I unde rstood it, the "vy were looking for some 
place to build. 

General Disosway. That’s right. 

Senator Stennis. And they found this place down there which was 
almost exactly what they wanted. 

General Disosway. And they were not in good financial condition. 

Senator Srennis. Yes; the school was in distress, you see, and ] 
was well enough impressed with the set-up there, a very hurried 
visit though, and it is the Technical Tr ining Command for the whole 
Air Force, isn’t it? 

General Disosway. That’s right, it is just the headquarters. 

Senator Srennis. A nation: al set-up? 

General Disosway. It is a headquarters just like the Pentagon. 

Senator Srennis. It is the Pentagon of the Air Force for that 
particular technical—— 

General Disosway. That’s right. 

Senator Stennis. There is no other comparable set-up like it in 
the United States for the Air Force. 

General Disosway. That is right; and you have about 500 officers 
there and men in the headquarters. 

Senator Lone. Well, I will go into this further then. I would like 
to see a plat of the land they propose to acquire here. I would be 
curious to know though why they couldn’t continue that lease arrange- 
ment a while longer. 

It would take a long time, 8 or 9 years, in order to amortize your 
investment there, wouldn’t it ? 

General Myers. Yes, Mr. Chairman, but this is an activity that we 
think will exist as long as the Air Force exists, regardless of its size. 
the technical training phi ise of the Air Force. We have to have it 
some place. This is certainly a good investment for thé Air Force. 

Senator Lone. Well, we will take a look at that. 

Senator Srennts. That is a pretty good ratio, too. If it is worth 
$40,000 a year rent, if that is correct, then $350,000 for the property 
is cheap. 

General Disosway. It is a bargain, there is no question about that. 

Senator Lone. This is the first time I ever heard any figures men- 
tioned, but I do know the property. 

General Disosway. It is an agreed price. 

Senator Lone. Well, let’s take the next base. 

General Disosway. The next is Lowry Air Force Base at Denver, 
Colo., page 314. 
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Senator Srennis. Is that 35 acres there? 

General Disosway. Thirty-five ; yes, sir. 

Colonel McCorkix. Thirty-five and a fraction. 

(Short recess. ) 

General Disosway. We were just getting to Lowry Air Force Base. 

For instance 

( Discussion off the record.) 

Senator Srennts. This is an exceptional institution, Senator Long. 

Senator Lone. Let us take the next base. 

General Disosway. Lowry at Denver, page 314. The big cost here 
is on the runway and the runway extensions. That is due to the fact 
that we have the flexible gunnery school at Lowry. 

Senator STeNNis. What page are you on, General ? 

General Disosway. Page 314, Senator. 

Senator Srennis. These lists here in this bill, they are the bases 
and all that you now have under consideration and requests coming 
in for this year. Will this complete your 126-wing Air Force ¢ 

General Myers. No, sir; it will not. 

General Disosway. As far as the technical training base that we 
are talking about here, sir, it will practically complete those. 

Of course, there will always be a few small items that have to be 
added to the base as new developments come along, but as far as these 
technical training bases are concerned.— 

Senator Srennis. I had understood the other day that this was all 
that is going to be asked this year, isn’t it, General ? 

General Myers. Well, sir, that is right for this calendar year; but 
this program was based on a first supplement: al and will be submitted 
in January. 

Senator Srennis. Of 1953? 

General Myrrs. Yes, sir. 

Senator Srennis. I understood there was a supplemental coming, 
but I thought you had listed those you have under the supplemental. 

General Myrrs. We have, sir, on the last column of these pages. 
We have the first supplemental. 

Senator Srennis. Well, with those items in the regular bill and the 
first supplemental, will that complete your physical set-up for your 
126-wing group ? 

General Myers. No, sir; it will not. 

Senator Srennis. I had understood that it would virtually com- 
plete it. 

General Mymrs. No, sir. 

Senator Srennis. I was just asking that for general information, 
you see. 

General Myers. [Comment off record. ] 

Senator Lona. Let’s take the next base. 

General Disosway. The next base is Scott Air Force Base at Belle- 
ville, 

Senator Lona. Just one point there. Before we leave this base, 
General, what type improvements are there on airmen’s dormitories 
on item G, 11 and 12? 

General Disosway. Eleven is an armament electronic shop and 12 
is the airmen’s dormitory, to improve. 

Senator Lone. What condition are those dormitories in and what. 
type improvements are those ? 
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General Disosway. They are really just to make them livable. The, 
are barracks that were built during World War II and they have got 
holes in the walls and what not. It is to bring them up to standard 
so that they can use them rather than build new ones. It is cheaper 
to improve those old ones. The people living in them now—we want 
to get them improved before the winter. 

Senator Lone. Can you tell me what kind of improvements those 
are that they are doing to them? 

Colonel McCorx xe. “Replacement of siding, roofs, and some of th 
heating systems are out. 

General Disosway. New roofing, painting, installation of parti 
tions, installation of floor covering, and extensive replacement of 
structural framing. 

Senator Lone. What would it cost to replace that type housing, 
based on your present costs ? 

General Dtsosway. With new barracks? 

Senator Lone. Is that barracks for 15,000 men you are working on 
now to improve? 

General Disosway. aie thousand seven hundred and twenty. 
How much would that be at 25-year life, Jack? 

General Myers. Three thousand seven hundred and twenty. Is 
that the figure you want, sir? 

Mr. Grspens, About seven million forty. 

General Disosway. As opposed to one million six. 

Senator Lone. Well, that is a case of making the old thing there do, 
last for a while longer, and if this emergency subsides, why that will 
have effected a saving of let us say $5,800,000 based on what-it would 
have cost to have put new dormitories there. 

Colonel McCorktr. That is correct. 

General Myers. Yes, sir; and that is our policy. Where the struc 
tures are economically repairable, where they are better than the old 
theater of operations, so-called tar paper construction, we do not 
replace them. 

Senator Lone. I think that those responsible for that decision 
should be complimented. I know that there are other base command- 
ers who are recommending it and I hope the Air Force will go along 
with them, that they make these things do and improve what they 
have and make it last a while’ longer, and I hope that from the top 
commander on down you will do all you can to put that policy into 
effect where you can make these old things last a while longer, patch 
them up and use them a while longer, because it seems to a lot of us 
that there is a possibility that this emergency may subside in a few 
years and we might have a great surplus. of military housing if that 
were the case, and when you have a surplus you can’t get half your 
money back on it then. It always goes at a sacrifice. 

General Myers. Yes, sir; we are doing that. Of course we don’t 
think it is economical to repair these things that are just falling down. 

Senator Lone. All right, what is the next base ? 

General Disosway. The next is Scott Air Force Base at Belleville, 
Til. 

Colonel McCorkte. Page 344, sir. 

Senator Lone. What do you have in mind at this base, General’ 

General Disosway. This is going to be technical training and the 
headquarters of the Air Training Command. We will also have here 
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a Reserve unit and an Air Defense unit. It is one of our permanent 
bases. It has been in the Air Force since the last twenties or early 
thirties. These are mostly, these items, maintenance. 

Senator Lone. What does the “R. E. A.” mean there ? 

General Disosway. Reserve unit. 

Senator Lone. What is the purpose of building that building, “A. 
C. maintenance hangar” ¢ 

General Disosway. That is an aircraft maintenance hangar for the 
Reserve unit that will be stationed at Scott Field. 

Senator Lone. Don’t you have one there now, at least a maintenance 
hangar there ¢ 

General Disosway. Not for them, sir. 

Senator Lone. You are moving in an Air Force unit in there with 
them; are you? 

General Disosway. There will be several units there. There is going 
to be the Air Defense unit and the Reserve unit, the headquarters of 
the Air Training Command with its administrative aircraft. 

Senator Lone. There is a showing here of a reduction of strength 
in airmen. [Off record. | 

General Disosway. That has very little to do with the lines, with 
the aircraft. That is your technical-training students. 

Senator Lone. How much hangar space do you have now and how 
much maintenance-shop space? That is items 3 and 4. 

General Disosway. There is none there now and we are asking for 
38.800 feet for the aircraft maintenance for the Reserve unit. 

Senator Lone. There is no maintenance hangar there now / 

General Disosway. Not for the Reserve unit. 

Senator Lone. How much do you have on the base? That is what 
I want to know. 

General Dtsosway. On the base total there is a field maintenance 
hangar of 25,000 square feet, a readiness hangar for the Air Defense 
unit of 22,000 square feet, organizational maintenance hangars and 
base shops, et cetera, 110,000 square feet. 

Senator Lona. Can’t you use that for maintenance work if you had 
to! 

General Disosway. Well, that again, sir, is a different type of main- 
tenance than you are going to be “doing out in the hangars. As we 
explained last night, you have got your squadron maintenance and then 
your second- and third-echelon maintenance, and your base mainte- 
nance. Now, the higher echelons of maintenance will be done at the 
base maintenance shop. 

Senator Lone. Do you have any other hangar space there besides 
that / 

General Disosway. No, sir: that is all of it. 

Senator Lone. How many planes will the Air Reserve unit will have 
there compared to the number of planes that the Air Force will have 
there? 

Colonel McCorkir. The Air Reserve unit, sir, will have 48 T-28 
aircraft, 13 C—45 aircraft. 

Senator Lone. How many planes will the Air Force have there for 
their use? 

Colonel McCorktr. I do not have the figure. 

General Disosway. That is an air defense unit; is it not, intercept? 

General TimperLake. That is right. 
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General Myers. Air Defense, yes. 

General Disosway. [Off the record. ] 

Colonel McCorkux. Plus the base. 

General Disosway. Plus the base, which will have around 60 to 70) 
aircraft for MIT and administrative flying. 

Senator Lone. As a matterof fact, it is nice to have your hangars 
where you want them, but isn’t a hangar a hangar? Isn't the idea 
to get the plane in out of the weather and get in on a concrete floor 

As long as a hangar clearance is big enough to get the plane in, can't 
you do about the same thing in one hangar that you could do in an- 
other ? 

General Disosway. That is correct, sir, but you don’t plan on putting 
anywhere near all your planes in the hangar, just a proportion of 
them. Actually, about 20 percent of the planes will be in the hangar 
at one time having maintenance work done on them, which of course, 
you can’t do out in the open up there in the wintertime or in the sum- 
mer, and that is the way these hangars are programed against a per- 
centage of planes. 

Senator Lone. You were telling Senator Morse last night that you 
tend to favor the southern area for these training bases. 

General Disosway. That is the flying-training bases. These are the 
technical-training bases, and you will find these scatttered throughout 
the United States. That is where your student load is decreasing, but 
within your flying activities there it is increasing. 

Senator Lone. Now, that Reserve unit, is that a Reserve training 
unit on flying or is that a Reserve technical-training unit? 

General Disosway. That is a reserve flying unit. 

Senator Lone. How much maintenance shop space do you have 
there now? What would be your total amount ? 

General Disosway. The organizational maintenance shops, we have 
got a field maintenance hangar of 32,717 square feet. 

Senator Lone. Is that all you have? 

General Disosway. You have no shops for the Reserve unit. You 
have got an organizational maintenance hangar. These are the same 
ones we read before, sir. 

Senator Lone. In view of the reduction in strength, why do you 
need 241 acres of land at $700 an acre? . 

Colonel McCork.e. Sir, the land is to come into the west of Scott 
Field, its present location. It is tied in with several items. 

The largest point from the standpoint of land is the Air Defense 
Command and their ordnance storage, which has to be placed suf- 
ficiently far from any nearby houses or habitated areas to prevent 
any injury or damage should the thing be struck by lightning or 
sabotage. 

Senator Lone. Can’t you store ammunition at some distance if 
you need to? Seven hundred dollars an acre is a lot of price to pay for 
an acre of land. You don’t need good land for that; do you? 

Colonel McCorke. No, sir. However, you do need land adjacent to 
the base, and this particular land which they have tentatively selected 
for the Air Defense Command storage area is in a rather woody section. 
It is by a little river as a matter of fact, and it is not all cultivated; so, 
I would say it is probably as cheap land as could be bought in that 
area. It is not a high price. 
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General Disosway. You would have to have your munitions storage 
area in close proximity to your Air Defense unit, Mr. Chairman, or 
there wouldn’t be much use of having—— 

Senator Lone. How much acreage do you have on that base? 

General Dtsosway. Now? 

Senator Lone. Yes. 

General Disosway. Two thousand eighty-seven acres. 

Senator STENNIs. Three square miles plus. 

General Disosway. But that is pretty well occupied with either 
the headquarters or hangars or housing or classrooms for the technical 
school, and you have got your safety limits that you have to have when 
you store these munitions that the Air Defense Command is going to 
use. You can’t put those in the land you have there now. You have 
got to get it out away from everything. 

Senator Lone. Is that the type of thing, the latest thing, they are 
experimenting with on Air Defense Command, or is that the usual air- 
craft ordnance, air to air? 

(Discussion off the record.) 

Senator Lone. I take it you don’t have a plat of that base. I was 
just wondering if we couldn’t find some spot around there where 
this could be stored. 

General Myers. Scott is pretty well built up. 

General Disosway. There is no place to store it. 

General Myers. There is no place to go. 

Senator Lone. If you get this, you are still going to have to have 
readiness storage on the base; aren’t you, for readiness ammunition 
on the base ? 

Colonel McCorxur. This will be on the base. 

Senator Long. Your readiness storage. 

General Disosway. This will be adjacent to the base. 

Senator Lone. What I mean is when you have ammunition in large 
quantities and you are storing it, you usually store it in one area 
and you have to have some capacity up close to have something ready 
for the airplanes to come alongside and pick up their ammunition. 
So, you have to have some readiness storage I call it. I don’t know 
what you call it. " 

General Trupertake. That is what you are going to use. 

Senator Lone. The kind of thing I am talking ; about, if I might 
draw a comparison, I can explain it from the Navy point of view. 

You have a readiness box of ammunition by your gun; you reach 
in the ready box and transfer it to your gun. If you expect to do 
some fighting, you take some ammunition out of your ready locker, 
but that is not ammunition storage. That is the stuff ready to shoot 
right then. Down below you have something else stored where you 
can get it. 

General Timpertake. This is down below somewheres. 

Senator Lone. That is what I am talking about. You have to have 
someplace on your base where you take your plane up and load your 
plane with ammunition that is right there ready to put aboard the 
plane. 

General TimpBertake. No, sir. We bring a vehicle up to the air- 
plane with this stuff aboard and put it on the airplane. Those on the 
alert have them on there. Those in readiness probably have them on, 
but there is no special storage, protective storage, for that type. It 
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is a relatively small quantity compared to the large quanity that is out 
in storage in the safety area. 

Senator Lone. What I had in mind is in either event you have got 
to have a truck to go over and get the stuff, and then bring it on over 
to the base alongside a warm-up pad or a taxiway or somewhere to 
lower it aboard the planes, and the question in my mind was whether 
that has to be actually adjacent to the base as long as it is somewhere 
nearby where in any event the trucks have got to get it and bring it 
up and you have to have to have a certain amount of ammunition 
ready to put aboard it at all times, aboard the plane anyway. So, 
frankly, 1 ask the question whether it has got to be exactly in that 
location, whether it has got to be adjacent or whether you could reach 
out a mile or so and find something cheaper. 

Seven hundred dollars an acre looks to me like a high price. 

General Disosway. Just as a point, Mr. Chairman, if you did put 
it out a way from the base, then it seems to me if I were the com- 
manding officer of the place I would have to put a guard detachment 
out there in addition to the guards on the base, which would give 
you a more expensive overhead from now on than you would have if 
you bought it adjacent. 

Senator Lone. Now, the second question in my mind, if you have 
to put it on the base, inasmuch as you have 2,087 acres there, whether 
it Is necessary to go out and buy 241 more, whether you can’t find 
a Way to use what you have. 

Suppose you get us a drawing of it. Then we will take a look at 
it, because that is the best way to figure it out, whether you really 
need it. 

Now, this ordnance storage facility, is that to put on the land that 
you are talking about purchasing ? 

General Disosway. That is correct. 

Senator Lone. All right, what is your next base, General ? 

General Disosway. The next base is Shepherd Air Force Base at 
Wichita Falls, Tex. This is also a technical-training school, page 
346. The one big item on this is the soundproofing again of the jet- 
engine test cells which has been deferred to the first Nawlomatel 

Senator Lone. That is a lot of money. 

General Disosway. Yes, sir; that is why we have deferred it. We 
are in hopes that we can get by without having to do that, but the 
scream of these jet engines, you might be forced to do it by the com- 
munity around there. Shepherd is some 8 miles from the city. At 
Chanute, for instance, where you are right by Rantoul, we know that 
We are going to have to soundproof those. 

Senator Stennis. That is where you soundproof them for what? 
You can’t soundproof them while in the air. 

General Disosway. No; these are for teaching people in training. 
They are in the test ceils. The soundproofing that is there is again 
the academic building that is within the test cell. 
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Senator Lone. Why can’t you concentrate this kind of test-cell 
work at phe lace somewhere, where you don’t need so much sound- 
proofing‘ Here is a memorandum that I have on just such an in- 
<tallation as this [reading | : 

Principal technical problem here is the jet-engine test cells. The high- 
frequency noise, including that above the audible range of noise, creates a 
health problem and in addition keeps people awake as far away as 5 miles. 

Also the high frequency of sound vibration tends to disintegrate brick con- 
struction. New cells will be reinforced concrete. The entire installation is a 
very. complicated affair. It requires considerable piping, elect rical connections, 
instruments, control room, et cetera. Price of $125,000 in this instance asked 
for conversion of existing cells to jet cells is probably somewhat low. 

Now that is a memorandum that came in in connection with some 
installation. Why can’t you find some plac e where you are far away 
from anybody and concentrate these facilities rather than to have 
them around in these large.areas where you need to have a concrete 
building to keep from having everybody awake within 5 miles of the 
test cell? ; 

General Disosway. Well, you could do that. You could go out in 
the middle of nowhere and build them, sir. 

Senator Lone. This would seem to be the logical place. 

General Disosway. But then you would hav e to throw away that 
which was already built during World War II which we are trying to 
utilize, but if you take and build a base the size of Shepherd out in 
the middle of nowhere where you are going to have 20,000 people, you 
are talking then about building a 50 or 60 million dollar base or more, 
whereas this base was already in existence and it was a matter of re- 
habilitating this base and adding a few items on here 
31,544,000. 

Senator Longe. You have got some of these bases out in Texas, New 
Mexico, Arizona where they are in operation where you can drive out 
in the countryside about 15 miles and as far as you can see there is not 
a house. It seems you might be able to find some place of that sort 
where you could build this sort of test cell without spending $4,000,- 
OOU on it. 

General Disosway. We are not spending the $4,000,000. 

Senator Lone. You are deferring it, but you are going to be in here 
next year asking for the $4,000, 000; aren’t you? 

General Disosw Ay. Maybe yes, ‘maybe not. 


that, sir. That is why we haven't asked for it. This place is about 
S or 10 miles from Wichita Falls. You can’t take people and stick 


them out in the middle of the boondocks where they have no recrea- 
tion at all. 


General Timpertake. Let me take it up there. 


Senator Lona. Is it possible to have one central location for these 
test cells? 


General TrapertaKe. No, sir. 


, it comes to 


We are not sure of 
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Senator Lone. Rather than having to spread these test cells? 

General Troeertake. Senator, can I answer that. We are just as 
much concerned about this noise problem as you are, sir. It is with 
us. We are studying it assiduously. We are taking the recommen- 
dation from aircraft manufacturers in such places” as Los Angeles 
where they are in densely populated areas. 

We have test cells not only at these training schools but we have 
bigger and larger test cells at ‘all our air depots where engine overhaul 
is done. 

We believe after looking at the problem that we can’t lick it by 
distance alone, that we are going to have to find some artificial means 
to break down this sound at its source, one way or the other—by 
heavy construction, bafflles, and things of that sort. 

NACA down here at Langley Field have a research project on for 
this very purpose, to see if we can’t find some way of breaking down 
this noise so it is not such a nuisance. We are firmly convinced that 
distance is not the answer. 

Senator Lone. Where are these engines overhauled ? 

General TimpertAke. Engines are overhauled at Olmsted Field, 
Pa., Middletown, Pa., at Warner Robins Field at Augusta, Ga., at 
Mobile, Ala., at Tinker Field, Tulsa, Oklahoma City. 

Senator Lone. Here is a question in my mind. At those fields you 
have to have those test blocks; don’t you? 

General TimpBerLake. Yes, sir. 

Senator Lone. Why can’t you take them to those fields where you 
have the facilities set up and have a noise factor already ? 

General Timpertake. They have got a job to do to get the engines 
through a production line overhaul. These men are training. Fines 
have a lot of classroom work to do. 

Just a part of their curriculum is the work with the test cells, the 
operation and control of an engine that is running at different powers, 

valibration, things of that sort. It is this part of the school. 

Finding out difficulties that are put into the engine purposely. You 
fix it so the engine doesn’t run properly and then the student has to 
analyze what is wrong with it and fix it so when he gets out to the 
base he can do it. 

There is one other point I did not cover, sir, that if you put them 
out 40 miles from anywhere, the people that work on the test cells have 
to be out there. 

Then as soon as you have an installation out there, people start 
building right around it, and the minute they build a house they 
start squaw king because the chickens don’t lay eggs, which has already 
happened to us, so that we have got to defeat ‘this some other way than 
just pure distance. 

Colonel McCorxte. Sir, if I may I would like to add one other 
point here, and that is that we have students and instructors who 
must also live with these test cells, and particularly an instructor. 
Regardless of whether a test cell is out in the middle of nowhere or 
whether it is adjacent to a town, he has to have some protection to keep 
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him from being broken down, and according to the medics there is a 
very serious health hazard in the continued exposure to this high 
intensity. 

Senator Lone. Just the noise of it? 

Colonel McCorkue. Yes, sir. 

Senator Lone. Has this been a serious health hazard ? 

Colonel McCorxte. Particularly with the after burners on it. 
They are really terrific. 

Senator Lona. Is that a proof in medical fact, that noise is a health 
factor ? 

Colonel McCorkte. I have a statement from the Surgeon General: 

The Air Surgeon Headquarters U. S. A. has established during normal oper- 
ation a 122 decibel count will exist at the test cell, a 10 decibel 120 feet from 
the fort, 104 will exist 480 feet from the fort, and 98 decibel count 8,600 feet 
from the fort. In order to prevent illness or injury to personnel and to ef- 
fectively carry on instructional program, the maximum permissible sound levels 
are as follows. 

And it lists here four items. Sound levels in the spectrum must 
never for continued exposure exceed 95. Sound levels in the area 
of transient occupancy must not exceed 100. Sound levels in offices 
must be kept below 85. Sound levels in areas housing personnel 
where instruction is conducted must not exceed 60. So I think the 
location point, which is what I am trying to explain here, is pretty well 
brought out by those points. 

Senator Lone. At Shepherd you have got air-conditioning facili- 
ties there. It is very desirable if you can afford it. What are you 
air conditioning ¢ 

General Disosway. This is evaporative cooling for one permanent 
type academic building and seven temporary-type academic build- 
ings. 

I don’t think you can consider this a luxury, Mr. Chairman, when 
you put these students in there to teach them something in the heat 
that you get around Wichita Falls in the summertime. We have 
found that we save money in the long run by what the student learns if 
he is in an air-conditioned room. 

We have had to air condition practically all our classrooms 
throughout the southern part of the United States. It just gets so 
hot in there when you have got them crowded in there they simply 
don’t learn anything, and you are just wasting your time. 

Senator Lone. Have you been air-conditioning as a matter of 
maintenance? Is that a maintenance item ordinarily or is that 

General Disosway. No, sir; we consider that a requirement on all 
of these. 

Senator Lone. Public works ? 

General Disosway. Public works, sir. 

Senator Lone. Are you air-conditioning barracks? 

General Disosway. No, sir, not the barracks, just the classrooms. 
take that back now. There may be some barracks air-conditioned. 
don't know about that. 

General Myers. Mechanical blowers, not air-conditioning. We do 
have mechanical ventilation. 
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We have a very strenuous regulation on that, and if the committee 
would like to have it, we will furnish it on what will be given mechan- 
ical ventilation and what will be given air-conditioning. In general 
our regulations now say that you will not air-condition for comfort 
alone. It must be a functional reason. I can furnish that regulation. 

In fact personally I think it is too stringent, but air- conditioning i is 
so expensive that you have to restrict it to ) operational necessities, but 
the whole country is gradually coming to air-conditioning. I think 
we all admit that. 

Senator Lone. Air-conditioning sometimes means that you use 
smaller spaces to confine people more closely, and if you save on floor 
space it might be worth air-conditioning, but if it is just going to 
cost more money, Why, then, that brings up the fact whether you ought 
to try to do it. 

Senator Stennis. These buildings where they have this instruc- 
tion, Mr. Chairman, are they one stor y, two stories, or what ? 

Colonel McCorkur. They are both types, sir. 

General Disosway. The old ones that were built during the Second 
World War that we are using up here are one-story buildings. 

Senator Srennis. All of them are either one or two? 

General Disosway. Our new academic buildings that we built out 
of 1951 and 1952 funds are three-story. 

Senator Srennis. What I was getting to, these low buildings, that 
sun bearing down on them in the summertime, it’s terrific. You know 
that as well as I do. 

Senator Lone. What is your unit there, 860,000 ¢. f. m. To what 
does that refer / 

General Disosway. Cubic feet per minute. 

Senator Lone. Can you give us the floor space of the building that 
is being air-condit ioned / 

Colonel McCorkir. Yes, sir; I think I can here. No, sir; I don’t 
have it. 

General Disosway. We will have to get that for you, Mr. Chairman. 
We don't have the square foot area. 

Senator Long. You will supply that for us? 

General Disosway. Yes, sir. 

(Information was given to the committee. ) 

Senator Lone. General Myers, you are going to supply us your 
memorandum and your standards on Air Force policy on air-condi 
tioning / 

General Myers. Yes, sir. 


Air Force policy for air-conditioning is prescribed by regulation, a pertinent 
part of which reads as follows: 

“Allowable type.—The allowable type of system for various kinds of occu 
pancy is shown in the following chart.” 
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Facilities 


MEDICAL 


Surgeries, equipment sterilization rooms, X-ray rooms, patients’ 
preparation rooms, labor rooms, delivery rooms, and nurseries 

Recovery and critically ill patient rooms, and all specialized 
treatment wards 

All other wards 

Dental, eye, ear, nose and throat, flight surgeon, and specialized 
treatment clinics, ineluding clinical and allied laboratories 

All other clinics, infirmaries, dispensaries, counseling rooms, 
and patient examination spaces 

Mess halls for patients and duty personnel 

Patients’ recreation rooms, libraries, and post exchanges, when 
part of hospital 

Medical administration building 


MISCELLANEOUS 


W here essential to contro] temperature and/or humidity 

a) For product processing and/or equipment operation. 

(b) To assure accuracy of fine machine work. 

(c) In manufacturing, inspecting, adjusting, repairing and 
storing precision instruments, photographic and/or 
optical dements. 

Celestial navigation trainer and Link trainer spaces, instrument 
trainer buildings, low-pressure chambers, night vision train- 
ing rooms, and spaces housing synthetic training devices 
which require controlled atmospheric conditions 

Aircraft traffic control towers 

Flight control centers, including plotting and weather forecast 
rooms 

Underground installations 

Photographic laboratories and reproduction equipment spaces 
Limited to requirements for processing and storage of mate- 
rials 

Classrooms 

Theaters of permanent construction 

Other theaters, auditoriums, and chapels 

Automatic telephone switchboard rooms (limited to space 
ictually housing automatic equipment Manually operated 
telephone and switchboard rooms 

Laundries and bakeries 

Barracks and quarters 

Administration buildings 

Mess halls 

Special process spaces requiring a greater degree of ventilation 
than can be provided by gravity methods because of dust, 
fumes, gases, or vapors injurious to the health of personne] 

Kitchen ranges, deep-fat fryers, and dishwashing spaces 


AC, air conditioning. 
2 EC, evaporative cooling. 
3 MV, mechanical ventilation. 
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General Disosway. These are utilities for the new test cells I believe. 


sir. Yes; these are for the new buildings. 


Senator Lona. Is this a zero base ? 
General Myers. Yes, sir. 

General Disosway. Yes, sir. 

Senator Long. Let’s take the next base. 


General Disosway. The next base is Warren Air Force Base, page 


296, Cheyenne, Wyo. 


Senator Lone. All right; let’s take the Warren base. 


Colonel McCork ie. Yes, sir; page 297. 


In other words, the utili- 
ties are In proportion with the new construction there. 


Senator Lone. It is a large complement on that base. 
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General Disosway. Yes, sir; it is another technical-training base. 
These are all the large personnel centers that we have been | golng 
through. 

Senator Lone. Senator Stennis, do you have any questions about 
the base ? 

Senator Stennis. No; I don’t have any. It is just the usual. 

Senator Lona. Let’s look at the next one. 

General Disosway. That is the last one, Mr. Chairman. 

Senator Lona. That takes care of your part, then, General. 

Senator STennis. There are many others in there, aren’t there? 
You skipped around some there. 

General Disosway. That covers all the bases in the training area 
and the air university, sir. 

Senator Lone. What command post is next, Air Matériel? 

General Myers. Air Matériel Command, Colonel Stephens. 


STATEMENT OF COL. PAUL W. STEPHENS, AIR MATERIEL COM- 


MAND, ACCOMPANIED BY SHAFFER T. DAY, JR., AND LT. COL. 
J. L. FLIPPO 


Senator Lone. Colonel, we are ready whenever you are. 

Colonel Sreruens. All right, sir. 

Senator Lone. Do you propose to go through this in order? 

Colonel Sreruens. Yes, sir. 

Senator Lone. All right, your first installation is Birmingham. 
You want $1,600,000 there. What is the purpose of this operation? 

Colonel StrerueNs. That is to house a Naval Air Reserve unit that 
is being dispossessed by aircraft-overhaul activities. 

Senator Lone. To house a naval unit? 

Colonel Strepnens. It is to house a Naval Reserve training unit; 
yes, sir. The policy in the Department of Defense is that the agency 
displacing another will provide space for them. 

Senator Lone. Why do you need the additional pavement ? 

Colonel SrerHens. To park the airplanes on, sir. 

Senator Lone. How much parking aprons do you have now—73,000 
square yards? 


( sahoaal SrerHENs. We have more than that presently at Birming- 
ham. 


Senator Lone. How much do you have presently ? 

Colonel Sternens. 466,000 square yards. 

Senator Lone. What parking ratio are you figuring on there as 
compared to the square of the plane? ; 

Colonel SrerHens. I don’t have it worked in that ratio. 
work it back to it. 

Senator Lone. The figures in the justification book don’t show that 
figure. What did you say it was—four hundred what? 

Colonel SreruEns. 466,000 square } yards. 

Senator Lone. They were using 73,000 square yards, I am told—is 
that correct—and you are going to give them, going to put in, 40,000 
square yards ¢ 

Colonel Srepnens. We are asking for 40,000. 

General TrmperLake. I think, Mr. Chairman, you ought to under- 
stand this problem here. At Birmingham there was constructed dur- 
ing the war the Birmingham Modification Center, where we modified 


IT can 
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B-29 aircraft that were built over at Marietta, Ga., just north of 
Atlanta. This installation was declared excess to our needs, and a 
Navy Reserve unit used it to house their Reserve activities during the 
per ‘iod of peace. ’ 

Now, what we want is to reactivate that to contract for overhaul 
of aircraft and to utilize the whole modification facility for sae it 
was built. Now, to do that, we have to dlispossess the little Nav y 
Reserve unit, and this total bill here is to give them facilities suitable 
to carry out their operation. 

Senator Lone. On the same base / 

General TrmpertAKke. On the same base. 

Senator Lona. Do you have any drawings of that so we can see what 
you propose to do for them? 
~ Colonel Srernens. No, sir; I do not have it with me. 

Senator Lona. Do you feel you need the whole Modification Center, 
and what you are in for here is essential and that it permits you to t: ke 
over the entire facility ; is that it? 

Colonel SterHens. That is correct, sir. 

Senator Lone. You can’t share that facility with them? 

Mr. Day. Therampspace? No,sir. There is about 1,040,000 square 
feet of hangar space there, and it was given to the city of course, 
and by utilizing the one-million-odd thousand square feet, due to the 
complexity of the planes and the largeness of them, what we are 
putting in there, the apron _— is making a squeeze right now even 
if we take it all, because of the planes becoming larger and you have 


to have more outside equipment around them when | they are parked 
on the apron. 


It is impossible to live with the situation. The 40,000 that they 
are squeezing down to, both of us are giving a little to come up with 
an agreement of 40,000 square yards. 

Senator Lone. Are you flying those planes in an operational manner 
off that apron or are you simply pulling them up there and parking 
them and working them over to modify them / 

Mr. Day. The Birmingham Modification Center is utilized the same 
way as our hangars in the depot system. The aircraft are in there for 
work, spec alization overhaul, remanufacture, modification, and so on. 
We have a certain amount of work that we do outside on both ends of 
the line. 

You have your present inspection, some of your strip-downs, and so 
on, that is done outside. 

Then they go in through the hangar, and when they come out you 
have any where from four to five stations on the outside, and in’the 
preflight, final inspection, 263 equipment. Then your test hop. Then 
you come down and take the bugs out of those, and so on. 

There are some operational aircraft in there, and some of them are 
dead as such, and it is exactly the same thing that they used before 
and the apron was calculated on that. 

If it had been calculated on an operational field, we would prob- 
ably have had a little excess apron, but they were flown over from 
Marietta and stopped on the apron and went right through just like 
an in-service aircraft does now. So, the apron was minimum at that 
time. 


Senator Lone. What is your ratio of parking on the apron? 
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Mr. Day. It runs about 2.9. It varies with the type of aircraft, of 
course, and the amount of stands and so on that you have to get 
around them. 

When you get the high-tailed aircraft, you have to use your high 
stands 30 and 40 feet high, and you have to have a place to drag them 
off or move them around. It runs a little higher than that sometimes. 
It will go up to 3.2. 

Senator Lone. For operational purposes, usually the parking 
spaces on aprons runs about 3.5. That is what the Air Force told 
me the Strategic Air Command uses. It runs higher than that on 
training bases. 

Mr. Day. We will use the same percentage around— 

Senator Long. Couldn’t you bunch your planes in there ¢ 

Mr. Day. We do. 

Senator Lone. But not as much as possible. I understand the 
Navy uses about 1.5 ratio for parking on advance bases. 

Mr. Day. On advance bases ? 

Senator Lona. Yes. 

General Timpertake. Are you talking about folding wings? They 
don’t use that much out here at Anacostia. 

Senator Lone. That is not an advance base. 

General Timpertake. But they do have folding-wing aircraft. 

Mr. Day. On the aircraft that we have either in temporary storage 
or dead storage, either one, we use less than that also. We only 
allow for the fire lanes and the pull- out lanes. 

We would probably run 1.6 or 1.7, something along that line. How- 


ever, Where you have to move around the : airpl: ine with your stands 
and your hoists and so on, it will run over 2, sir. 

Senator Lone. About 1.6 you said on dead storage? 

Mr. Day. Yes, sir. I am not sure of that figure, but that was about 
what we ran at Tucson, Ariz. We do not provide apron for our tem- 
porary storage or dead storage aircraft either, sir. They are stored 
either on landing mats or terrain if the terrain will take them. 

Senator Lone. Why do you provide these additional utilities? 

Colonel Srepuens. On new buildings being built apart from the 
other buildings, we have to extend the utilities to that area. The 
new buildings will be adjacent to the present installation. 

Senator Lone. We would like to know the length, width, and kind 
of construction of the road, what purpose it will serve. There is no 
sense in going into that right now because we are asking that on all 
the roads. 

Colonel Sreruens. I think I can give you that now, sir. At Bir- 
mingham the road, as proposed in our present studies, is 221% feet 
wide, and there will be some 4,000 feet of that road. 

Two and one-half inches of bituminous wearing surface on an 8-inch 
base, gravel or crushed stones, and so forth, whatever happens to be 
the local material. 

Senator Lone. And what is the cost per mile on that ? 

Colonel Sternens. I have it per square yard. 

Senator Lone. Two-thirds of a mile; $57,000 I would say is a high 
price for that. 

Colonel Sreruens. That would be without curbs or gutters. 
Senator Lone. Are you getting curbs and gutters there? 
Colonel Srepuens. No, sir. 
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Senator Lone. Any grading to speak of on that road / 

Colonel Strruens. Only for providing a borrow ditch alongside 
for runoff. That is flat area 

Senator Lone. I take it that that heating plant there is primarily 
to heat that hangar and that warehouse. In that climate do you need 
to heat the hangar and warehouse ? 

Colonel Sreruens. I believe they need some heat in the Birming- 
ham area, and the system will be designed on the proper temperature 
of day that is normally used in that area, of course. 

There may be some steam needed for cleaning of aircraft and parts 
by the Navy. I don’t know the details at this moment. This is an 
assumption. 

Senator Long. $120,000 unit to heat a $630,000 hangar and a $356,- 
000 warehouse. That is a pretty good item. 

I was just wondering whether you needed quite that much. What 
are your utilities in addition to that? That is to supply water and 
light to your warehouse / 

Colonel SrerHens. Water and power, yes, sir; sewer. 

Senator Srennis. You don’t heat the warehouse; do you? 

Colonel Sreruens. No, sir; not a warehouse as such. I believe there 
is some office space connected with that warehouse though. 

Senator Lone. Your justification says the proposed central heating 
system is required for heating the proposed hangar and warehouse. 

Colonel Steruens. That warehouse is to have some office space 
that we are moving people out of. It is not brought out in detail. It 
is only a small amount, but it will have some office space there. 

Senator Srennis. The hangar, do you carry on any work in the 
hangar? Itis partly a shop too/ 

Colonel Sternens. In the hi ingar the airplanes are worked on; yes. 

Senator Stennis. At some bases we have hangars and also have 
shops, but this is a aanaa facility ¢ 

Colonel SrerHens. This will be a standard Air Force design and 
I believe it has lean-to shops on the side. 

Senator Lone. How much office space would you be likely to have 
in a 40,000-square-foot warehouse ? 

Colonel Sreruens. Well, just for warehouse purposes alone you 
would have very little office space, although we have been advised 
that their maintenance offices, maintenance for their buildings and so 
forth, will be in this particular building. 

Senator Lone. The question we have in mind is whether that is an 
office building or a warehouse. If it is just a warehouse—— 

Colonel SrerHens. It is a warehouse-type building with some office 
space provided. The criteria referred to as furnished by the Bureau 
of Yards and Docks, we have some of that. I do not have it with me 
today, but in that they stated they wanted to have their maintenance 
offices set up in that warehouse. 

Senator Lone. Let us move on the Brookley Air Force Base. What 
do you have in mind there? 

Colonel SrepHens. Brookley Air Force Base is one of our major 
depots. It handles the mid-Southern States and it is a PAE, an over- 
seas supply station for South America and the Caribbean area sup- 

plied from that depot. 

Senator Lone. How much apron do you have on that base now? 





498 MILITARY AND NAVAL CONSTRUCTION 


Colonel Sreruens. 323,000 square yards. 

Senator Lona. What parking pattern would you use on that? 
What would the ratio be? 

Colonel Sreruens. There again it will run about the same. 

Mr. Day. We have at that base, being a POA base—— 

Senator Lone. What is POA? 

Colonel Srernens. An aer ial port of embarkation. 

Mr. Day. We have MATS that has two units in there, I think, at 
the present time; the home base, what we call home base at Brookley, 
three units. They go out on flights to various points where they de 
liver their articles and return there for their maintenance. 

The first and second echelon as we used to call it, 100-hour inspec 
tions, and so on; so, their apron will be figured on about a 3.5. How 
ever, the portion of it that belongs to the depot itself is figured on 
about a 2.6. Then, of course, we have some transit operations in there 
in which again you have a combination of maintenance and opera 
tion. At all of our depots we can get the exact figures for you, sir, 
if you would care to have them. As I mentioned a minute ago, sir, 
the apron space, the hangar space that you have available, has a 
direct relation to the apron space also. 

Senator Lone. What is the airframe maintenance item ? 

Colonel Sreruens. We propose to locate the overhaul of wheels, 
brakes, and struts. I believe the title airframe maintenance is a 
short title and you will find on page 27 of the specification book—— 

Senator Lone. What are you using now / 

Mr. Day. We are using some old buildings in there, sir, and part 
of your high bay area of which the aircraft repair requirements of 
AMC, the overhaul depot requirements, we are terrifically short in 
aircraft hangars and we are trying to move all of the low bay area 
shops, things that can go in the low “bay area shops out of our hangars. 

Also in the complex equipment that we are getting, the B-36 
brought part of this on, the B-47 with the bicycle gears, our struts, 
wheels, and brakes are inc reasing, although you have still maybe the 
same number of them, the size being almost doubled. 

Senator Lone. Let us go to the next base. Is this a new base that 
is being opened ? 

Colonel Srernens. The next base in your line-item book is shown 
as Hammonton, and it is a zeroed station in this book. 

Hammonton in the line-item book is a zeroed station. You will 
find in the bill that we are proposing to transfer in effect authoriza 
tion given last year for a new depot in the Lancaster area. We pro 
pose to move that to Hammonton in the New Jersey area. 

Senator Lone. This is a tremendous item ; $73,523,000 is put in ther 
as a zero base. 

General Trmper.aKe. No, sir. 

Senator Lone. Is that a zero base? 

General Timpertake. It is a zero in that it does not appear in the 
first pone of the bill, sir. 

What we did, we amended the last year’s authorization bill, Public 
Law 155, and transferred it from a location in Lancaster, Pa., over to 
Hammonton, Pa. ; so, it doesn’t show as an additional amount of money 
in this year’s authorization bill. However, the line items are different 
from what was at Lancaster. We have combined two stations now, 
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the depot facility and the third port of aerial embarkation for MATS 
on the east coast, and this is the first cut at that. 

Now, that saved us one additional station by combining these two 
activities at one station. Now, Mr. Chairman, in this whole expan- 
sion of the Air Force, this is the only additional air mo that has come 
into the picture. We tried to put it at Lancaster last year, based on the 

fact that the Olmsted Air Depot there at aiiddiicia hi as outgrown 
its runway system. 

In other words, it was in a confined area on the edge of the river 
surrounded by hills, and you just couldn’t expand it any more. We 
tried to locate it in a proximity so that we could truck from one to the 
other and use this as the air head, if you want to call it that, for both 
Olmsted and the depot activities at Lancaster. 

When we found we couldn’t get a location up there, the site we picked 
out was found to have limestone caverns underground in which actual 
running water was going through, we looked all over the eastern sea- 
board and found this spot down in I ennsylvania near Hammonton. 
It is known as the Warton Track, and the land is very cheap. It is 
pine. It has never been developed in any way down there. 

We have been working closely with the State of New Jersey on this 
site, and we feel now that we have found a solution to the problem of 
the State conserving their water supply and we having our depot that 
will be satisfactory to both the Air Force and the State. 

Senator Lone. Did you originally contemplate using Friendship 
Airport for this same function ? 

General TrmBerLAKE. No, sir; not for this particular function. The 
function at Friendship was the main port of embarkation which when 
we found that the city authorities, the airport authorities at Baltimore 
did not want us at Friendship, we moved that to McGuire Air Force 
Base, which we explained that made the extra land necessary up at 
McGuire, sir. That was 95-wing move, sir. 

The transport units that go here at Hammonton in conjunction with 
this depot now is necessitated by the 143-wing expansion. [Off the 
record. | 

Senator Lone. Is it necessary to station all those units at one place ’ 

General TrmperLake. For a MATS type of operation it is a very 
efticient way to do business. That 7 about the maximum, the peak 
of efficiency. They try to get 7, 8, or 10. That is the most you can 
have. If you spread them out, your  oationd multiplies. 

Senator Lone. You mean it increases your operational overhead / 

General TimMBerLAkKr. To spread them out, yes, sir; as, for instance, 
in single-unit stations. As you know, MATS is a joint activity. 

There are Air Force and Navy units that are in MATS, and it runs 
as an airline, and many of their practices are the same as an airline 
in utilization of their aircraft and the way they operate. It is quite 
different than 

Senator Lone. What do you propose to use this base for? Let 
ine see if I can get in my mind just what this base would be used for. 

Would it be used as a port of aerial embarkation to move troops 
across the sea and to move tonnage across the world, that kind of 
thing, flying the Atlantic, or what ? 

General TrmperLake. Its primary purpose is an air depot, an ad- 
dition to the air-depot sysiem to serve the Northeast area, including 
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the Northeast Air Command stations, and then to serve as the mai 
supply depot—— 

Senator Lone. Now, let me get that part straight. When you say 
un air depot to serve the Northeast area, you don’t mean that vou 
propose to fly the equipment all around the area, You mean thai 
you would store supplies there and you would haul them by sea, | 
take it; is that correct ? 

General Timpertake. That is right, sir, as well as aircraft 
maintenance. 

Senator Lone. Now, is Hammonton on the sea; is that a port / 

General TimperLAke. No, sir; it is about 30 miles in from the sea. 
It is a little north and west of Atlantic City, south of Lakehurst 

Senator Lona. Is it on a navigable waterway / 

General TrimperLake. A barge waterway, sir. 

Senator Lone. You couldn't have shipside loading there, then? 

General Trmpertake. No, sir. We would have to barge to the 
harbor, to New York, but the rail facilities are very excellent in the 
vicinity. The road facilities are very excellent. 

(Off record.) 

Senator Lone. That is a question you ought to discuss, General, 
because it is a basic policy question. F rankly, I am not the least bit 
convinced we ought to spent $100,000,000 there. 

It looks to me as though you go to spend $100,000,000 building this 
base, and you put 200,000,000 worth of supplies and MATS units 
there, and it is 30 miles from the sea; it is just an ideal A-bomb target. 
It looks to me like just a perfectly made-to-order target. 

Of course, MATS planes are not as valuable as SAC’s planes, but 
you have got all your material stored there, all of it within easy range, 
almost in range of a deck gun. If you spread this thing out four or 
five different ways, it seems to me as though they would at least have 
to hit four or five different targets to get all you propose to put there. 
Tam not convinced we ought to build that base. 

ns TIMBERLAKE. Senator Long, the vulnerability of the area 

sar the sea was the thing that was considered duri ing World War II 
in ag location of our military installations of this type and our indus- 
trial installations, and there was a general rule that we wouldn't 
locate nearer than 100 miles to the seacoast for the very reasons you 
spoke of. 

Of course, we were already located, like at Santa Monica, the 
Douglas factory and the North American factory there, and there 
wasn’t anything we could do about it. However, now the situation 
has changed considerably. 

The threat is primarily from the air, and this proposition was put 
to the Air Staff by the Air Matériel Command, who wanted a depot 
in this area, and who located this site, and it was very seriously con- 
sidered by the Air Staff and the Operations Intelligence people of the 
Air Staff, and it was felt that the risk was not such that we should 
abandon this site. 

They thought among the other considerations were the other much 
more valuable A-bomb t targets in this area, in the general area—things 
much more critical to our economy and our affairs in this location. 

Senator Lone. As Air Force bases, do you know of many of them 
that could be more critical? I could think of a few that might be 
more critical. 
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(Discussion off the record.) 

Senator Lone. How far is this base from New York City / 

General TimperLaAkr. About 80 miles, sir. If you have a road 
map you could point that out to the Senator. 7 

Colonel SrepHens. This circles indicates the area. Unfortunately, 
it does not show the excellent railroad net that covers it. I don’t 
have a railroad map with me. 

General Timpertake. We have two railroads there, the Pennsyl- 

vania and the Jersey Central. 

Colonel Srernens. There is a main two-line road. 

General TimperLake. Just off the main line. 

Colonel SterHens. Coming across here is the Jersey Central which 
comes right up this way. 

Senator Lona. It seems to me as though you are concentrating 
functions that are not necessarily connected at all. 

Now, for your air supply depot, it would seem to me as though you 
ought to be at a seaport. You ought to be in a position where you can 
ship, not just put something on the rail and haul it up to New York 
City, but just try to get to a port where you can bring ships alongside 
and load them. ‘Let me take a look at some of the ports on the eastern 
seacoast. 

Just offhand, if you did not want to further congest the Norfolk 
area, you could pick a place like Wilmington for your depot ; you could 
load, ship out of there. Charleston would be ‘all right; Savannah; 
or else take some of your New Jersey places, if need be. 

Take some place where you are alongside the sea for Py ping 
purposes, and then for your depot to ship } your supplies, and as far as 
your MATS bases are concerned, you could have an air base some- 
where nearby, but most of your tonnage should move by water, should 
it not, as far.as supplying all these people ¢ 

General Timpertake. The bulk of our tonnage does move by water, 
sir. The important tonnage, the critical tonnage moves by air. The 
AFCP parts—that is, the airplane out of commission due to parts 
are emergency items that move by air. 

They are usually small things that are keeping the big aircraft 
from flying, and we do have an in-transit depot at Jersey City, that 
airport that has been closed up there over Elizabeth, being opened 
up for us prior to the general opening, and we fly our fighter air- 
craft in there, pack them for overseas shipping, just tow them over to 
the docks. 

Senator Lone. What are you getting by with now on that base? 
To serve this purpose, how are you getting by without this base now ‘ 

Mr. Day. The workload, sir—if T might explain the mission, may- 
be, sir, of the depots in relation to supply and maintenance of the Air 
Force, we have eight major depots 1 in the United States now. 

Senator Lone. Where are they ¢ 

Mr. Day. Mobile, Brookley, Warner Robins, Macon, Ga., Middle- 
town—Olmsted at Middletown. 

Senator Lone. Where is Middletown ? 

Mr. Day. Middletown, Pa.; Tinker Field in oe City; San 
Antonio—San Antonio, Tex.; Ogden in Ogden, Utah; San Bernar- 
dino; and McClellan at Sac ‘amento. 

Those are the ones we are operating now. 
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They were operated under the 95-group program or back when we 
had the 48. When we ‘ame into the 95-group program, due to the 
terrific concentration of increasing quantity of aircraft and com- 
ne of it, the facilities that we supported the World War i air- 

raft with are not adequate. 

There is not enough of them, sir, and the Middletown area or the 
northeastern area, due to the fighter jets and the radar warning net 
and Air Defense increased in aircraft population, which meant that 
the Middletown Air Depot which supports in airframe repair, the 
actual flying of an airplane in, overhauling it, and so on, and the 
shipping of wrecks, minor wrecks, into it, had outgrown its usefulness 
as far as the fact—I think some of you gentlemen, when you saw 
Middletown the other day, came in that foe over that building and 
flew over that smokestack, you will agree with us you can’t get the 
new modern aircraft in there. 

We had to have a location to support the fighter aircraft, and the 
larger aircraft in the northeastern sector. 

And it came up, as the general said, at Lancaster and then moved 
to Hammonton. We still have a requirement for the hangar space 
that we are going to build there. 

Senator Lone. Were you planning to build that at Lancaster, Pa., 
at one time? 

Mr. Day. We were; yes, sir. The depot maintenance shop, we have 
the support of the Air Force, the entire Air Force, world-wide, broken 
down into two zones, the eastern zone and the western zone. 

We have classes of items within supply that we repair at these 
major depots. Anything, repairable parts that are taken off at the 
field, and new parts put on, that fall under the category of repair- 
able or reclaimable, are shipped back to the major depot. If it is 
pulled off east of the Mississippi, it is shipped to the eastern supply 
depot. If it is pulled off west, it is shipped to the western supply 
depot. 

We came to that right after World War IT when we started down 
in decreasing and pulling in to keep from putting tools in every one 
of our bases to support a P-1 generator within that area that would 
be shipped in there. We put all our P-1 generators in one location. 

The depot at Hammonton will be by zone only in the in-flight fuel- 
ing equipment of part, the automatic pilot, gyro and trainer instru- 
ments, a certain type of guided missile, ; ground equipment, and the 
maintenance of the class 19-B, which is your vehicle parts, and some 
simple navigation bomber and gunner trainers. 

Now, the supply that is hooked with this depot stocks those classes. 
and those classes only, for the eastern shipment or the eastern half of 
the world, and they supply the eastern half of the world on those 
items. 

Items that are bizonal in Warner Robins that are ordered by Europe 
do not pass through Hammonton, if it is a boat shipment. 

However, if it is an aerial shipment it will be picked up by MATS 
feeder lines, flown into Hammonton, put on a transoceanic MATS and 
be delivered, so we will still have the boat shipments out of there, sir. 
This will also be a jet overhaul at this facility, taking the new double- 
compounded jet engines. 

Senator Lone. Wasn't I given to understand at the previous hearing 
where this MATS was discussed that there had been some considera- 
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tion of obtaining the use of Friends ship Airport for much of this facil- 
ity, particularly for use by MATS 

“General TrmperLake. Yes, sir. cited brought up the question 
of why we did not use Friendship Airport, and I believe I responded, 
saying that during our hearings in the Armed Services Committee of 
the House, when we tried to explain our deal with the city, the ar- 

rangements that we were going to make there, Mr. Vinson instructed 
us to bring back before the bill went out a definite arrangement agreed 
to by the city officials. 

When we got into the actual negotiations with them, we could not 
make an arrangement that was satisfactory to the Air Force. 

As I brought out, the feeling of the airport officials over there was 
they did not want a military operation in there, that they wanted to 
keep that field for a civilian airport and industrial, and attract indus- 
trial operations, civilian industrial operations. 

The result of that was that we finally got a letter from the city 
fathers, saying, “We don’t want any part of the whole business,” in 
which time we went around and came in with that change from 
Friendship to McGuire last year, that did not get the time to get on 
the floor of the House. It came out as a committee report authorizing 
us to switch from Friendship to McGuire. 

However, when we got the Appropriations Committee’s—they wrote 
in authorizing something similar to that, you see in the back of this 
bill, authorizing in appropriate language which permitted us to go 
ahead, and that was by agreement with four committees. The only 
military operation we have at Friendship— 

Senator Lona. As far as shipping your pe srsonnel overseas, you are 
working from McGuire on that, I take it ? 

General Timpertake. That is right, sir. 

Senator Lone. And most of this function that you want to perform 
here, you say is now originating at Middletown; is that correct ? 

Colonel Stepuens. No, sir; it is not originating at Middletown. It 
is being generated by the various fighter and Air Force bases in the 
northeast part of the United States, but we have a very definite and 
urgent need for an aircraft overhaul facility in the Northeast. 

The area that consists of our northeast area covers some 42 States— 
I am sorry, not 42, some 15 States and 42 percent of the population of 
the United States is in this area. It is the area which we are concen- 
trating on for protection. 

Senator Lone. On every one of these bases now you have got 
hangars; hangars by the hundreds of millions of dollars, and yet 
you come in here and say you have got to have some place to over- 
haul these engines. I don’t understand it. Do you propose to use 
this base for this purpose ? 

Colonel Sternens. The tactical unit in the Air Force is the same 
as the Navy, I believe, and it does not do the ms vor overhaul. The 
major overhaul is done in the depot, on a production-line basis, which 
is the only economical way to do that. 

When that engine is put into the depot it has a complete overhaul: 
it is torn down and old parts are taken out and salvaged, if possible, 
and new parts added, and then it is shipped back to the base. 

On aircraft it is the same way. When they need overhauling on 
account of age or damage, they are shipped to the depot to do the 
major overhaul. 
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This is an industrial type of facility. It is not field maintenance 
at all. 

Senator Lone. Well, the kind of facility you are speaking of at tli 
moment does not even require an airfield, does it ? 

Colonel STerHens. Yes, sir; it does require an airfield. Thes 
planes are flown over. 

Mr. Day. Could I reply to that ? 

Senator Lone. Yes. 

Mr. Day. At this base we are having engine-overhaul facilities fo: 
jet engines at Middletown, where they handle many engines a month. 

Now, when you get to 1,000 engines a month, we reach the point of 

saturation of efficiency and management, and you start going down 
hill. We have additional requirements for jet engines, “and We are 
asking for a facility at this depot for jet engines. 

In addition to that we are asking for the hi ingar to overhaul the 
aircraft that is beyond the capability of the various squadrons or the 
commands to meet on the command base. 

They go to the first and second echelons, which are more or less 
filling-station type of work, with the exception of such things as 
changing engines and prop and so on. 

We have gone on the same idea as the Navy, having the monthly 
cycle between overhauls or yearly, either one you want—24 montlis 
on certain aircraft and 3 years on others. Every 2 or 3 years, which- 
ever the case may be, certain aircraft will come into this base for a 
complete overhaul, so we will have to have hangar facilities il 

We also have shop facilities in testing, facitotant aac compliance, 
and so on, and they are items that are tested off the aircraft, aircraft 
accessories, or engine accessories, and we also technical-order com 
pliance some supply items that are kept in the bin for 6 months before 
they are specified; on those items the supply is specified. 

Senator Lone. Are you doing all of these things at these bases? 

Mr. Day. Yes, sir. 

Senator Lone. At Mobile, Macon, Middletown, Oklahoma City, San 
Antonio, San Bernardino, Calif., Ogden, and Sacramento? 

Mr. Day. Yes, sir. There are different types of aircraft that are 
specialized at different bases, plus the fact that for engines you will 
have Hammonton, Middletown, Oklahoma City, and Norton. 

You have three bases for R4350-type engines—Sacramento, San 
Antonio, and one at Warner Robins. 

Senator Lone. How long would it take you to get this station into 
operation ? 

Colonel Sternens. We are trying to have it in operation by July 


1955. That is for the depot operations. I think there are MATS 
operations. 


Senator Lone. At the depots? 

Colonel Sreruens. They are the aircraft-engine-overhaul part. 

Senator Lone. Prior to that time you will still be using this place 
over here—that is, the aircraft-engine overhaul; is that right? 

Mr. Day. Aircraft engine and equipment. 

Colonel SterHens. You will be sending aircraft generally to Warner 
Robins and to Tinker: we have to supply those aircraft back to those 
existing depots at the present time. 
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Senator Lone. Why is it necessary to place this type of installation 
in the most heavily concentrated industrial areas?) Just why would 
it have to be at Hammonton ? 

Colonel Sreruens. This is an industrial operation. We must have 
labor. We will employ at this station around 10,000 to 12,000 people, 
civilians, in operating this industrial activity. They have to be 
skilled people, mac hinists, and so on; fuselage people, people of that 
sort. That is a prime reason for locating it where it 1s. 

Senator Lone. Well, is that the basis on which you selected some 
of these others—Sacramento and Mobile and Macon? 

Mr. Day. No; they were not necessarily selected for that. Some 
were selected because of the population around there to get personnel. 

Warner Robins, I understand, was built because of the fact that 
they had labor there. It was untrained; however, they could be 
trained. It was built during the war. 

Senator Lone. You would have plenty of time to train men between 
now and July 1955. wouldn’t you Q 

Colonel SrerHens. That is true. In fact, we will do some training 
in that. 

Senator Long. As a matter of fact, there was not much trained 
labor around Augusta when they decided to put that enormous hy- 
drogen plant there, and I imagine that project takes skilled labor. 

Colonel Sreruens. They are building an awful lot of housing there, 
and in this area housing is available, according to the statistics. 

Senator Long. I have got to go to the floor right now and I will have 
to recess this hearing for the next half hour. 

(Whereupon, a recess was taken.) 

Senator Lone. We were discussing this Hammonton Air Force Base 
at Hammonton, N. J. This is in here as a zero base, which is in 
effect programing $73,523,000. 

I think it would be i if the Air Force, rather than developing 
this by testimony here, would give us a statement on the necessity of 
this base, why these functions could not be carried out in other places. 

I will not consider specific items on this because in my judgment I 
have a serious question whether we should at this time authorize a 
base that would cost $100 million, or over $100 million. I have serious 
questions about this whole problem. 

It seems to me we should have a statement on why this base should 
be located, with such an investment of $100 million, in a very vital de- 
fense area, where we have been trying to encourage defense industries. 
as I understand it, to disperse and spread out so as to reduce the con- 
centration of industries in that area. 

That is 80 miles from the sea. I do not know how long we can de- 
pend on the Navy to prevent submarines from sailing right up to 
there. And if we succeed in averting war until 1955, if we do not have 
a war by that time, I should estimate that the enemy would have a 
lot of atomic bombs and that they could very well spare one for this 
base, and it just occurs to me that at the very time you need that 
base as a supply point for the whole northeast area, if you depended 
on that base, that you have got it in the wrong location, it seems to me. 

Furthermore, I have myself a question as to whether you could not 


se other bases and other facilities that you have in order to do that 
Ob. 
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I do not want to take the responsibility of passing on this questio: 
alone. I think it is a question for the full committee, which it should 
look at and pass on and I think that we should have available a state 
ment of the Air Force as to why they feel that base must be built at 
that point. 

General TimperLake. Senator, we will submit a written statement 
in detail. 

Senator Lone. I think that would be the best thing. What I have 
in mind is not a construction justification but a justification of thi 
location of this base. 

General TimperLtake. The location, right. 

Senator Lona. Yes. 

General TimperLake. All right; and the need for additional facil 
ities. 

Senator Long. And also I believe there should be included an anal 
ysis to explain why these functions could not be spread out over 
existing facilities. 

General TimperLtake. We will submit that. 

(The information was furnished to the committee. ) 

Senator Lona. If we are ever forced into a war, there is no doubt, 
for example, in my mind, that you would have any difficulty finding 
air bases for MATS bases. 

Bases like Friendship would be available to you for your use in 
time of war. You might have some argument about it but if we were 
forced into a war you would simply take that base over and either use 
it exclusively or with a civilian agency if you find it convenient. 

But I seriously question whether this facility should be located at 
that point, and that is a much more serious question in my mind than 
as to whether we should construct some of these details and have 
this land acquisition and so on; I believe we should look at the funda- 
mental question rather than the details of it. 

General TimperLtake. All right. Of course, Senator, I would like 
to respond to the use of Friendship in time of war. 

Of course, we can do that. We can go and condemn Friendship 
now. I mean, the Government has that right. We are not about 
to do it, but we do have that right. 

On the other hand, Senator, these MATS units will have to be sta- 
tioned, they will have to have a home somewhere. Unless we provide 
the Hammonton base we will have to provide another base in the 
Northeast for those units, which does fill up an ordinary base. 

Senator Lone. Squadrons—why don’t you just call it groups? 

General TreertAke. No, sir, they don’t work that way. The 
MATS work in units and they run the thing as an airline, and they 
have a station complement ; I mean, they have a home station for the 
units, they run along an an airline : and then they come back to that 
home station; they do not operate in groups. 

Senator Long. Why could you not use Friendship Airport as a 
home station for those planes that have to come home; why could it 
not be regarded as a spot to come home to? 

General Troteertake. That is where they do all of their home 
maintenance. They doit at Hammonton. We have another at Dover 
and another at McGuire. 

Friendship we could not use because the people of Baltimore now 
own that airport and short of condemnation we could not use it. 
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Senator Lone. You are sure they will not share it with you? 

General Trimper_ake. Yes, sir; they will share it with us under 
conditions that nobody could live with and which the Armed Services 
Committee would not permit us—would not authorize us going there 
last year on account of those conditions. 

Senator Lone. They are sharing it with you now, aren’t they? 
Don’t you have an installation there now ¢ 

General Trmpertaxe. No sir. We have the Research and Develop- 
ment Command Headquarters in Baltimore and they rent a small 
hangar out there for their little headquarters flight, two or three air- 
planes that they have to maintain to get around the country. 

Senator Lone. Fourteen airplanes, to be exact. 

General TrmBerLAKE. Fourteen? I did not know how many it was, 
but it is the headquarters flight, and that is done on a rental basis. 

Well, that is all they want, they don’t even want a Reserve activity 
at Baltimore, and they have expressed themselves in writing to all 
these things I have said. 

Senator Lone. Well, how much money do you have for Friendship 
in this bill? You have some authorization for Friendship now, don’t 
you, in this bill? 
~ General TrmpertaKe. No, sir. That is a Research and Develop- 
ment Command Headquarters location. 

Senator Lone. Wasn’t there an item at the present time of $1,646,- 
000, and there is a deferred item of $2,129,000 which would make a 
total if granted of $3,775,000 that you have in MATS at the present 
time, and that would include land acquisition to the extent at the 
present time of $327,000 ¢ 

General TimperLake. Yes, sir; but that is not at Friendship Air- 
port. It is remote from Friendship Airport. 

Senator Lone. It adjoins it, doesn’t it, it is to be used in connection 
with the use of facilities at Friendship Airport ¢ 

General TimpBerLaAke. Only for their flight, headquarters flight, 
for ARDC—isn’t that correct? Mr. Chairman, I am asking General 
Sessums, sir, how far away it is. 

General Sessums. Headquarters location for this land acquisition 
is at the little village of Lipton, which is north of Friendship Air- 
port, 3 or 4 miles. I am not sure of the exact distance, but it does 
not adjoin the airport. 

Senator Lone. It does not adjoin it? 

General Sessums. No. 

Senator Lone. Would you use the airport in connection with these 
operations here? 

General Sessums. For this headquarters flight. 

Senator Lone. You would not use the airport ¢ 

General Sessums. We plan to use it for the headquarters flight. 

General TiMperLAKe. And that is satisfactory to the Air Force 
officials, that particular operation; but neither the Reserve nor the 
MATS operation is satisfactory. 

Senator Lone. Why couldn’t Andrews or Bolling be used to main- 
tain those MATS planes? 

General TrwperLakr. Andrews and Bolling are saturated now with 
air activities. We had to move a large number of aircraft from Boll- 
ing out to Andrews for the MIT flying of personnel, here in the 
Washington area, the rated personnel. 
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In addition, at Andrews Field they have an air defense unit and in 
addition to that they have the he: adquarters of MATS, the world head- 
quarters of MATS, and the administrative aircraft, at Andrews. 

Senator Lone. Well, what I have in mind is that there are a lot of 
things—I think you ought to look at them and see if you could not 
use something you have, before we undertake a whole new facility to 
the extent of ‘$i10 million. 

General TrmBer_ake. This is, as pointed out the other day, the one 
that is brand new, from scratch. 

Senator Lone. Well, you have got others that are brand new, from 
scratch here, but they are not $110 million. 

General Trpertake. No, sir; we don’t have any others brand new 
from scratch and we are not using some other Government facilities 

Senator Lone. What have you got down there at Raleigh-Durham ? 

General Timpertake. We have got recapture rights on the land. 

Mr. Gispens. We have about 5,000 feet of runway down there, that 
is about all. 

Senator Lone. What do you have at Little Rock ? 

General TimperLAke. At Little Rock we are using one warehouse 
and the land from that—ordnance loading facilities. 

Senator Lone. At some of these bases what you have there is so 
small that it would be almost the same as starting all over again, it 
seems to me. 

General TimperLake. It is, almost; yes, sir, I agree with you. 

Senator Lona. As far as I am concerned, the items in the bill specifi- 
cally are very much secondary to the question of whether we ought to 
locate this base at that point, or whether we ought to build this facility 
at all. 

If I were convinced that we ought to build this facility, I would 
take a look at these items. But I think that is the first thing we 
should decide, basically, is whether we ought to buy this $110-million 
base. 

General Trwpertaker. We will submit a statement in justification 
for the need, for both purposes. 

Senator Lone. All right, let us take the next base, Hill Air Force 
Base. Here we are not talking about so much money, we are talking 
about $1,750,000. 

What is the purpose of this? 

Colonel Sreruens. It is an area depot for the overhaul. 

Senator Lone. It serves somewhat the same purpose as the previous 
cne we were talking about ¢ 

Colonel Srernens. That is correct; it is another area depot. 

Senator Lone. This must be in operation at the present time. 

Colonel SreruHeNns. That is correct, sir. 

Senator Lone. Why the vehicle maintenance shop—oh, that is de- 
ferred, I see. You have one there now? 

Mr. Day. Yes, sir; we have a small one, about 45,000 square feet. It 
is in an old temporary building and it is inadequate for use as a 
vehicle maintenance shop. 

Senator Lone. Well, that is deferred, and I will not question you 
further. 

Senator Stennis? 

Senator Stennis. No questions. 
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Senator Lone. At Kelly Air Base, what additional facilities do 
you contemplate there? 

* Colonel Sreruens. Additional apron space. Apron space is very 
critical at Kelly. It is one of our major items in the program. 

Senator Lone. How much acreage do you need now at Kelly, total ? 

Colonel Sreruens. Approximately 520,000 square yards plus an- 
other 17,000 that I find on that base; approximately 537,000 square 
yards. 

Senator Lone. Allright. That is a major increase in aprons. That 
is an increase of almost ‘double the apron space, isn’t it? 

Colonel SrerueEns. Yes, sir. I would like to state the requirements 
for apron space for Kelly. 

Kelly is the overhaul depot for large aircraft. At the present time 
we can park 23 large aircraft on Kelly. 

Senator Lone. How many can you park? 

Colonel STErHENs. Ewenty-three, leaving, I believe, room for 
MATS operations, which are across the field from our depot set-up 
and leaving the transient aprons vacant. 

Our total requirement for apron for Kelly is approximately 1,500,- 
000. 

Senator Lone. How many B-36’s do you have on order? Are you 
still asking for delivery of B-36’s? 

Mr. Day. That is classified data. 

General Trmper.Lake. Off the record. 

(Discussion off the record.) 

Senator Lone. That is an awful lot of apron there. How many 
acres does that amount to—-we will get that. 

Mr. Day. We need to bring up one thing, sir. Kelly Field has an 
awful lot of flying off it. There is a transient and MATS operation; 
the Lackland; proficiency flying training; the USAFIG Headquarters 
Aircraft are stationed thet re; and the Security Service Aircraft are 
also stationed at that base, and the operations, flight operations, from 
Kelly are quite extensive. 

We will also lose a little apron space—what I mean, in building the 
new hangars that we have authorized for Kelly Air Force Base we 
will lose approximately 600,000 square feet. 

Senator Lone. You want to widen your taxiway? How wide is 
your taxiway now? 

Colonel Steruens. One hundred feet—no, we have 5,175 in various 
widths existing. 

Senator Lone. Which one do you want to widen? It says, “Taxi- 
way widening, $1,433,000.” Which one do you want to widen? 

Colonel Sternens. Seventy-five feet is the width of the existing 
taxiway to be widened. 

Senator Lone. How much do you want to widen it to? 

General Trmpertake. While he is looking that up, Senator, I just 
made a quick figuring here. 

It looks like when this authorization is given Kelly, if it is added to 
the authorization in 1952, and the eng of the base, that this base is 
going to cost around $150,000,000, or $110.000.000, depending upon 
what value you put on the dollars heed before 1950. We have spent 
$44,000,000 before 1950 and if you multiply that by two, because a lot 
of them are before World War IT dollars, that would be $88,000,000— 
I am just pointing out that these depots are tremendously expensive. 
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Senator Lone. Of course, you have been plowing that money into 
Kelly for a long, long time. 

General TrmperLake. That is right, but it shocks you, though when 
you see it on a base like Hammonton, a brand new one. 

Senator Lone. Do you have the answer for that question ? 

Colonel Steruens. On the questioning of widening, there are a num- 
ber of different stages of this taxiway 

Senator Lone. Aren’t they all uniform—or what are you doing? 

Colonel STEPHENS. We want to try to raise this taxiway to 150 feet 
all the way, but in some places you have to add 100 feet and some 
places you have to add 25 feet and in other places we are building it 
150 feet wide. 

Senator Lone. What is the width between the wheels of a B-36? 

General Myers. Forty-eight feet-—47 and a fraction feet, as I 
remember. 

Senator Lone. It is a cinch that you cannot use a 50-foot taxiway. 

Colonel SterHens. No, sir. 

Senator Lone. Although that does not mean you cannot use a 
hundred-foot runway, however. You might be able to use it. Why 
can’t you take it over a hundred-foot runway ? 

Colonel SterHens. Well, I have never flown a B-36 and I don't 
know how it handles, but the requirement that the Air Force has al- 
lowed for a B-36 is 150 feet. 

General TrmperLaKke. I would like to examine that—excuse me, 
Colonel—we have criteria. 

General Myers. Our criteria is 100 feet for the taxiways to serve 
your heavy aircraft, the type that come in here. 

Until they get a new runway and other pavements built down there, 
their proposal is to use existing runways which are 150 feet, and a 
taxiway; though we do not propose to build any taxiways as such to 
150 feet. 

Senator Lone. Well, it says here, “Taxiway widening,” and the 
testimony at this moment is that you are going to widen taxiways 
to 150 feet. Now, are you going to widen them to 150 feet or aren’t 
ron? 

General Myers. No, sir. It provides for 5,000 feet extension to the 
northwest of the existing 150 northwest-southeast runway, of which 
the northwest 5,350 lineal feet are to be converted to a taxiway. The 
runway existing will be converted to a taxiway eventually, 

Colonel Steruens. I think that is correct—100 feet wide. 

Senator Lone. They are not widening any taxiway there beyond 100 
feet. is that correct ? 

General Myers. That is correct. 

Colonel Strernens. That is correct, sir. 

Senator Lone. Now, you are building an engine test cell. That 
hes been deferred on all of the other bases. Why are you building 
this engine test cell facility here? 

Colonel Srernens. Kelly Air Force Base is one of the large engine 
overhaul depots and these test cells are to test engines after they come 
out of the overhaul shop. 

The 3,360 is the large reciprocating engine we now have in the air 
craft, in the B-36’s. 

Senator Lone. The strength of your base is going to go down, ac- 
cording to what it says here on this, the front sheet, and then on the 
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next sheet you are asking for “records and processing,” as an addition 
to your administrative, and that is at an estimate of $126,000. Why? 

General TimpertAke. May we have this off the record, sir ¢ 

Senator Lone. Yes. 

(Discussion off the record.) 

Senator Lone. That is an old base. Why the medical dispensary ¢ 
Don’t you have one there ¢ 

Colonel Srreuens. Yes, sir; we have a dispensary at Kelly. 

Mr. Gispens. Off the record. 

(Discussion off the record.) 

Senator Lone. Now, the next base, I have no questions on. Do you 
have any questions on the McClellan Base at Sacramento, Senator 
Stennis? 

Senator Srennis. No. I have no special knowledge of it, Mr. 
Chairman. 

General Timper.ake. It is a zero base. 

Senator Lone. The next base is Norton Air Force Base at San 
Bernardino. 

This jet engine building and improvements, shouldn’t that properly 
be a maintenance item rather than a construction item for author- 
ization? 

Colonel Steruens. No, sir; due to the magnitude of their job, it is a 
major one in this. That is an extension to the existing overhaul shop. 

Senator Long. Why does the jet engine test cell, item A, run $125,000 
unit cost ? 

(Discussion off the record. ) 

Senator Lone. On the Olmstead Base, on the utilities, is there a 
duplication there ? 

Colonel Sreruens. No, sir; the utilities lump-sum utility item, No. 7, 
is for the additional utility extensions required to take care of the jet 
engine test building and test cells. 

(Discussion off the record.) 

Senator Lone. You want $72,000 for fire protection at Lynn Haven, 
Fla. What does that add to your system ? 

Colonel Steruens. That is to provide fire alarm 

General TrmperLake. Lynn Haven is, sir, terminal storage, av. gas 
terminal storage. It was declared surplus by the Navy. It was built 
in connection with the navy yard at Panama City, and this is to give 
us some protection for the tremendous amount of gas. q 

Colonel Steruens. It is foam-generating equipment. 

Senator Lone. That is in addition to what you have got there? 

General Trpertake. Yes, sir. We got it for practically nothing 
as war surplus. 

Senator Lona. Aero Chart plant at St. Louis. Does the headquar- 
ters building improvement come out of maintenance funds? 

Colonel Srepnens. No, sir; that isa continuation of a previous year’s 
job, installing presses and putting the building in shape to take the 
presses. 

Senator Srennis. To take what—presses ? 

Colonel Srernens. Putting the building in shape to take the presses. 
This is a large technical printing installation that prints all of the 
maps used by the Air Force, target maps and flying charts. 

Senator Lona. Is that located right in the heart of St. Louis, this 
Aero Chart plant ? 
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Colonel Sreruens. It has been. We are moving out to this new 
location. The previous year’s money was to fix up this old medical 
depot, really a Civil War post, actually out in the river. 

Senator Lone. How far is that away from the heart of town? 

Colonel Sreruens. It is about 3 miles from the heart of the city, but 
still well within the city itself; but 3 miles from the middle of the town. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. All right. The next base is Tinker. What type of 
road do you have in mind? 

Colonel SterHens. Tinker Air Force Base is one of our maintenance 
depots. 

Senator Lone. I said, what kind of a road do you anticipate? 

Colonel Sternens. The roads there are planned to be 221% feet wide. 
There is about 18,000 feet of it and it will have a 214-inc h bituminous 
surface and 8 inches of aggregate ; no curves or gutters. 

Senator Lone. How long i is it? 

Colonel StrrHens. I say, about 18,000 feet of it. That road is to go 
into Air Defense Command unit. 

Senator Lone. That is about 3 miles at $257,000 a mile, or a little 
over 3 miles. It seems like a high price for an aggregate road. It is 
bituminous and aggregate / 

Colonel SterHENs. That is correct, sir. I assure you that if it does 
not take that much to build it, that it won’t be spent on it. 

Senator LonG. Senator Stennis, any questions ? 

Senator Srennis. No, I have nothing. 

Senator Lone. The next one is Wright-Patterson. 

General TrmBerLAKke. That is a zero base, sir. 

Senator Stennis. Well, that is a large installation there, isn’t it? 

Colonel SterHens. Yes, sir: very large. 

Senator Lone. Concerning this air-conditioning, the first item here, 
we would like to know what building you propose to air-condition. 
What is this “ARD”? 

Colonel Sternens. Air Research and Development. 

Senator Lone. I have no questions on that. Senator Stennis? 

Senator Stennis. No, nothing further. 

Senator Lone. You also testify for the Continental Air Command? 

Colonel Steruens. No, sir. 

General TrperLake. We have Colonel Webster. 

Senator Stennis. What is this 391? 

Solonel SterHens. That is a zero item, but that is requested au- 
thorization to support a deficiency of funds from the 1951 program, 
and a request for modified test cells, old-type test cells, where we had 
some difficulty with field lines leaking and causing fires and we had 
to move those field lines and reinstall them outside the building. 


General TimperLakKe. We are not asking for any consideration at 


this time on these items. 

Colonel Steruens. No, sir, it is a zeroed item. 

Senator Lone. Well, let us move on. Who are you going to have 
to testify for the Military Air Transport Service? 

General TrperLake. Colonel Lenhard. 
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STATEMENT OF COL. D. F. LENHARD, FOR MILITARY AIR 
TRANSPORT SERVICE 


Senator Lone. Colonel, your items are zero items, aren’t they, or 
at least half of them are? 

Colonel Lennarp. Yes, sir. We have only one base that is not in 
the zero concept, and that is West Palm Beach International Airport, 
West Palm Beach, Fla. 

Senator Lona. All right. Now, let us take the Dover Base. You 
are expecting a major increase in personnel there; but most of the 
money has been appropriated apparently to keep you going for the 
time being; is that right ? 

Colonel Lenwarp. That is right, sir. 

Senator Lone. You have air defense units and MATS units. 

Colonel Lenuarp. That is right, sir; air transport units. 

Senator Lone. How do you use a readiness hangar on a MATS 
base ¢ 

Colonel Lenrarp. That is part of the air defense facilities. 

Senator Lone. How many additional base maintenance hangars 
do you need, under item 154 

Colonel Lennarp. This would be a single hangar. That would be 
ince orporated with the usual facilities and would provide the base with 
an aircraft maintenance shop. 

Senator Lone. You are asking for one hangar now and one 
hangar in the next supplemental ¢ 

Colonel Lennarp. That is correct, sir. 

Senator Lona. How many hangars do you have there now ? 

Colonel Lenuarp. There are no hangars which would be suitable 
for the heavy-type aircraft in there at all. 

Senator Lone. None at all? 

Colonel Lenuarp. No, sir. 

Senator Lone. What do you mean by heavy type—B-—36 ? 

Colonel LentiArp. No; the heavy transport type. 

Senator Lone. Well, what type ¢ 

Colonel Lennarp. C-124, primarily the C-124 are to be utilized 
at Dover. 

Senator Lone. I don’t see any request here for barracks. Do vou 
have any barrracks ? : 

Colonel Lennarp. The barracks are in the 1952 program. 

Senator Lone. They are glready en ized ¢ 

Colonel Lennarp. That is correct, 

Senator Lone. How are you coming atlas with the barracks con 
struction ? 

Colonel Lennarp. The construction, according to the last report 
I had, shows a completion date of approxim: ately December of this 
year. 

Senator Lona. Will that be enough barracks to house the men you 
have got there? F 

Colonel Lenuarv. Together with the existing facilities: yes, sir. 

Senator Lone. Will you be overcrowded on that base? 
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Colonel Lennarp. Well, there is a phasing in of the strength in ac- 
cordance with the completion schedule and there will be a certain 
amount of overcrowding until it is completed. 

Senator Lone. And when you get it completed it will be up to the re- 
commended criteria for housing? 

Colonel Lennarp. Well, based on the assigned missions and on the 
over-all requirements according to this over-all program. 

Senator Lona. In connection with this base at McGuire, we were 
told that the personnel processing center could not be moved from 
there to Dover, because Dover is too crowded. By the time you get 
this housing, wouldn’t you be in a better shape there to handle the 
personnel processing center ? 

Colonel Lennarp. The base at Dover is a relatively small base, 
acreagewise, that is. It is not a big base; it is not a base like Westover 
or similar types of bases. The amount of room that we can actually 
construct on is pretty well used up in the program as scheduled for 
the transport squadron. 

Senator Long. Do you see any reason why you could not acquire 
more land around Dover? 

Colonel Lenuarp. The area there could probably be made available, 
depending on how the local interests feel on large-scale acquisition. 

Senator Lone. Do I understand you are moving facilities in here 
from Westover ? 

Colonel Lennarp. That is correct. 

Senator Lone. What facilities? 

Colonel Lennarp. Well, the entire MATS operation at Westover is 
going into the Dover-McGuire complex. 

Senator Lone. How far away is Westover? 

Colonel Lennarp. From Dover? 

Senator Lone. Yes. 

Colonel Lennarpv. Approximately 250 miles. 

Senator Lone. Any questions, Senator Stennis? 

Senator Stennis. No. 

Senator Lone. The next one is Great Falls. What is the differ- 
ence between a storage building and a warehouse; that is item 13? 

General Timeertake. Colonel Lenhard does not have a printed 
page on his justification book. 


Mr. Grerens. I would like to have that answered off the record. 
Senator Lone. Off the record. 
(Discussion off the record.) * 


Senator Lone. I still don’t know what the answer is to that. I 
would like to have you submit that. 

General Trupertake. We will give you the answer to that. 

Senator Lone. All right. 

(The information was furnished to the committee. ) 

Senator Lone. What kind of planes do you propose to use in your 
maintenance nose docks ? 

Colonel Lennarp. Primarily C-97’s. 

Senator Lone. Would that nose dock take the engines under it? 

Colonel Lenuarp. Yes, 

Senator Lonc. How many engines does the plane have? 

Colonel Lennarp. Four engines, sir. 

Senator Lone. What is the difference between that and a multi- 
purpose dock ? 
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General Myers. It is essentially the same thing, only it is a little 
bit smaller for this aircraft; essent ‘ally it is the same. 

Senator Lona. Well, the unit cost of this is $350,000 and the unit 
cost of the multiple-purpose dock is $455,000. 

General TrmMBeRLAKE. The multiple-purpose dock covers B-36's or 
B-47’s. This is for the C-47, which is the same as B-29 or one medium 
bomber. 

Senator Lone. Can you furnish us with the drawings of the 
maintenance nose dock so that we can see the difference between that 
and a multipurpose dock ? 

General Myers. Yes, sir. 

Colonel Lenuarp. Yes, sir. 

(The information was furnished to the committee.) 

Senator Lona. Now, you are getting in here the Palm Beach Inter- 
national Airport for the use of MATS: is that it? 

Colonel Lenuarp. That is right. 

Senator Lone. You are going to have the facilities of that fine 
airport available to you; and you feel sure out there you ought to 
spend about $1,200,000 to improve that airport so that you can have 
it even more useful ? 

Colonel Lenuarp. That is correct. 

Senator Lone. You are not going to have to do anything to the 
runway at all? 

Colonel Lennarp. Sir, the runway work which was involved, which 
was an extension, was in the 1952 program and that work is about 85 
percent complete now. 

Senator Lone. How much did that cost you?) What was your ap- 
propriations for that? 

Colonel Lennarp. I believe $6,895,000 in 1952. 

Senator Lone. Did you extend the runway or just strengthen it? 

Colonel Lennarp. We extended the runway. The C-97 aircraft, of 
course, have different characteristics than the original purpose for 
which the base was built. 

Senator Longe. Did you build some hangars down there? 

Colonlel Lenuarp. No, sir; this is the initial hangar requiremen., 
using the nose docks. 

Senator Lone. You are not building hangars, just the nose docks? 

Colonel Lenuarp. That is right. 

Senator Lone. The kind of weather down there makes it more de- 
sirable to build nose docks ? 

Colonel Lenuarp. That is right; and you get better ventilation. 
There is $400,000 for the runway extension. 

ae ator Lone. Did you build any barracks down there? 

Colonel Lennarp. Yes, sir. 

Senator Lone. How much did your build in barracks? 

Mr. L. J. Cuarke (of MATS Headquarters). $350,000. 

Senator Lone. Here is a question that disturbs me. If we get 
into a war and go down to Palm Beach you can get all of the hotels 
you need and use them, perhaps you can lease them or what not, and 
use them for processing personnel to be sent overseas. Is this base on 
the theory you would have to have that to use for that purpose ? 

I think General Timberlake can answer that. 
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General Trmpertake. The personnel processing and overseas re- 
eee depot, sir, serves the port for overseas shipment of the 
ulk of their people, some of them by air, the critical people. 
( Discussion continued off record. ) 
General Trmpertake. That is right. 
Senator Lone. That is all the questions T have on that part. Those 
going to testify for the Continental Air Command? 
General Trmpertake. Colonel Webster. 


STATEMENT OF HOWARD E. WEBSTER, ACTING DEPUTY CHIEF 
OF STAFF FOR MATERIEL, CONTINENTAL AIR COMMAND 


Senator Lone. Colonel Webster, I am not going to ask any ques- 
tions about Camp Beale. You say you need $400, 000 on zero bases and 
I will take your word for it. 

With respect to Dobbins Air Force Base at Marietta, does MATS 
do a great part of their flying from this base ? 

Colonel Wessrer. No, sir. 

Senator Lone. Does MATS fly the planes that are flown from this 
base for you? 

Colonel Wersstrer. No, sir; MATS is not there at all—a SAM 
squadron. 

Senator Lone. What is that? 

Colonel Wesstrer. Special Air Mission squadron. 

Senator Lone. I see. What kind of work does that command do? 

Colonel Wensrer. The Continental Air Command is the command 
within the continental United States which superintends the activi- 
ties of the Reserve forces, including the Air National Guard and the 
Air Force Reserve. 

It also has charge of the activities of the aviation cee force, 
which is the combat construction agency for the Air Force 

It has to do with personnel processing, of individuals coming into 
active military service or leaving the continental limits of the United 
States, or returning from overseas service, they are processed through 
the processing centers. 

Senator Lone. How much flying does Continental Air Command 
do? 

Colonel Wesrstrr. Mostly administrative flying, sir. However, on 
many of our bases we have tenants, and Dobbins Air Force base is 
such a base with numerous tenants. 

We own the base and have charge of it and have to furnish the 
housekeeping service, including operations and maintenance of air- 
craft and the facilities necessary to it. 

Senator Lone. You have to furnish services, then, to operational 
groups there, although this base is under your command, I under- 
stand. 

Colonel Wessrer. That is correct. 

Senator Lone. What groups are around that base? 

Colonel Werster. On Dobbins Air Force Base in addition to our 
own base complement, we have the Air National Guard unit and the 
SAM squadron. The squadron there flies the military personnel of 
the Third Army Headquarters, Fort McPherson. 

Senator Lone. How many planes do they have? 

Colonel Wersrer. I believe they have five C-47’s. 
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Senator Lone. And they fly the personnel of which Army ? 

Colonel Wersstrr. The Third Army. 

Senator Lona. Where is that located ? 

Colonel Wessrer. It is located at Fort McPherson, Atlanta, Ga. 

Senator Lone. Where do they fly them to; any particular place? 

Colonel Werster. I don’t know the destinations, sir, but they fly 
them wherever they have to go. 

Senator Lona. Off the record. 

(Discussion off the record.) 

Senator Lone. Who else do you have there ? 

Colonel Werstrer. We have an Air Division Headquarters, a sub- 
ordinate agency of the Air Defense Command. We have an air con- 
trol and warning unit. 

Senator Lone. They are a flying outfit? 

Colonel Wersrer. They monitor flying. 

Senator Lona. They don’t fly themselves? 

Colonel Wesster. The Division headquarters—they have admin- 
istrative flying; yes, sir. 

Senator Lone. How many planes do they operate there ? 

Colonel Wenstrer. That I do not know, sir. I will have to find that 
out. 

Senator Lone. Well, what little flying they do there—that is an 
enormous base. Why do you have to have this additional aviation gas 
storage; can’t you get by with what you have? 

Colonel Wrrsrrr. No, sir; there is none available now, the reason 
ila that all of the existing fuel storage, aviation fuel storage is lo- 
cated within the industrial pl: int. 

The base itself is divided into two parts, one composed of the indus- 
trial plant occupied now by the Lockheed Aircraft people— 

Senator Long. Well, can’t you take their pumps and take gas? 

Colonel Wesster. No, sir, they don’t desire it. 

Senator Lona. “They don’t desire it’”—they are making airplanes 
for the Air Force, aren't they ? 

Colonel Wesster. Yes, sir, but the capacity of the existing tanks is 
such that in the accelerated program there will not be capacity avail- 
able for the flying that is done under the jurisdiction of the C ontinental 
Air Command or its tenants. 

Senator Lone. Well, they are still going to have aviation gasoline 
on that base—if you don’t get this, how much aviation gasoline i is that 
company to have—is that the Lockheed Co. ? 

Colonel Wressrer. The Lockheed Aircraft Corp. 

Senator Lone. How much gas will they have there? 

Colonel Wessrer. I don’t know what their plan is. The tanks they 
now have have a capacity of 225,000 gallons and they are within the 
enclosure. They have a fence all around the Lockheed enclosure; and 
they need all the capac itv they have. 

Senator Lone. They don’t let you have any gas at all—who owns 
that plant there? 

Colonel Wensrer. It is an Air Matériel Command plant at which 
Lockheed is executing a facilities contract for the work they are doing. 

Senator Lone. Well. whoever negotiated that contract for the Gov- 
ernment ought to answer a question or two on it. Why, we are pay- 
ing them to make Lockheed airplanes and they make a big profit—I 
hope they make a profit, they ought to make a big profit out of the 
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business or if they don’t, then they ought to get out of the business— 
and they ought to explain why they will not cooperate about a little 
gasoline to operate these planes. You don’t need’a lot, do you? 

General TrmperLake. Well, I think, Mr. Chairman, the difficulty is 
that they are operating the plant on an industrial basis, a cost-plus 
fixed-fee contract, and if we asked any special services from them, 
they either charge us cost and make a profit on those services or they 
give us the excuse that service is holding back production. And, 
frankly, we would like the industrial things to be over there by them 
selves. Added to that, the type of aircraft being built there is a 
jet aircraft; is that correct ? 

Colonel Wessrer. They are now working on B-29’s and B-50’s, 
a conversion program, they are supposed to make them over, | 
understand. 

General TrmBerLAkeE. I was wrong, sir. 

Senator Lone. I won’t argue with you about the motor gas, that is 
only $15,000, but this $150,000 

Now, these maintenance facilities, why can you not use maintenance 
facilities that are somewhere else for the few planes you have there? 

Colonel Werster. Sir, the existing maintenance facilities are one 
hangar, listed as B-20, which is the property of the Air National 
Guard. 

During the time in which the National Guard unit was on active 
military service, it was convenient for the Continental Air Command 
and all of its tenants to use that facility. 

Now, however, the National Guard is returning and under the ex- 
isting Department of Defense policy, that is to be returned to them. 
They have a requirement for it to take care of the aircraft assigned 
to them and it will be necessary to have this facility for it. 

Senator Lone. Well, can’t you work out some understanding to 
share the use of that facility with the Air National Guard ? 

Colonel Wesster. No, sir. I might say this also, sir, that the Lock- 
heed facilities, the contract being executed in the industrial plant, 
also deprives the United States Property and Disbursing Officer of 
much storage space. He is the individual who is responsible for 
storing all of ee of the Air National Guard and the Ground 
National Guard for the State of Georgia, so that the return of that 
B-20 hangar to the National Guard is going to make up for the short- 
age of space for property that was occasioned by the taking over of 
the industrial plant by the Lockheed contractor. 

Senator Lone. Well, the National Guard already have themselves 
a hangar, don’t they? 

Colonel Wenstrr. No, sir. This is it. This is their hangar. They 
have no other hangar. P 

Senator Lone. You are building this hangar for the Air National 
Guard? 

Colonel Wersrer. No, sir; we are building this hangar for the use 
of the base and the base tenants in order to comply with the Depart- 
ment of Defense policy of returning to the National Guard the hangar 
which was theirs prior to their entrance upon active military service 
as a National Guard unit. 

Senator Lone. Well, is there a hangar there that stands today that 
the National Guard can use? 
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Colonel Wesstrrr. None excepting the hangar which is being re- 
turned to them, and in return for that—we have to take care of our 
maintenance requirements in another hangar constructed for that, and 
this is it. 

Senator Lona. Let me see if I have this thing straight. If you 
don’t get any money, the Air National Guard will have a hangar; is 
that correct ? 

Colonel Wesster. That is right. 

Senator Lone. But you won't have a hangar? 

Colonel Werster. The Regular forces will not have a hangar. 

Senator Lona. What forces will not have ? 

Colonel Wesrster. The SAM squadron—— 

Senator Lone. How many planes? 

Colonel Wesster. Five C-47’s. 

Senator Lone. And who else? 

Colonel Werster. The base-assigned aircraft. 

Senator Lone. How many is that ? 

Colonel Wesster. Approximately 13 aircraft. 

Senator Lone. And what others? 

Colonel Wersrer. The Air Force Reserve training center unit. 

Senator Lona. Is that over and above the Air National Guard ? 

Colonel Wesstrer. That is right. It is a different component. 

Senator Lone. How many will the vy have? 

Colonel Wrnsrer. They will have 54 out there. 

I neglected to tell you that was one of the components, one of the 
tenants at the base. That is a Continental Air Command organiza- 
tion, part of the Air Reserve. 

Senator Lone. 54 planes? 

Colonel Werster. Yes, sir. 

Senator Lona. Under your “principal mission,” which one of these 
symbols are they on the page? 

Colonel Wesster. They are not listed because under the “principal 
mission” on this are listed only those components that belong to the 
Regular Establishment. The Reserve training center is a Reserve 
unit, for which reason they are not listed as a component under “prin- 
cipal mission.” 

Senator Lone. Well, aren’t they provided for under some other 
basic, those 54 planes you are talking about; isn’t there some way to 
provide for them ? 

Colonel Werstrer. Not for the maintenance of the aircraft; no, sir. 

Senator Lone. You told me that your principal mission was to take 
care of 18 airplanes and it was so minor you did not even list them; 
and now you have 54 planes. I don’t understand why they are not 
listed here, if you have 54 planes, against the 18 that are listed under 
your principal mission. 

Colonel Werstrr. May I ask if you have a copy of the justifica- 
tions ¢ 

Senator Lone. How many of the planes that you have there are 
combat planes? 

Colonel Wensrer. Sir, we have no combat planes there. 

Senator Lone. Well, can’t you just contract to have your planes 
maintained by some of the commercial people around Atlanta ? 
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Colonel Wessrrer. That would be most inconvenient, sir, I believe, 
to fly them to another airfield for maintenance purposes, another 
nearby field, when we have all the space and the organizational main- 
tenance personnel within the distribution there, in the Reserve train- 
ing or in the liaison squadrons of the troop-carriers units. 

Senator Lone. W rel, you could do a lot of maintenance with that 
much money, couldn’t you? 

Colonel Wesster. I think that the cost over a period of time would 
probably reflect an uneconomical situation, as far as that is con- 
cerned, with a contract. 

Senator Lone. Well, if you contracted for that service, you wouldn't 
have to have all these units in there. 

Colonel Wersrer. Well, the unit does have other duties besides just 
the maintenance of the aircraft. 

Senator Lone. What does an airplane mechanic do besides work 
on airplanes when you bring an airplane mechanic in for mainte- 
nance work? 

Colonel Wessrer. Well, he probably has other duties within the 
squadron to which he is assigned. 

Senator Lone. What would they be? 

Colonel Wesster. I would like to have this off the record, sir. 

Senator Lone. All right. 

(Discussion off the record.) 

General Myers. Mr. Chairman, I think there is a basic question in 
the case of these Reserve training units. What we are going to have to 
have in unit training is more or less of a nucleus that can perform a 
war mission in the event of war, you have to have fliers and support- 
ing people, you have to have at least that nucleus, sir, of maintenance 
people. 

Senator Lone. It seems to me, General Myers, that you have got so 
many airplanes in this country, and I don’t care whether they are 
military or civilian, that in time of war you are going to have to use 
all of the airplane mechanics that there are and if you don’t have 
them in uniform, you are going to get them one way or another. 

General TrpertaKke. Mr. Chairman, these are not civilian- -type 
aircraft. You asked if they were combat. I think the answer is that 
they are troop-carrier aircraft. I don’t know about the National 
Guard unit 

Colonel Wesster. That is a fighter-intercepter. Might I say this, 
Mr. Chairman, that Atlanta, Ga., is an area where there are a great 
many reservists and it is one of the locations which has been selected 
for the Reserve training program, which has 30 flying training 
centers which are located in the greater metropolitan locations with. 
in the United States. 

In the unit itself is a table of organization and equipment unit. 
When you asked the question about combat aircraft—they are not 
used in combat until the unit is called into active military service. 
However, it is part of the Ready Reserve and in order to get it ready 
for such time as it might be called, the training that is required should 
be carried on at a military installation rather than hi aving the air- 
craft—rather than having civilians under contract, because ‘then they 
will be without the resultant training necessary to make them ready. 

Senator Lone. Why do you want the two headquarters buildings? 

Colonel Wesster. They are for the two liaison troop-carrier units. 
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Senator Lona. Well, are they going back to the National Guard 
or—you have been deprived of that building? 

Colonel Werster. No, sir, these units are not there yet. They will 
not be moved until the facilities are provided. 

Senator Lone. I don’t see any barracks there for them. Do you 
have barracks yourself already for those troop-carrier units ? 

Colonel Wessrer. I understand the barracks are to be provided at 
a later date. 

Senator Lone. What is the warehousing for? 

Colonel Wensrrer. The warehousing is also for the troop carrier 
liaison squadron to be assigned there. 

Senator Lone. Are those listed as part of the “principal mission” 
of that base ? 

Colonel Wersrer. Yes, sir—I beg your pardon, they are not listed 
on that sheet. 

Senator Lone. Let us take up Godman Air Force Base at Fort 
Knox, Ky. 

You are asking for 1 million of dormitories and mess for airmen. 
Why can’t the Fort Knox Army unit provide housing for those 
people ¢ 

Colonel Wenstrer. The answer to that, sir, is that the Army activi- 
ties at Fort Knox are expanding themselves, and they need the facili- 
ties that they have there or that they are contemplating construc- 
tion of. 

Senator Lone. Let us go to Long Beach. What is the purpose 
of this? 

Colonel Wresstrrr. Long Beach is another location of the Air Force 
Reserve training center program. 

However, the base complement there again has to furnish house- 
keeping services for other tenant organizations. 

In this particular case, the funds being requested are for a ferry- 
ing unit. 

Senator Lona. Is the ferrying unit located there ? 

Colonel Wessrer. Yes. 

Senator Lone. How are they fixed for nose docks ? 

Colonel Wesstrrr. They have none. 

Senator Lone. Well, let us look at Camp Wolters. 

Colonel Werssrrer. The correct name is Wolters Air Force Base. 
It is the headquarters of the Aviation Engineer Force. 

Senator Lona. Why do you ask for sue +h small amounts? 

Colonel Wrrster. The previous program, sir, is providing for other 
requirements; fiscal year 1952 and fiscal year 1951. 

General Myers. It is a zero base, sir. 

Senator Lone. Why do you need this airmen’s mess? Didn’t you 
provide for that originally ? 

Colonel Werster. No; those that have been built or provided for 
up until now are not sufficient to meet the total requirements. 

Senator Lone. Why do you need vehicle maintenance and vehicle 
paint shop? Can’t you contract for that at Mineral Wells, Tex. 

Colonel Wersrer. Again, that is necessary, sir. The mission of the 
Aviation Engineer Force is to provide training of aviation engineer 
units which would be used in the combat theaters to prepare them 
for overseas shipment; and part of their training program provides 
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for maintenance of their own equipment so the personnel can be all 
trained when they go overseas. 

Senator Lona. What kind of command did you call them ? 

Colonel Wessrer. The Aviation Engineer Force. 

Senator Lone. That is a zero base. You mean you designed that 
base and put it in the appropriation and did not ask for a vehicle 
maintenance shop on it? 

Colonel Wenster. No, sir; it is one of the items which although 
necessary was not able to be provided for, due to funds limitations and 
so forth in the previous program. 

General Myers. That is correct, sir. Our previous programs were 
cut back, and we had to make cuts in them. 

Senator Lone. What is your special training shop? 

Colonel Wersrer. This facility is required to provide for training 
of airmen in the maintenance and operation of various types of con- 
struction equipment—heavy motorized construction equipment that 
is assigned to them. 

In this structure will be provided space for the classrooms, individ- 
ual classes in assembling and disassembling the equipment. They 
have special laboratory equipment, such as soil compacting equipment 
and so forth, whose operators require training in fac ‘ilities suitable for 
that purpose ; hence, the provision for this special training shop. 

Senator Srennis. That maintenance shop now is going to have a 
$588.000 total cost. 

Colonel Werster. We are only asking for half of that amount, sir, 
at this time. 

Senator Lone. What is the vehicle maintenance shop for? 

Colonel Wersrer. This will enable those groups to work on main- 
tenance on all the vehicles and construction equipment that is assigned 
tothe unit. That is, bulldozers and tractors and road-grading equip- 
ment and loaders, and so forth, all of which require speci ialized train- 
ing to enable the operators to operate and maintain them. 

Senator Lona. Is the Air Force then setting up their own engi- 
neers—bulldozer operators and all of that? 

General Myers. Mr. Chairman, these units are Army units manned 
and initially trained by the Army and turned over to the Air Force 
for use and for organizational training. Off the record. 

(Discussion off the record.) 

Senator Lona. Let us get to the next base. Who is going to tes- 
tify on Research and Dev ‘lopment ? q 

General TrmpertAKe. General Sessums, sir. 


STATEMENT OF BRIG. GEN. JOHN W. SESSUMS (ACCOMPANIED BY 
COL. W. L. ROGERS), FOR THE RESEARCH AND DEVELOPMENT 
COMMAND 


General Sessums. Mr. Chairman, could I give you a brief picture 
of the Research and Development Command here for about 3 or 4 
minutes before we start ? 

Senator Lone. If you will make it very brief. 

General Sessums. I would like to make a few remarks relative to 
this command. 
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Senator Lona. I see you havea prepared statement. I would rather 
have you put that in the record, as I shall have very few questions. 

General Sessums. All right, sir. 

(The statement referred to is as follows:) 

Mr. Chairman, members of the committee, before we present the 
details of this program, I would like to make a few remarks relative 
to the facilities requirements to support the Air Force research, devel- 
opment, and test activities. 

The Air Research and Development Command is concerned with 
quality as opposed to quantity. We are not satisfied with the present 
margin of quality over that of the opponents. The ability of our 
country to produce mass quantities is common knowledge. Unfor- 
tunately we cannot claim a wide superiority in quality. To improve 
our position in this area will require effort along many lines—one 
of the most critical at the present time being adequate facilities. 

The Air Force research and development facilities have not been 
expanded in past years sufficiently to keep abreast of new knowledge. 
Many of our research and development stations and facilities were 
originally constructed for some other use and are being adapted to 
the best of our ability to meet our needs. A great many of these 
facilities are of temporary World War IT construction. 

The Air Force does not attempt to construct and operate all of 
the facilities required for its research and development programs. 
Only the minimum required to meet its responsibilities for the research 
and development function are provided from public funds. Maxi- 
mum reliance is placed on the existing and planned facilities of 
industry, colleges and universities, research foundations, the Army, 
Navy, NACA, Bureau of Standards, and other Government agencies. 

Facilities are required by the Air Force: 

First, to evaluate and test the weapons and equipment to insure 
that they meet the requirements of the development contract and 
performance specifications, and to determine if the equipment so 
developed will perform the military function or mission for which 
it was intended. 

Secondly, Air Force facilities are required to conduct preliminary 
investigations and research on new ideas and to determine whether 
or not a requirement exists for the weapons or equipment which might 
result from the development of the idea. At this same time sufficient 
data must be obtained to establish specifications for the new equipment 
prior to the execution of a development contract. 

Thirdly, it is necessary in some cases for the Air Force to provide 
facilities having unique characteristics to be made available to con- 
tractors for use in connection with development of military weapons. 
Facilities are thus provided when they are so large and expensive that 
industry itself could not finance them nor could the Government pro- 
vide them for each separate contractor requiring such facilities. At 
other times facilities must be provided to take advantage of unique 
topography, such as the dry lake bed at Edwards Air Base for develop- 
ment testing of experimental aircraft, or because of requirements for 
isolation due to noise or personnel hazards, such as Holloman Air Force 
Base for the development testing of short-range guided missiles. 
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The over-all plan for Air Force research, development, and test in- 
stallations includes one research center, three development centers, five 
test centers, and a headquarters for the Air Research and Development 
Command which controls the operation of these installations. 

Our requests for facilities generally fall into three classes: 

First, modifications or additions to existing facilities to increase their 
utilization or provide for increased w orkload or activity in such fa- 
cilities. 

Second, new facilities required to engage in new fields of engineer- 
ing and science which now have military application to Air Force 
operations. 

ante facilities required for support of the technical operations. 

We are asking in this program for authorization for construction 
on our aeubereh ‘dev elopment, and test bases in the amount of $94,352,- 
000. This is made of the programs for the Air Research and Devel- 
opment Command. Of the stated total of $94,352,000, $1,459,000 is for 
support of tenants, such as Air Defense squadrons. 

Our total authorization request for support of the Air Force re- 
search, development, and test effort represents 5 percent of the total 
Air Force program. Al! these projects have len reviewed and 
screened by the Air Force Air Staff, the Office of the Secretary of De- 
fense, and the Bureau of the Budget. In addition, they have been re- 
viewed and approved by the Research and Development Board. As 
the result of these many reviews, the program now before you for your 
consideration represents 38 percent of the total original request ‘sub- 
mitted by the field activities. 

The geographical locations of our research, development, and test 
installations and the mission of each center is as follows: 

The Headquarters, Research and Development Command, Balti- 
more, Md., is for operational control of Air Force research and develop- 
ment activities. It is located near the geographic center of university, 
industrial, and governmental agencies with which it must effect liaison 
and coordination. 

The Bedford Research Center, Bedford, Mass., is primarily con- 
cerned with research in radar, weather, air-defense systems, radio- 
biology, and radiochemistry. It is located near Boston to take advan- 
tage of a concentration of scientific knowledge and to avail ourselves 
of the invaluable university and industrial research conducted in the 
area. Research institutions such a Massachusetts Institute of Tech- 
nology, Brown University, Boston University, and Harvard Univer- 
sity are all nearby. 

The dev elopme nt center at Griffiss Air Force Base, Rome, N. Y., 
is for development of ground electronic equipment. It is located near 
the center of an area of industrial electronic research and dev elop- 
ment. 

The development center at Wright-Patterson Air Force Base, Day- 
ton, Ohio, is for development and testing of component equipment and 
materials. It is also responsible for the. integration of all components 
into the complete system of aircraft and missiles. 

The Arnold Engineering Development Center, Tullahoma, Tenn., 
is for aerodynamic and propulsion develoment testing. It is located 
to take advantage of the electrical power available from the Tennessee 
Valley Authority. 
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The armament center at Eglin Air Force Base, Valparaiso, Fla., is 
for development and testing of all Air Force armament systems and 
equipment. It is located to take advantage of the open water of the 
Gulf of Mexico and uninhabited land areas for bombing and arma- 
ment-testing ranges. 

The test center at Patrick Air Force Base, Cocoa, Fla., is for the 
testing of long-range guided missiles, It is located to take advantage 
of the open water for missile firings and the down-range chain of 
islands for instrumentation for tracking purposes. 

The test center at Holloman Air Force Base, Alamogordo, N. Mex.. 
is for the short-range testing of guided missiles. It is as located 
in the desert to reduce the hazards to populated areas. 

The test center at Kirtland Air Force Base, Albuquerque, N. Mex.. 
is for the development and testing of the nonnuclear components of 
atomic weapons. It is located adjacent to Sandia and close to the Los 
Alamos Atomic Energy Commission Laboratory for weapon develop- 
ment, permitting close coordination and planning in the field of atomic 
weapons. 

Senator Stennis. Are you tied in in any way with the colleges? 

General Sessums. Yes, sir. 

Senator Srennis. This is the branch that is tied in with them? 

General Sessums. We utilize colleges to a great extent, sir. 

Senator Srennis. Is that working satisfactor ily? 

General Sessums. Very satisfactorily, yes. They are nonprofit in- 
ation and we usually get more for our money out of the colleges. 

Senator Stennis. Well, it helps then, doesn’t it? It blends with 
thei ‘ir program / 

General Sessums. It gives them an opportunity to acquire equip- 
ment and advance their own ability in the research and development 
field. 

Senator STennis. I was on the subcommittee last year that passed 
on one of these bills. I don’t know whether it ever became law or 
not, but it had to do with some of your authority, with reference to 
colleges. 

General Sessums. If I may, Mr. Chairman, I would like to go off 
the record. 

(Discussion off the record.) 

Senator Lone. I don’t care to ask about the first page. I want to 
ask about the Baltimore base, however. 

Senator Stennis. What page? 

Senator Lona. Page 419. You have no questions about the other 
bases, Senator? 

Senator Srennis. No. 

Senator Lone. Why wouldn’t it be more convenient rather than 
acquiring this land in Baltimore that is not on the Friendship base 
anyway, to locate on the existing bases in the area such as Andrews 
Air Base or other Government-owned land at, say, Suitland, Md., 
which is about 3 miles away ? 

General Srssums. Sir, this problem of the location of our head- 
quarters was studied very thoroughly by many groups of people. 
General Doolittle headed up one committee that arrived at this pres- 
ent conclusion. 
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The purpose of locating at Baltimore was to get as close to Wash, 
ington and the agencies such as the National Advisory Committee on 
Aeronautics, and the Bureau of Aeronautics, the Army Researc) 
Headquarters, the Pentagon and such as that, so that we must be in 
this area, 

But, I believe there are objections to getting too close to Washing- 
ton, as I understand, and we are about as close as they would let us 
go. And this committee selected this site for us, which is pretty con 
venient for driving down for that purpose. 

Senator Lona. Well, if you want to get close to Washington, it 
seems to me that there is a lot of Government-owned land one place 
or another.where you could get closer and there are air bases that 
you could use. 

General Sessums. We were anxious to get as close as we could, sir; 
and I believe other commitments of the Air Force prevented us from 
using Andrews, for example. 

Senator Lone. You do not believe you could use Andrews or Bol- 
ling? 

General Srssums. The primary facility, of course, is the head- 
quarters itself, which is a normal-sized headquarters with a good 
many people in there. We have a good many civilian employees and 
military. 

Senator Lone. Well, isn’t this flying that you do, which is just 
flying the 14 planes—incidentally, your function is primarily a mat- 
ter of study and research on the ground; isn’t it? 

General Srssums. Of course, we have the function of controlling 
these nine centers. They are all over the United States, and we 
usually do that by air, taking whatever group of officers to them. I 
mean, if they are going to inspect Rome, which is one of the electronic 
centers, we have to take the people there. 

Senator Lona. I see. Now 

General Myers. May I interrupt, Mr. Chairman? We have a 
statement here prepared for the committee on this, giving the history 
of the selection of the headquarters, if the committee would like to 
have that. 

Senator Lone. We would like to have that. 

(The statement referred to is as follows :) 





, JUNE 21, 1952. 
Subject : Headquarters for Air Research and Development Command. 


1. Mr. Dowling, Mr. Phillips, and Mr. Van Zandt, consultants to the Armed 
Services Committee of the Senate, visited Friendship International Airport on 
June 18, 1952, and talked to the airport manager, Mr. Clark, who informed them 
that the Flight Operations Section of Headquarters Air Research and Develop- 
ment Command was located at that airport and that they were good and welcome 
tenants but that, because of the tremendous expenditure by the city of Balti- 
more in that field, the city fully intended that its essentially civilian character- 
istics should be retained and that accordingly there was no basis for negotiation 
for additional military air activity at that airport. 

2. A representative of the Air Force accompanied the above-mentioned con- 
sultants. At the conclusion of the trip the consultants asked that the Air Force 
file an item for the record with Senator Long stating the reasons for the Air 
Force decision to establish Headquarters Air Research and Development Com- 
mand in the vicinity of Friendship. 

3. Early in 1951, the Air Force, recognizing that the location of the Head- 
quarters Air Research and Development Command would influence fundament- 
ally the effectiveness of research and development in the Air Force for years to 
come, requested Dr. James H. Doolittle to chairman an Air Research and Develop- 
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ment Command Site-Selection Board. Dr. Doolittle agreed. This Board in- 
cluded the following members: 

Dr. Carl F. J. Overhage, Vice Chairman 

Dr. Mervin J. Kelly 

Dr. Louis N. Ridenour 

Dr. A. E, Lombard, Jr. 

Col. Harold R. Maddux 

Col. Frank J. Drittler 

Col. Harvey P. Huglin, recorder 

4. The Board interviewed witnesses whose views on the optimum location for 
Headquarters Air Research and Development Command were thought to be of 
value. These witnesses were 16 general officers of the Air Force, and 8 other 
members of the Air Force, as well as 7 representatives of rescarch and develop- 
ment activities in the Army, the Navy, the National Advisory Committee on 
Aeronautics, the Aircraft Industries Association, and a prominent university. 
There was a general consensus of opinion among these witnesses that the site 
should be located no farther than 1 hour’s drive from Washington, but outside 
of the metropolitan area. 

5. The Board then established criteria for the selection of the site which 
were as follow: { 

(1) Responsibilities of Air Research and Development Command.—The most 
important criteria for choosing a site for Headquarters, Air Research and De- 
velopment Command, clearly arise from the responsibilities which that head- 
quarters must meet. The most important of the responsibilities are: 

(a) The command must supervise and coordinate the work of its several operat- 
ing agencies, such as the Wright Engineering Development Center, the Arnold 
Engineering Development Center, the Flight Test Center at Edwards Air Force 
Base, and so on. The development of operating policies suited to the needs of 
these field agencies, and the satisfactory defense of the budget and manpower 
needs of such agencies, are perhaps the most important immediate responsibili- 
ties of Air Research and Development Command. 

(6) The command must keep in touch with the Air Staff on policy matters, with 
the Air Matériel Command to insure a smooth transition from development to 
production and use, and with other technical agencies of the Federal Govern- 
ment (such as the National Advisory Committee on Aeronautics, bureaus and 
technical services of the Army and the Navy, the Atomic Energy Commission, 
the Civil Aeronautics Administration, the National Bureau of Standards, the 
National Science Foundation, ete.) for cooperation and coordination. 

(c) The command must establish and cultivate sound working relationships 
with the scientific and engineering community of the country, which includes the 
staffs of the major university and industrial research and development labora- 
tories. 

At first glance, the responsibility of the command to its subordinate agencies 
suggests that the command headquarters be located at the most important of 
those agencies, and this was in fact proposed by some of the witnesses. An 
overwhelming majority of the witnesses, however, pointed out that the geo- 
graphic dispersion of the subordinate agencies was so wide that no single location 
could be preferred over any other on this basis. Indeed, many of the witnesses 
cited the dangers inherent in locating a higher headquarters adjacent to one 
of several subordinate headquarters, and argued that there were distinct ad- 
vantages in removing Headquarters, Air Research and Development Command, 
from the location of any of its subordinate activities. This view was con- 
curred in by the Board. 

When this principle is accepted, then the responsibility of the command to 
its subordinate activities influences the choice of a site only by suggesting that 
the headquarters must be located where it will have excellent road, rail, air, and 
telephonic communications with all parts of the country. This favors a location 
in the northeastern quarter of the United States, because of the great superiority 
of facilities for travel and communication in that area. 

The second requirement on the command, that of coordination with other 
Government agencies, is the one which dictates a location in the general area of 
Washington. Other Feedral activities concerned with the management of re- 
search and development have found it desirable to locate in the National Capital, 
and this fact both indicates that those in charge of other activities analogous 
to Air Research and Development Command have preferred a Washington 
location, and also demands that, for ready liaison with these activities, Air 
Research and Development Command must establish its headquarters in the 
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Washington area. Such a location also makes the necessary liaison with Hea 
quarters United States Air Force simple, quick, and convenient. 

It is the opinion of the Board that, while a location in the neighborhood 0: 
Washington is to be preferred, the immediate Washington area is not the bes; 
This view is held because (@) serious overcrowding already prevails in Washi 
ton, and the command should not add to it, and (0) the argument against location 
of a superior and a subordinate headquarters on the same site is valid in the 
case of Headquarters United States Air Force and Headquarters Air Researe!; 
and Development Command. The Board agreed with most of the witnesses j 
regarding a site about 20 to 50 miles distant from the center of Washington as 
being the most desirable. In order to assure a smooth transition from Develo) 
ment to Production, every consideration was given, by the Board, to locating 
the Headquarters Air Research and Development Command at or in the vicinity 
of Headquarters Air Matériel Command. It was decided that the advantages 
of being in close contact with the other Research and Development managemet! 
agencies—which are located in the Washington area—outweighed the dis 
advantages of geographic separation from the Air Matériel Command. The latter 
can readily be overcome by intelligent planning and determined effort. 

The third responsibility of the command, that of cultivating sound relationships 
with the nation:! technical community, can, in principle, be exercised in any 
location, providing good travel facilities and communications means are available 
No particular part of the country is absolutely indicated by this consideration, 
though both the concentration of technical activities and the concentration of 
arteries of transportation and communication favor the Washington-Philadelphia 
New York axis. 

(2) Amenities necessary in the headquarters location —Many of the witnesses 
emphasized the necessity for proper manning of the headquarters, of taking into 
account the desirability of the headquarters location as a place to live and work 
Availability of suitable housing, schools, shopping districts, and local transporta 
tion was almost universally regarded as being very desirable. The undesira 
bility—indeed, the near-impossibility—of developing such facilties at public ex 
pense in a remote location was stressed. The Board is convinced that the loca! 
community facilites of any site selected, while not bearing directly on the sub 
stantive work expected of the Air Research and Development Command, wil! 
affect very importantly the ability of Headquarters Air Research and Develop 
ment Command to attract the staff neecssary to discharge the responsibilities of 
Air Research and Development.Command. 

Another factor related to this is that of the availability, near any site se 
lected as the location of the permanent Air Research and Development Command 
headquarters, of temporary quarters that can be occupied by the command while 
permanent facilities are under construction. If such temporary quarters are 
available close to the permanent lecation of the headquarters, then members of 
the headquarters staff can take up residence in homes that will still be suitably 
located even when the permanent headquarters is built and occupied. 

This is by no means a trivial point. Many witnesses emphasized the dif- 
ficulty of recruiting command personnel under conditions in which two moves are 
required of every individual before the command is settled down in its final head 
quarters location. The Board therefore concluded that a desirable site for 
the headquarters Air Research and Development Command should provide tem 
porary office space close enough to the location of the permanent headquarters 
to enable headquarters personnel to make an immediate move to homes suitably 
located both with respect to the temporary headquarters and with respect to the 
permanent headquarters. 

6. The Board, after study, found that a general location near but not in the 
metropolitan Washington area would be best. A special task group was ap- 
pointed to make a close study of the available installations, facilities, utilities, 
land areas and housing prospects in various locations in that area and several 
sites in the region but somewhat outside of the area. The task group concluded 
that the most efficient, logical, and suitable location for the headquarters would 
he one on or arjacent to Friencship Airport, and that the temporary headquarters 
should be in Baltimore. 
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7. To insure a complete consideration of the problem, the Board then con- 
side red 13 additional sites throughout the United States which had been sug- 
gested as alternate locations by some of the witnesses interviewed. These sites 
included the following : 

Wright-Patterson Air Force Base 
Arnold Engineering Development Center 
Boston, Mass. 

New York City, N. Y. 

Chicago, Ill. 

Nashville, Tenn. 

Richmond, Va 

Denver, Colo. 

Shenandoah Valley, Va. 

Los Angeles, Calif. 

San Francisco, Calif. 

Pittsburgh, Pa. 

Griffiss Air Force Base, N. Y. 

8. After completing the hearings, studies, and deliberations described above, 
the Board recommended that the permanent site for the headquarters, ARDC, 
should be on a plot of ground near Friendship Airport, south of Baltimore. The 
following reasons were listed by the Board in support of their recommendation : 

(a) It is convenient to Washington but avoids further congestion of the 
immediate Washington area. 

(b) Te mporary facilities in the vicinity of Friendship were available for im- 
mediate occupancy ; thus preventing the necessity for members of the command to 
move their residences when the permanent headquarters is established. 

(c) There are adequate suitable and diversified living quarters now available 
in the Friendship area. 

(d) For those permanent employees who may wish to build, the country adja 
cent to the Severn River is beautiful and eminently suitable. 

(e) The environment near Johns Hopkins University, and not far from the 
scientific laboratories in Washington, is admirably suitable for the acquisition 
and retention of the type of technical personnel necessary to properly staff this 
headquarters. 

9, The Board’s findings and recommendations were then reviewed by various 
agencies within the Air Force and on April 6, 1951, the site recommended was 
approved by the Air Staff. Subsequently, the Air Force requested and obtained 
congressional authorization for $5,771,000 to construct the ARDC headquarters 
near Friendship. 

10. The temporary headquarters of ARDC are now located in leased quarters 
in Baltimore and contractual arrangements for use of facilities at Friendship 
Airport for the flight operations of that headquarters are now in effect. 


Senator Lone. You have $793,000 for utilities. Why is the utilities 
amount so big on that base ? 

General Sessums. On the headquarters, sir? 

Senator Lone. Yes. You already had your money for the building. 
Che other money is almost all utilities and land ac quisition. 

General Sessums. W e had previous authorization, s ir, of $5.446,000. 
lhe reason these utilities are a little high is that the original plan was 
to tie into the facilities that were planned for Friendship, when there 
was a big Air Force installation going in there. That is no lenger 
true and we now have to run the facilities a little further. 

Senator Lone. Do you have any questions about that, Senator 
Stennis? 

Senator Stennis. No; I suppose not. Thank you. 

Senator Lone. With reference to Edwards, that is—— 

General Sessums. Muroc, Calif. 
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Senator Lona. I understand you want research facilities in Muro: 
Is that in addition ? 

General Sessums. Yes, sir. However, we are not asking for any 
authorization for this base. You know, that is a big base in the 
desert which has a dry lake bed there and when an experimental air 
plane fails in flight it can land almost anywhere in the desert, almost 
20 miles straight, they can land anywhere except in certain times of 
the year where there is a little water. 

The Navy is in there with us and the National Committee fo: 
Aeronautics is with us and Government and commercial, they are 
all in there with us. 

That is where the Bell X-1 established the first jet flight and that 
is where the Navy B-558 was, too. 

Senator Lone. What is that type / 

General Sessums. It isa research aircraft. One of them is powered 
with rockets and the other has jet engines. They were both originally 
the same except that the Navy substituted rockets on one. 

Senator Lone. I see. Well, let us move on to the next one. 

You are asking for some money over at Griffiss, at Rome, N. Y. 
What are all these units over there for! What is all that about 
“principal mission” 

General Sessums. An air defense unit, sir, is the normal air de 
fense outfit for that area. They are centered on our base. 

Senator Lone. Well, in other words, you are regarded as the 

General Sessums. Owner of the base. 

Senator Lone. And all of these people you have got to take care of ! 

General Sessums. That is right. 

Senator Lone. Air defense and radar development ? 

General Sressums. The radar calibration squadron actually serves 
our activity there. This is a ground radar development center and 
these airplanes have to fly out in order to calibrate the radar that is 
being developed. 

Senator Lone. This is not a zero base, but I suppose you have some 
construction there for other things, do you, already, out of previous 
bills? 

General Myers. Yes; we do, sir. I have the figures if you want 
them. 

Senator Lone. How much do you have? 

General Myers. From 1951 and 1952 program we had $11,550,000 
appropriated, 

Senator Lone. Why didn’t vou look upon this as a zero base, as 
simply a zero item ? 

General Timpertake. They were more than 10 percent. That is 
one of the ground rules that General Disosway did not remember 
[laughter]. On bases where we were asking for 10 percent or less 
than last year, they were zeroed. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Stennis. Well, here is one of those big heating plants at 
$724,000, at Bedford. 

Senator Lone. What item / 

Senator Srennis. Item 9, page 424. 

Senator Lone. Why is that necessary ¢ 
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General Sessums. By extending a pipe from the central steam 
plant fuel-consumption would amount to approximately—I have a 
statement on that. 

(The statement referred to is as follows :) 


GrirFiss Air Force BAsE, Rome, N. Y., HEATING PLANT ADDITION 


BASIS OF REQUIREMENTS 


Boiler house addition and extension of steam mains.—At present it requires 
48 men, at an annual labor cost of $79,500, to operate the individual heating 
plants in 14 warehouses, containing 1,755,000 square feet, during the heating 
season, Fuel costs amount to $77,800 and the cost of both labor and fuel total 
$157,300 per season. By extending the steam mains from the central steam 
plant, fuel consumption would amount to approximately $58,600 because of the 
cheaper type fuel consumed. The labor costs are absorbed by adequate existing 
operating staff at the central steam plant, thereby effecting a saving to the 
Government of $98,700 per heating season, The cost of the required addition to 
the steam plant and additional boiler facility necessitated by this change, 
together with the installation costs of the steam mains, will be amortized in a 
period of less than eight seasons and would result in material savings after 
that time. Because of the change in mission of this base from a maintenance 
and supply depot to electronic research and development, heating requirements 
will be increased to the extent where present facilities will be inadequate. 
Under the present and feture rehabilitation programs, electronic laboratories 
and offices are occupying buildings formerly utilized for storage and mainte- 
nance, increasing the temperature requirements from 60 to 70 degrees. 

Senator Lone. Out there, how many hangars do you have now, and 
what facilities in your hangars ¢ 

General Sessums. Bedford Field is a commercial field we have 
taken over on a long lease from the State of Massachusetts at a 
nominal fee. There were one or two hangars available on that field 
for small commercial types—I would like to get this off the record 
from now on, 

Senator Lona. Yes; off the record. 

(Discussion off the record.) 

Senator Lone. What hazards are you moving off of that field, 
item 5¢ 

General Sessums. A granite hill, sir, which is inside the allowable 
CAA clearance for a runway. This hill is stone, and we feel that 
if we lost one experimental airplane against a hill, it would pay for 
the removal of it. and it is definitely inside the safety limit that has 
been established for a runway. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. Well, I am not going to question the other items 
there. As a matter of policy I generally question, but I won’t ques- 
tion your other ones. Senator Stennis, do you have any questions ¢ 

Senator Stennis. No; no questions. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Lone. This Special Weapons Command, let us take a look 
at that. 

General Sessoms. Might I make this off the record, if I may, sir! 

Senator Lona. Yes; off the record. 

(Discussion off the record.) 

Senator STeNNis. I see something new. The last item on page 438 
s $1,000. I want the record to show we have found something for a 
thousand. [Laughter. ] 
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General Sessums. I am glad it is in our program, sir. 

Senator Srennis. General, may I ask you, Are you a scientist ? 

General Sessums. I have had a good bit of postgraduate training. 
I would like to say, Mr. Chairman, it is certainly a pleasure to see 
people that have ‘an understanding of the need for research and 
development. It is very critical—most important. 

Senator Srennis. Well, I hope you keep on. 

Senator Lone. Off the record. 

(Discussion off the record.) 


STATEMENT OF COL. H. S. WILLIAMS, AIR PROVING GROUND COM. 
MAND (ACCOMPANIED BY R. W. JOHNSON, CHIEF ENGINEER, AIR 
PROVING GROUND) 


Colonel Witt1ams. Do you want a brief résumé of our mission ? 

Senator Lone. Do any of these facilities duplicate each other? 

Colonel WituiaMs. By title it would appear they do duplicate, sir. 
Actually, they do not, by virtue of the difference in implements and 
the different things you are trying to find out on these different 
ranges. Actually, there are only seven ranges listed here. We have 
21 that are actually active. 

Senator Stennis. Just what do you mean by air proving ground?! 
That is a new term tome. Will you explain that? 

Colonel Wiru1ams. The Air Proving Ground Command acts, you 
might say, as a sympathetic customer for the combat commands of the 
Air Force. 

The research and development people come up with an idea that 
they think is pretty good from an engineering point of view. We 
take that item and attempt to fit it into the operating technique of 
the Combat Command; in other words, see what the impact will be 
on their system and on the requirements for maintaining it, and any 
thing relating to a new item is worked out by what we ¢ all operational 
suitability testing. 

Senator Srennis. Well, that gives me a glance enough. 

Senator Lone. Inasmuch as General Timberlake has had to answer 
sO many questions, we will give him - pass on this one. [ Laughter. | 

You also have the Air University ? 

General Trmpertakr. No, sir: that was covered vesterday, if you 
remember, in connection with Maxwell Field, and it was covered by 
General Disosway. 

Senator Lona. Yes. 

Senator Stennis. What is this Headquarters Command now? 

General Myers. Colonel Kemp is the deputy commander of Head- 
quarters Command. 

Senator Srennis. This Andrews Field is right here near Wash- 
ington ¢ 


STATEMENT OF COL. W. T. KEMP, DEPUTY COMMANDER, HEAD- 
QUARTERS COMMAND, ACCOMPANIED BY JOHN WILSON 


Senator Lone. What kind of a guardhouse is that you are asking for 
on Andrews Field ? 

Colonel Kemp. For the restrainment of prisoners. We had one 
with a capacity of 32 prisoners and it is quite insufficient at the time. 
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Senator Lona. Off the record. 

(Discussion off the record.) 

Senator Lone. Can’t you get the Navy or the Army to use some of 
their brig facilities if you happen togeta ‘little overloaded ? 

Colonel Kemp. Well, we do. Actually, we have an Armed Forces 
police detachment in the Washington area and when they pick them 
up and bring them in and when at times we are not able to take care 
of our own people, those facilities are used. A place is designated by 
the Secretary for the long-term ones but the short-term ones have to 
ovo in here. 

Senator Lone. Off the record. 

(Discussion off the record.) 

Senator Stennis. What is this commissary, item No. 2? 

Colonel Kreme. Sir, our commissary burned down last November. 

Senator Stennis. Is that what they calla PX? 

Colonel Kemp. No; it is nota PX. It is a supply warehouse and 
commissary for the mess halls, the dining halls. We have to have re- 
frigeration, and you also have your commissary sales store there, but 
the main purpose is for the storage of provisions for the dining halls 
and the mess halls. 

Senator Lone. But you also sell to the enlisted men or officers ? 

Colonel Kemp. That is right, out of that store. However, the main 
purpose is for the supplying of the dining room. 

Senator Lone. I understand your old one burned down. 

Colonel Kemp. Yes. 

Senator Lona. This is to replace previously existing facilities ? 

Colonel Kemp. That is right. We have repaired it in part but it 
is very inadequate. 

Senator Stennis. When we had the officers’ pay bill up we were 
told how much would be saved in reference to the post exchanges, and 
I had the idea that all post exchanges were paid for out of other than 
Government money. 

General Myrrs. We have programed post exchanges, sir, from ap- 
propriated funds. That is the construction of facilities. They come 
under the heading of “Revenue-producing facilities.” 

But, sir, the operation is self-sustaining. 

Senator Long. I thought you had authority to rebuild structures 
that have burned down, for instance. 

Colonel Kemr. Structures that burned down with a value of less 
than $250,000. As TI said a moment ago, we had repaired enough to 
ive service, but it was so terribly inadequate to start with; and this 
is actually more than we had at the beginning. 

We have more people in the 126-wing program than when this was 
originally designed, in 1942, I think; and, as you know, the shopping 
facilities there are very poor, in that particular area. 

Senator Lone. What is this heating plant for ? 

Colonel Kemp. We have a hospital there, already approved in last 
vei ar’s budget and also barracks for 4,000 men built, which is over- 
loading that particular facility, as far as the sewerage facilities, and 
there is also a school going in and we need sewerage facilities. We 
have had bad experiences. 

Senator Lone. In Bolling? 

Colonel Kear. Not very much in Bolling. 

Senator Lone. Why do you need more facilities in Bolling? 
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Colonel Kemp. Well, expanding—not expanding so much but to try 
to take care of the people we have presently. We are overloaded, anc 
we are tenants of the Army and WAFS actually live in conditions 
where the situation is untenable and we are going to be criticized and 
rightly so because we do not have facilities to take care of these girls 
in the Washington area. 

Senator Lone. I understand you want to build an infirmary out ai 
the Washington National Airport. 

Colonel Kemp. It is not actually an infirmary, it is a dispensary. 
You might call it an infirmary but it is a six-bed dispensary, a little 
less than 1.000 feet. 

Senator Lone. How many? 

Colonel Kemp. It is a little less than 1,000; about 700 at the present 
time. 

We also take care of 1,400 or 1,500 people that work in the area, al! 
except those that work at the Pentagon, and they take care of that, 
and we want a six-bed dispensary. 

Senator Lone. You have got facilities all over the Washington area, 
haven't you?) You have got Walter Reed and you have got the Pen 
tagon right across the way, and they are bound to have something 
over there. 

Colonel Krav. They are very limited when it comes to anything 
other than first aid. 

Senator Lona. Hasn’t Fort Myer got something out there? 

Colonel Kemer. Fort Myer has something but they are not in a 
position to take care of us to the extent we would like to take care 
of our people in the Washington area. They are pretty well over- 
loaded, too. 

Senator Lone. Senator Stennis, do you have any questions? 

Senator Srennis. No. However, talking about the dental facili- 
ties, those are just limited to the men actually in the service, aren’t 
they? 

Colonel Kemp. Oh, yes, sir; as far as I know it is limited to the 
people in the service, and to take care of dependents “if and when 
possible.” 

Now, I wouldn't like to go on the record on this but I think—— 

General Myers. At the present time it isn’t possible. 

Colonel Kemp. That is right, and the military have to wait any- 
where from 4 or 5 or 6 months to get a dental appointment, and so 
we are not taking care of any families—very many. 

Senator Lone. Who is going to testify on aviation medicine? 

General Myers. Colonel Buel. 


STATEMENT OF COL. JACK BUEL, SPECIAL PROJECTS OFFICER, 
OFFICE OF SURGEON GENERAL, AIR FORCE 


Senator Lone. As I understand it you propose to consolidate a lot 
of functions you are already carrying on at a School of Aviation 
Medicine, is that correct ? 

Colonel Buex. That is correct. The school of aviation medicine is 
now located at the Randolph Air Force Base but we do not have 
enough facilities, and the combat crew training is hampered by the 
fact we are occupying many of their buildings. In fact, two of their 
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facilities, and we have had to split our student body. We have half 
at the Air Force base in Alabama 

Senator Lone. Are you going from the Gunter base to Brooks 
Field ? 

Colonel Burt. Some of them. 

Senator Lona. Not all of them? 

Colonel Burt. No; the ones that have technical training remain at 
Gunter for training of professional people. 

Senator Lona. Are you expanding Gunter’s ? 

Colonel Bure.. We are not expanding Gunter’s; it is just to take 
care of requirements. 

Senator Lone. You are asking for money for the training of tech- 
nicians 

Colonel Burt. The total number of people who train is such we are 
only using about half of our requirements in our present facilities. 
| think with the 126-wing we will need additional facilities and have 
no means to expand at Randolph. 

If I might do so, I would like to explain a little bit what this is 
about. 

Senator Lone. Well, the point I have in mind is that you are ex- 
panding at Gunter to take care of more training there; you are getting 
by with what you have now as far as the rest of your operation is 
concerned, so why spend this $35,400,000 on this new base? 

Colonel Buren. Well, sir, we are not meeting our requirements and 
that is the difficulty. We can only train 700 persons and our require- 
ment is 1,500. The technical training is not part of the school of 
aviation training, not part of the professional training. The school 
is primarily a postgraduate center. The doctors in postgraduate medi- 
cine cannot get their training by any civilian training and in order 
to give combat medical field support to our combat units, we need 
specialized personnel and in order to get the specialized personnel 
we need specialized kinds of institutions. 

But this institution is not devoted entirely to teaching, it is also 
a research program. 

At the present time the school of aviation medicine is the research 
center for human problems in flight. 

As you know, with the increasing complexity of aircraft and the 
increasing speeds and altitudes, we are faced with innumerable prob- 
lems and we are having a great deal of difficulty in having our flyers 
actually exist under the conditions and stresses of high-speed aircraft. 

What we intend to do, sir, and what we are doing here in a small 
way under cramped conditions that we have at Randolph, is to pro- 
vide for the physical research for the Air & orce which would go along 
with material research, to make sure we are having individuals fly 
our aireraft who can make use of our superiority in weapons. 

Now, in a 10-year period, for example, we have spent something 
like $2,500,000,000 on material research and $19 million on human 
problems. 

Now, in order to keep our position of superiority in these weapons 
it is necessary to carry out concomitantly with the material research, 
research in the human element in flight. 

As you know, the accident rate in aircraft everywhere is very large. 
Now this is due not to some of the things we ordinar ily spe: ak of, but 
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it is due to the fact that at the present time the pilot is oversaddle; 
with decisions to make. 

In order to maintain a man at peak efficiency we need not only to 
do the research necessary to find out what the basic problems are, but 
also to train people to take care of them to make sure that on a lony 
mission they will arrive at the targets in good physical and ment: 
condition. 

We know, for example, that we have cases of that sort from World 
War IT in which we can show definitely that the superiority of ow 
fighters was due to personnel. 

That was the way it was with the Japanese Zero plane, which coul 
outmaneuver our fighters. The only difference was due to the human 
element. We can’t go along with the developments in aircraft, which 
are going beyond our knowledge of the human in flight—— 

Senator Lone. Suppose you give us a statement in the record. 

Colonel Burn. Yes, sir. 

(The information was furnished to the committee.) 

Senator Lone. Now, let me say something off the record. 

(Discussion off the record.) 

Senator Stennis. Let me ask a question about page 453. I want 
to be sure I understand. These bachelors officers quarters; that takes 
care of how many men ? 

General Myers. That is 1,680 men; 840 spaces, they doubled up. 

Senator STrennts. Eight hundred and forty spaces for 1,680 men ? 

General Myers. Yes, sir. 

Senator Srennts. All right, thank you. 

Senator Lone. I have told General Myers, General Timberlake, 
there is quite a bit of information that I wanted in addition to what 
we have here and some of that has been supplied to us and I hope we 
can get the rest of it soon in order that we may be expeditious. 

General Myers. We will get it as soon as we can. We have got peo 
ple working on it. 

We have two more items. 

Senator Lone. What are they ? 

General Myers. Zone of interior; communications and navigational! 
aids. We have Major Briley here. 

Senator Lone. Where is that? 

General Myers. Page 418, navigational aids; and page 459, com- 
munications, 


STATEMENT OF MAJ. HOWARD B. BRILEY, OFFICE OF DIRECTOR 
OF COMMUNICATIONS, DEPARTMENT OF AIR FORCE 


General Myers. These are continuations of previous programs to 
modernize our airports, to provide the communications and naviga 
tional aids and facilities needed. 

Senator Stennis. To modernize, you say ? 

General Myers. Yes, sir. 

Senator Lona. General, I am frank to say that I know so very little 
about this particular matter that I do not have any questions to ask 
you about it. 

* You feel that you need additional communications facilities in con 
nection with your missions and that sort of thing and I understand that 
this stuff is not located on any particular base; is it ? 

Major Britey. Sir, it is scattered throughout all of the air bases 
within the ZI—zone of interior of the United States. 
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Senator Lone. This is not specified for any particular bases ? 

Major Britxy. They are not. The program which is presented here 
is the control program within the headquarters of the USAF. Be- 
cause of the expense of the equipment that goes into it, we control the 
iiteeteele of it to the particular bases rather than letting the command 
program the individual items. 

We do this because we feel we have greater control over control if 
we control it from here. It is not programed within the command 
construction program. 

Senator Lone. Any questions, Senator Stennis / 

Senator Stennis. You are asking just $7,000,000 for the whole Na- 
tion, Nation-wide ¢ 

Major Britry. Yes, sir, this is the total for all of the items within 
the United States. 

Senator Stennis. Now, Mr. Chairman, I want to ask a question or 
two about an item over here on page — I may be skipping over and 
maybe I better just wait until we come to it. 

Senator Lone. Go right ahead, Senator Stennis. 

Senator STENNIS. Well, I just noted these post exchange buildings 
listed on page 460. 

Senator Lona. Those are all deferred, are they not? 

General Trmpertake. They are all deferred. 

Senator Srennis. 1 know, but I want to see how you operate, 
though. 

So you have these post exchanges and you sell to the enlisted men 
and to the officers various and sundry items. 

Now, I had thought that those paid their own way, paid the clerk 
hire and paid for the building. 

General TimBertaAKe. No. They pay the clerk hire. 

Senator Stennis. Well, why shouldn't they pay for the building? 
How do you justify that? 

General TimperLake. They are usually on a military installation, 
sir. In many cases we use existing buildings—we have up until this 
time, when we had this big expansion on. 

The question of amortizing this is a very difficult one. What would 
you use for capital funds to build them ‘with? Here is a man who 
goes there, he comes into the service as a private and if you start dock- 
ing him, well, I guess you know how long you would have to wait, it 
would be—— 

Senator Stennis. Well, you gentlemen solve more complex prob- 
lems than that. 

Can you say here what would be a fair percentage of profit to add 
to go into the United States Treasury to liquidate the cost of these 
buildings? You couldn’t do it exactly for each and every building, 
but couldn’t you have an over-all plan? 

General Timpertake. We could do that, we could add something to 
the cost of the item. 

Senator Stennis. Yes. 

General Trmpertaker. However, that very question was under study 
by the Office of the Secretary of Defense. 

If you remember, in the authorization bill last year where the post 
exchanges were called “other revenue-producing facilities,” they were 
authorized with the understanding the Office of the Secretary of De- 
fense would come up with a policy concerning this amortization, and 
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he has not been able to come up with a policy agreeable to the Burea), 
of the Budget and the result was that none of the facilities authorize.! 
last year have been started. 

Senator Srennis. I think that you ought to have a plan that woul 
be just and right and fair, just some charge that would directly amor 
tize these. 

We were told when we had the pay bill up that these goods cos; 
nearly as much now in the post vailiaiias as they do down here on I’ 
Street, that there is no advantage. 

General TrimpertaKke. It is a lot more convenient. 

Senator Srennis. And there is no advantage in trading there. 

General Timper.ake. There is very little. 

Senator Srennis. Well, you haven’t been buying anything on F 
Street lately. [Laughter.] I was down at one of these places, in 
Quantico, and I just walked through. I was not eligible to nor did | 
want to buy, but I certainly noted that on the average most of them 
were priced at two-thirds of what it was in the stores. 

General Timpertake. I think I can give you some figures on that 
one. 

Senator Srennis. Well, I saw it, I saw items, standard-make prod 
ucts. I noticed for example this Paul Revere ware that you have 
there particularly, because I had bought some a few days before. 

General TimperLake. Well, we do have a study on the post-exchange 
cost versus the commercial cost. 

Senator Srennis. What percentage are they under the average 
retail price? 

General Trmpertake. Ten percent, and some items identical. 

Stenator Srennis. Well, somebody is making a lot of money out 
of it, if that is all you save. 

General Myers. It is returned. 

General Trmpertake. That money, sir, does not go into anybody’s 

»ocket. That money goes into the welfare fund which in turn goes 
ts ack to the enlisted men for recreational purposes. 

Senator STENNIS. That is very fine. Iam glad it does. 

General TimperLake. They create the funds that you put into the 
day rooms in the barracks and things of that sort—athletic equip- 
ment. 

Senator Srennis. That is very good. That same system could 
figure out how much should go into the Federal Treasury to pay for 
these buildings. 

General Timpertake. If you do that, I am sure you won't have a 
much for the welfare fund. 

Senator Stennis. Yes, I am sure of that, you will have to raise it, 
but that is all right. 

General Trmpernake. As I say, the policy is being studied, that 
has been charged to the Secretary of Defense, to form a : policy. 

Senator Srennis. And your idea is you don’t buy any cheaper than 
10 percent ? 
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General TimpertaAke. Across the board. 

Senator Srennis. On the average / 

General TimBerLAKE. On the average. 

Senator Srennis. Ten percent less than in the stores. 

General TimperLake. That isright. You see, too, it is hard to make 
a policy that the three services can work out. What would do for 
a post exchange in the Navy might be very—I guess I better leave 
this off the record. 

(Discussion off the record.) 

Senator Lone. We will meet again tomorrow at 10 o’clock. 

(Whereupon, at 9:05 p. m. the subcommittee recessed, to reconvene 
Friday, June 27, 1952, at 10 a. m.) 
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FRIDAY, JUNE 27, 1952 


UNITED STATES SENATE, 
SUBCOMITTEER OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 
The subcommittee met, pursuant to recess, at 10:20 a. m., in room 
v2. Senate Office Building. 
Present: Senators Long (presiding) and Morse. 
\lso present: Mark H. Galusha of the committee staff. 


STATEMENT OF COL. WILLIAM A. CARTER, CHIEF, FACILITIES 
BRANCH, DEPARTMENT OF THE ARMY, ACCOMPANIED BY BRIG. 
GEN. RALPH I. GLASGOW, CHIEF, SERVICE DIVISION; BRIG. GEN. 
JOHN R. HARDIN, ASSISTANT CHIEF OF ENGINEERS FOR MILI- 
TARY CONSTRUCTION; R. B. FOSTER, JR., CHIEF, PROGRAM AND 
PLANNING DIVISION, MILITARY CONSTRUCTION, OFFICE, CHIEF 
OF ENGINEERS; AND LT. COL. WILLIAM J. ELLENBERGER 


Colonel Carrer. Mr. Chairman, I havea general statement prepared 
for the record. 
Phe First Army Area consists of the States of Maine, New Hamp- 
re, Vermont, Massachusetts, Rhode Island. Connecticut, New York, 
d New Jersey. This is approximately 4 percent of the land area 
the United States. It has a coast line of approximately 930 miles. 
In this area live approximatley ZU percent of the Nation’s popuila- 
The population density per square mile of land is approxunately 
‘times the national population density. This concentration of 
opulation, in the large cities, will run as high as 25,000 persons per 
we mule, as in New York City. 
\s an indication of the importance of this area, from an industrial 
lpomt, it is to be noted that 27 percent of the United States inter- 
venue collections come from these eight States. This area also 
ains. by numbers, about 32 percent of the manufacturing plants in 
United States. 
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sponsible for the operations, training, administration, services, a) 
supply of all units, activities, and installations of his command. — [/, 
is also responsible for certain functions at class Il activities a) 
installations. 

There are 15 active Army stations in this area under the comma) 
of the First Army. Of these 15 stations, three, the Boston Army Base. 
Fort Hamilton, and Camp Kilmer will revert to the control of 1 
Chief of Transportation upon mobilization for use as, and in seppor' 
of, ports of embarkation. Eight others, Forts Banks, Hancock, Ja) 
Slocum, Totten, Tilden, Wadsworth, and Williams are small post- 
formerly utilized as harbor-defense posts. None is capable of expai 
sion for additional troop housing; nor is it desirable to expand the) 
They are at present utilized as headquarters, schools, or stations fo; 
antiaireraft artillery units which will be deployed tactically to defend 
New York, Boston, Niagara, and other important target areas, 

The four remaining stations are the large training camps of this 
Army. They are Fort Devens, Fort Dix, Camp Edwards, and 
Camp Drum. 

Of the 15 stations in this Army area, funds are being requested fo: 
only six—Fort Devens, Fort Dix, Fort Tilden, Fort Totten, For 
Wadsworth for Miller Field, and Camp Edwards for Camp Wellfleet. 

These six stations, excluding the areas of Fort Wadsworth and 
Camp Edwards proper, contain 45,537 acres of land which cost. the 
Government originally $3,492,545. It is estimated that to replace the 
existing facilities at these six stations, utilizing current OCE standard 
plans and specifications, it would cost approximately $278,200,000, 

The present total number of mobilization spaces available in this 
Army area is 144,545. This is approximately 58 percent of its mobili- 
zation ee nt. Its troop strength is 101,684 enlisted men. 

A total of $8,937,000 is being asked for in this milit: ary construction 
program for the First Army Area. Of this amount, $7,763,000 is for 
permanent construction of barracks and supporting facilities, such 
as a dental clinic, an enlisted men’s service club, a primary electric 
distribution system, an engineer field maintenance shop, and ware 
houses. These buildings are to be constructed of reinforced-concrete 
frame or steel frame, with masonry walls and precast concrete roofs. 
The balance of $1,174,000 is for temporary barracks and supportiig 
facilities, such as company storehouses, ammunition magazines, a 
repair shop, an enlisted men’s recreation building, enlisted men 
service club, and roads and parking areas. 

This program will provide some of the needed additional supporting 
facilities for mobilization, and it will increase the mobilization base 
by 3,725 enlisted men’s spaces. 

Senator Lone. I haven't had a chance to review what the Hous 
Appropriations Committee recommended for the Army. 

Colonel Carrer. They recommended, sir, a reduction of—I have t)y 
report right here—they recommended a reduction of about $50,000.00 
I believe—$54.000,000, 

Senator Lone. Out of what figure? 

Colonel Carrer. Out of 654. It is on page 42. 

Senator Lone. Now, this is the First Area that you propose to tal 
up? 


s 
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Colonel Carrer. That is the First Area, sir, if you agree line by 
line in the bill the way it is written, and it will be simpler for every 
body. 

Senator Lone. All right. Fort Devens is the first item, and you 
are requesting additional barracks to the extent of $1,452,000. What 
are the additional barracks necessary for ¢ 

Colonel Carrer. As a part of the general barracks program for the 
Army. There are 16,000 barracks spaces involved in this entire bill. 

They are to be the standard permanent-barracks type which Gen- 
eral Hardin can give you the details on as to the construction, austere 
buildings, reinforced-concrete frame w ith concrete-block curtain walls 
with squad rooms for the basic private and various other facilities in 
the barracks. 

Senator Long. You say you propose to provide additional barracks 
spaces for how many men ¢ 

Colonel Carrer. 16,000 approximately. 

Senator Lone. That is in the entire continental United States ¢ 

Colonel Carrer. Yes. 

Senator Lone. How many of those barracks spaces would you pro- 
vide here at this base ¢ 

Colonel Carrer. Six hundred seventy-five. 

Senator Lone. What do you figure to be your cost per man for bar 
racks space ¢ 

Colonel Carrer. Including the mess, the administrative area, the 
company supply room, first sergeant’s office, everything like that. that 
averages approximately $2,100 per man. 

The basic cost—and I would like General Hardin to give you the 
breakdown on these, because that is his part of this program—is 
around $1,500 for the enlisted men themselves. Is that correct. Gen- 
eral Hardin ¢ 

General Harprn. Yes. 

Senator Lone. Is that correct ? 

General Harprn. It is about correct: yes, sir. It is $1,447, as a 
matter of fact. 

Senator Lone. What is that, General Hardin? 

General Harpin. The contract cost per man for the permanent 
three-story Army barracks is $1,447 per man. 

Senator Lone. Fourteen hundred what ? 

General Harpin. Fourteen hundred and forty-seven. 

Senator Lone. Do you compare that to the $2,000 price that the 
Air Force is asking per man ? 

General Harprn. Yes, sir. 

Senator Long. For airmen ? 

General Harprx. The airmen’s 25-year-life three-story masonrv 
building is occupied just as the Army is, on the basis of 72 square 
feet per man. 

Senator Lone. Is that just for living space without the mess? 

General Harprn. Without the mess. The Air Force building does 
not have a mess in it, nor does it have-supply and administration facili- 
ties as an integral part of the building. 
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Therefore, we have 121 square feet per man in the Air Force dor mi- 
tory; and the estimated cost—and our cost records bear that out rathe: 
well—at $12.57 a square foot gives us $1,520 per man for the Air Force 
dormitory. 

As I pointed out, this does not include a mess facility or supp] 
room and administration space, and that averages $480 per man. 
Therefore, if you add that additional incre ‘ement to ‘the cost of housing 
the man in the dormitory, you reach the $2,000-per-man figure ; $1520) 
plus $460 gives you the $2,000 per man. 

On the ‘Army structure, the Army structure is, as I said, occupied 
on the basis of 72 square feet per man. 

Senator Lone. Does the Air Force use the 72 square feet per man 
as their basic criteria themselves? 

General Harpin. Yes, sir; that is the sleeping rooms. That is the 
case of both the Army and the Air Force, 72 square feet per man. 

Senator Long. Is the price the same as regards the sleeping space / 

General Harpry. Mr. Chairman, I don’t believe I can say that one 
way or the other, because I don’t have an analysis on the cost of the 
sleeping space as such. 

We have always carried the analysis on the basis of the 72 square 
feet per man sleeping space plus other things like lounge space and 
the toilet and janitor’s room, corridors, stairways, all those other things 
which go along with necessary sleeping space, and that is where you 
get the 121 square feet per man which I gave to you a moment ago. 

Senator Lone. Does the Army provide comparable mess fac ‘ities 
and corridors and Jounge rooms to what the Air Force has? 

General Harpin. Yes, sir. There is more in the building on the 
Army structure in that regard than the Air Foree. 

Senator Long. What is more there in the Army structure? 

General Harpin. [If I may give you a tabulation on this, I would 
be pleased to, and, in the meantime, [ will just read them off rapidly. 

Senator Lone. Yes. 

General Harpin. In the Army structure we have 71.9 square feet 
for sleeping rooms, 10 square feet for lounge space, 9 for toilets and 
janitor closets, 9.1 for other storage space, 9.5 for corridors, 3.6 a] 
stairways, 6.2 for heating and mechanic al cquipuient, 17.5 for mess an 
kitchen space. 

Senator Lone. How much for mess and kitchen ? 

General Harpin. 17.5: 3 feet for administrative space, 4. 
room space, and interior walls 7 square feet 

Senator Lone. 7.7? 

General Harpin. Seven, making a total of 151.3 square feet per ma 
in the Army structure. 

Comparable figures for the 25-yvear-life Air Force structure are 
72.1 square feet for sleeping rooms, 10.8 square feet for lounge spa: 
9.8 square feet for toilets and janitor closets. The next item in the 
Air Force is 17.9 for corridors 

Senator Lone. Seventeen what for corridors? 

General Harprn. 17.9: 2.7 for laundry, 1.4 for stairs, 1.2 for heat 
ing and mechanical equipment, and 5.1 for interior walls. 1] 

rior walls, and that gives you a total of @ross area 
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Senator Lone. Your cost per man is the same as their cost per man ¢ 

General Harpix. No, sir. I will give you the cost per man on the 
Army. 151.3 square feet, which was the total of the Army gross area, 
has an average cost of $12 a square foot, and that is $1,815 per man, 
and that is based upon, as I say, the 72 square feet in the sleeping 
space and 263 men in a barracks. So, you have to compare then the 
$1,815 per man for the Army structure against the Air Force com- 
bination of dormitory plus mess building which is provided sepa 
rately, or a total of $2,000 per man on the part of the Air Force. 

Colonel Carrer. I might say, sir, that the Army barracks, of 
course, there is a good deal of difference. It has a mess for each com 
pany because we must train by companies, and the cooks have to learn 
to cook, and the place to do that, of course, is in the mess. The Army 
company also has the first sergeant, and the supply sergeant has to 
have his supply room for the company supplies. ‘That is included in 
this cost, the administration area. 

Senator Lone. Doesn’t the Air Force have some comparable cost 
to that? Don’t they have to have some administrative space with a 
comparable office to that of the Army’s first sergeant ¢ 

Colonel Carrer. Their units are much larger, and their adminis- 
tration is handled not by company units but by over-all station units 
or various squadron units and so forth. They are not broken up be- 
cause they do not have to split up into company units in the field. 
They always work at an air base. We don't. 

We work out, scattered all over the country, and it is necessary for 
the Army to have certain things like that which the Air Force—they 
do have it in other buildings on the post, but it is difficult to develop 
exactly where that cost comes in in one project. 

Senator Long. The Air Force does have buildings for various pur- 
poses. They have squad headquarters buildings, group headquarters 
buildings, wing headquarters buildings, base headquarters buildings. 

Colonel] Carrer. That is where those things go in, sir, and we have 
to use our companies for administration because they must admin- 
ster themselves in the field. 

General Harprx. If I may point out, Mr. Chairman, there are also 
comparable structures in the Army program, regimental headquar- 
ters, battalion headquarters, to those structures that you referred to in 
the Air Force program. 

As near as we can make the comparison—and we studied this very, 
very thoroughly and presented all this information to the committee 
over a period of 2 months—this is the closest comparison dealing in 
terms of two different services as we can find to base it upon, and we 
think that we have included everything that should be reasonably in- 
cluded when I give you the cost of the airmen’s dormitory with the 
different types of space within it plus the mess hall and the kitchen, 
and in that structure you do have certain administrative office space. 

It is a combination large mess and some supply facilities and some 
administration facilities in this large mess hall. Usually there are 
o00- or 1,000-man capacity, and I think it is quite proper for both 
ervices to look at this comparision in the fashion that we have pre- 
sented it. 

Senator Lone. You have more men to the building; do you? 


‘ + . 2 =) 
General Harpin. Yes, sir: we have 263 as against 198. 
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Senator Lone. Do I understand correctly that your cost per man 
runs $1,815 compared to $2,000 for the Air Force? ~ 

General Harprn. That is correct, sir. 

Senator Lone. Each based on 72 square feet sleeping space, and for 
your purposes you feel that you must have administrative space at the 
company level, which is partially accounted for but not entirely a 
counted for in the Air Force because they work in larger units on 
fixed bases. 

General Harpin. That is true. 

Colonel Carrer. That is correct, sir. 

General Harvin. There is a difference in the structures, of course. 
The Army structure is predicated upon the men sleeping in areas 
of squad or section size with only partial partitions between them, 
whereas the Air Force have the room plan. 

Senator Lone. They haven’t always had that. I recall that almost 
all groups have on occasions used what they had available to them. 
They have slept in dormitories*if they couldn't find anything better, 
but I suppose that they like the room plan. 

What is the difference in corridor spaces—9.3 for the Army—and 
what is the corridor space per man for the Air Force? 

General Harpry. 9.3 for the Army and 17.9 for the airmen’s 
dormitory. 

Senator Lone. That is one of the large differences / 

General Harpin. Yes, sir. 

Senator Lone. Do you regard as a corridor in your barracks-type 
space where you have an area that runs between rows of bunks? 

General Harpin. No. 

Senator Long. That serves the purpose of a corridor in some re- 
spects: does it not ? 

General Harpin. Yes, sir. 

Senator Lone. In other words, to get through the barracks | 
presume you have at least two rows of beds, one against one wail 
and one against the other wall, unless you have some other system 
worked out where the beds would be to the middle. 

General Harpin. They are all along the walls. 

Senator Lone. They are along the walls? 

General Harprn. Yes, sir: with little short stub partitions dividing 
the bunk space. . 

Colonel Carrer. Plywood partitions. 

Senator Lone. Is there a division somewhere available? 

Colonel Carrer. That would show it very quickly, sir. 

Senator Lone. I was curious to know whether the partition was 
running lengthwise through the building or whether the partition 
was running across. 

Colonel Carrer. They are part partitions, sir. They start about 
12 inches from the floor and stop about 2 feet from the ceiling, and 
they extend from the wall along the bunk to the center of the room 
and then they are open at the end. They are not closed. They 
serve literally two purposes. One is to give the men some degree of 
privacy and the other is to give us a better utilization of space. be- 

cause with that plywood wall there you can put the two bunks right 

together against it. You don’t have to have them separated, you see, 
so that we give the illusion of having more space. Actually, the 
man gets less, 
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Senator Lone. And what is the width between those plywood 
partitions ¢ ; 

Mr. Fosrer,, It is a little over 10 feet, sir, about 1014 feet, to be exact 
10 feet 9 inches. 

Senator Lone. Are those partitions longer on one side than they are 
on the other ? 

Mr. Fosrer. Yes; because of this line of columns you see here on the 
drawing. They are wider on one side of the building than they are 
on the other. 

Colonel Carrer. They are designed for two bunks on the long side 
and one bunk on the short side. 

Senator Lone. Two bunks lengthwise across here ? 

Mr. Fosrer. That's right, and regarding your question of the aisle 
space through here, that it is actu: ally a part of each man’s 72 square 
feet for passageway through the squad room. 

Colonel Carrer. That’s right. 

Senator Lona. In effect you have area that serves the purpose of 
corridor without being defined ? 

Mr. Foster. That’s right, sir. The squad room gross area is divided 
hy 72 square feet to get you the actual capacity, so in passing through 
you are walking over some individual’s 72 square feet. 

Colonel Carrer. In other words, the net result is that the men in the 
squad rooms are getting less living space than 72 square feet if you 
take out the corridor space. 

Senator Lone. And what is the width of the bunks? 

Colonel Carrer. Just about 3 feet, standard Army bunks. 

Senator Lone. That leaves 7 feet from the bunk to the other parti- 
tion. What would be the width of the lockers on the other side? 

Colonel Carrer. Doesn't that plan show the lockers there? It is in 
between the bunks. 

Mr. Fosrer (pointing). Here they are. The bunks are indicated 
upatthisend. They are against each side of the partition. 

Senator Lone. In other words, the lockers are on the same side as 
the bed # 

Colonel Carrer. That’s right. 

Senator Lone. Now this woud indicate that there are beds on both 
~ les. 

Mr..Fosrrr. That is correct, there are. Each one of these rectangles 
on the wide side holds four bunks and two on the opposite side. The 
man’s locker is at the foot of his bunk. 

Senator Lone. You do not use double decker bunks ? 

Mr. Fosrrr. No, sir. 

Colonel Carrer. We will have to when we reduce this to occupy 
these barracks on a mobilization basis at 60 square feet per man. We 
will have to go to double decker bunks. That is the only way you can 
vet it in. 

The capacity is caleulated on the 72, but by double decking and 
reducing when the Army goes up in strength, we have to have more 
space, we can double deck. It crowds the men’s equipment pretty 
well. They have got a lot of gear that is around the place, but it can 
ue done. 

Senator sowed Can you double up on lockers when you have to? 

Colonel Carrer. Well, normally in times like that we can’t get lock- 
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ers anyway, so we have to improvise some way for the man to hang 
his clothes from a rack. 

Senator Long. I suppose a locker could be designed so you could | 
twice as many lockers in if you doubled up on bunks, but I take it th 
the present-type locker is sufficiently high so a man can hang his 
clothes. 

Colonel Carrer. That is right, sir. It is not very large, incide: 
tally. He can hang his clothes and there is a little place on 1 the bottom 
of it for him to put his underwear and stuff like that and shirts. 

General Harpin. That locker, Mr. Chairman, is another inereme) 
of difference between the two structures. The Air Force dormito 
has built-in lockers and they are also to take place in the upper porti: 
of this building locker some of the storage space that would be pr 
vided in the Army company storeroom which is a part of the barrack- 

Senator Lone. You haven't got the Navy-type locker. As I reca| 
when I was in the Navy, the lockers weren’t large enough for a m: 
to hang anything. He could roll it up or fold it or find some way of 
getting it in there, but he did not have space to hang his unifory 
How do the lounge spaces compare 

Colonel Carrer. The lounge space on each floor is approximatel) 
the same as the Air Force lounge space, I believe. 

General Harptn. The Air Force has eight-tenths of a square foo 
more lounge space per man than the Army. 

Senator Lone. I see the Army has these company storage rooms that 
you referred to. Apparently they are on the upper stories. 

Mr. Fosrrr. In the basement, sir. 

Senator Lone. Oh, is that the basement ? 

Colonel Carrer. In the basement. 

Senator Lone. Some of the space that would ordinarily be used fo. 
a lounge appears to be used as administrative area on the first, seeond— 
where is the third-floor plan ¢ 

Colonel Carrer. It is the same as the second. 

Senator Lone. That’s right, on the third floor. In this NCO space. 
is that entirely administrative or do noncommissioned officers live in 
that space? 

Mr. Fosrrer. They live in that space. 

Colonel Carrer. They live in that space. Those are noncommis 
sioned officers’ rooms for the first sergeant and various other high 
ranking noncommissioned officers in the unit. We do provide them 
with individual rooms. They are occupied depending on the strengt)i 
of the unit—the first sergeant usually will get himself a room by him 
self, of course. 

He is a fairly high-ranking individual in the unit, but the space 
is provided on the basis of three men per room, but he will very likely 
have four in some rooms. 

Senator Lone. What do you do when you can’t put a basement in, 
General Hardin, when you build this type dormitory in a place like 
New Orleans? 

General Harpix. It would have to be modified to provide for a 
wing to include the additional things such as the heating plant and 
mechanical equipment and the storage space. 

Senator Lone. Does that increase the cost of it? 
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General Harpin. Not necessarily; no, sir. I don’t think that it 
would necessarily follow. It would depend on the foundation condi- 
tions to some degree. 

Senator Lone. Are all these barracks permanent type barracks you 
are asking for here / 

Colonel Carrer. They are practically all, sir. There are a few in 
the program, I think there are about a thousand spaces in the entire 
program, of the emergency and modified emergency type barracks, 
it locations which are not considered permanent locations, for which 
te. nee is only transitory. 

nator Lone. What is your difference in cost between permanent 
type ciaaie acks and those you regard as less permanent / 
Colonel Carrer. Will you give that difference in cost, General 
Hardin! 

General Harpin. The emergency type structure, of which I believe 
there are a few in this program, the total cost per square foot is $7.14 
is opposed to the $12 a square foot for the building we have just been 

iscussing, the three-story masonry. 

Senator Lone. Now what type construction is your emergency 
type! 

(reneral Harpin. This is frequently referred to as a temporary 
type, also, Mr. Chairman. It will provide a one-story wood frame 
building with wood siding or alternately exterior walls may be 
rolled roofing which commonly is termed tar paper. 

Senator LonG. That is just one siding. You don’t have siding both 
nside and outside the frame. I take it it is just on one side. 

General Harpin. It all depends on the weather zone that we are 

ding in. In the southern area it would just be wood sheathing 
vith a laver of w aterproofing material on it, which might be either 

e wood siding or, as L say, the roofing. 

If you get up into the northern area, then you have to insulate those 
walls. Otherwise vou can't keep them warm, and that would be a 

se of an air space with interior sheathing of some kind, something 
to make an air space. 

Senator Lone. That would run up the cost, wouldn’t it? 

General Harpin. Oh, yes, sir, somewhat. The interior finish, 
where an interior finish is necessary, certain parts of the buildings 
have a little interior finishing, will be composition wallboard. Roofs 
would have wood sheathing with a rolled roofing surface and floors 
would be a concrete slab on the floor, on grade. 

Senator Lone. Nothing on top of the concrete slab 4 

(reneral Harpin. No, or it may be a wood floor with wood joists sup- 
ported by piers. 

Senator Lone. Does the cost run about the same for wood floors as 
it does for concrete slabs 4 

General Harptnx. There again it depends somewhat on the area, but 
it is generally comparable. We prefer to have the concrete if it is com- 
parable in price, on account of the permanence. 

Senator Lone. You don’t find it preferable ¢ 

General Harpin. Yes, sir, we do. There is no painting. Space 
heaters will be used. 

Senator Lone. Of course, that will be finished concrete. 
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General Harprn. Oh, yes, smooth surface. Space heaters are usi 

rather than any elaborate heating. 

Senator Lone. Any particular type space heater ? 

General Harprn. Coal stoves in coal country, or if it is gas whi 
is the type of fuel in that particular area, that is the unit heater. 

Colonel Carrer. I might say, sir, that in this there are two plac 
where we are asking for temporary type. Camp Wellfleet, Mass., 80) 
spaces, and Yuma, Ariz. Test Station, 240 spaces. 

The reason at Yuma is that the climate is such that these eme: 
gency type buildings will last just about as long as any other build 
ings, and of course they are somewhat cheaper. 

Senator Lone. What is your estimated cost per man on emergenc 
type housing? I take it that you might be constructing less tem: 
porary mess facilities, too, where you are constructing that type of 
housing. 

Colonel Carrer. If the mess facilities do not already exist in mes: 
halls, the mess facilities, of course, must be constructed and would by 
in addition to this cost that he will give you. 

Actually at Camp Wellfleet, for example, the messes were autho: 
ized and appropriated for in 1952, so we are not asking for any messes. 
and at Yuma there is already a mess existing, so we are not asking 
for a mess. 

Mr. Foster. We don’t have that on a per man basis, but I can figure 
it in about 2 minutes, if I may. 

General Harprn. I can give you an estimate, Mr. Chairman, sub- 
ject to being corrected. I think it is $890 per man. 

Colonel Carrer. This is modified emergency type construction. 

General Harprn. I will describe that next. 

Senator Lone. For $890 per man, does that compare with the Air 
Force estimate of $1,960 per man for their 10-year construction / 

Colonel Carrer. This construction that General Hardin has just 
described is 5-year construction, 3 to 5. I would like for him to 
describe the more comparable type. 

Senator Lone. You talk about 3- to 5-year construction, but isn’t 
there some of that type construction that is still standing that has 
been there substantially longer than that ¢ 

Colonel Carrer. No, sir, practically none. It is practically all 
fallen down. We still have a few such buildings at Fort Worden, 
and have just asked to try to get them fixed up so men can live in them. 
for about $500 a man for rehabilitation. 

Senator Lone. When were those built ? 

Colonel Carrer. They were built in the early forties. 

Senator Lone. That has been 12 years. You say they are falling 
down but they have lasted longer than 5 years, haven’t they? 

Colonel Carrer. They haven't lasted. Actually the Army had hun- 
dreds of thousands of spaces in those type barracks during the war, 
and they have been abandoned. You have probably seen some of the 
old tarpaper camp areas where literally there is nothing you can do 
with them. You cannot maintain them. 

Senator Lone. Are you using any of that type housing at Camp 
Polk, La.? 

Colonel Carrer. I don’t think so. I think it is mobilization-type 
housing that is being used there. 

Senator Lone. Your mobilization type housing 
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Colonel Carrer. Is far superior to this type. 

Senator Lone. It is a different type, I take it. Could you tell us 
what that is, the cost of that is? 

Colonel Carrer. A comparable type which we are planning now 
is a one-story building which is called modified emergency construc- 
tion, — would last approximately 10 years and could be main- 
tained, of course. longer. 

General Harpin. T ‘he modified emergency type construction uses 
the same general simple plan that I described to you for the emer- 
oeney, but it has masonr v wall sections, concrete b lock or cinder block. 
it has composition floors. 

Senator Long. You say masonry wall sections. What do you mean, 
is that just a wall of masonry ! 

Senator Harprn. It is the exterior wall; yes. 

Senator Lone. What will you build that of, concrete block ? 

General Harnin. Concrete block or cinder block. Ordinarily what- 
ever is available in that particular area that would conform to—— 

Senator Lone. Do you seal that block ? 

General Harpin. Yes; the block is sealed by making it waterproof 
with scrubbing in a cement rub paint. We developed that in con- 
junction with the assistance of the Bureau of Standards after many 
months of effort, and it seems to be superior to anything else. The 
scrub is rubbed in with a stiff-bristle brush. 

Senator Lone... What else does it have? Is it also made secure on 
the inside or just on the outside ¢ 

General Harpry. In certain heat zones it has to have insulation, 
but it is not made secure by any other means. It is not painted as 
a usual rule. It has an interior ceiling. 

Senator Lone. What type? Oh, you mean a ceiling below the roof ? 

General Harprn. Below the roof. 

Senator Lone. The other type does not have the ceiling, I take it. 

General Harptn. No. 

Senator Lone. And what else / 

General Harprx. The windows are of a better quality. Usually 
they are metal frame windows rather than wooden windows, for the 
emergency, although in certain places we have used a good quality 
wooden frame window. And there are minor adjustments in the 
wiring and other support facilities to make it a longer life structure. 

Senator Lone. What kind of floor, concrete ¢ 

General Harprn. If it is in a place where we can use a concrete 
floor, it would be a concrete floor with a surfacing material. 

Senator Lone. What type surfacing ? 

General Harpin. Like an asphalt tile. 

Senator Lona. What type heating! We will go right ahead, Gen 
eral Hardin. 

General Harpin. The roof is a better built roofing. 

Senator Lone. What type material would the roof be / 

General Harpin. It is a built- -up felt roofing. It also could be as 
an alternate asphalt shingle, but it is limited to rolled roofing. 

Then the heating plant to support this type of facility is a central 
type to get better economy out of the use of fuel and to give better 
heat, so that means there must be a radiator or other means of distrib- 
uting the heat within the building. 

Senator Long. Would that be steam heat, for ex xample ? 
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General Harpin. Is could be. 

Senator Lone. Whereyou pipe the steam in from outside 

General Harprn. Yes, sir. 

Senator Lone. What other central heating could it be? What other 
type could it be, forced air / 

General Harpy. Ordinarily it would not be forced air unless you 
used steam to heat coils and then blow it from the coils, but that would 
be rather unusual. It could be hot water heat, although steam is the 
general type. 

Senator Long. The central heating system would not be from heat 
created within the building, however. 

Mr. Fosrrer. No, sir. 

Senator Lone. It would be heat brought in from outside, either 
steam or hot water? 

General Harpin. That is right. 

Senator Lone. And what is the cost per square foot of that / 

General Harpix. The cost per square foot of that type of struc- 
ture. including the outside utilities, is the same in accordance with 
our experience as the permanent three-story middle type structure 
which we have described to you. 

That might be inconsistent, but when you are using a one-story 
structure and spreading your facilities out to the degree that a one- 
story plan would require, the cost of your utilities goes up. 

We are cart ving the estimated cost of modified emergency the same 
as the three-story masonry barracks. 1 must admit that our bidding 
experience on this modified emergency is rather limited, and it may 
be that with more experience in the bidding, wider distribution, we 
will find it possible to make some reduction in that unit price of $12 
a square foot, but up to the moment we haven't felt that it would be 
safe to do so. It is a matter of pennies as it stands now. We can't 
estimate that closely. 

Senator Lone. Well, what purpose would it serve to build such 
housing, then ¢ 

Colonel Carter. The cost per man is less. The cost per square 
foot is approximately the same. That is the difference. 

Senator Lone. What is the difference in cost per man? 

General Harpix. Well, you are occupying a facility which has less 
convenience. For instance, the modified emergency building doesn’t 
have the mess. You have to have a separate mess. 

It has none of these supporting facilities such as lounge space, 
linen and storage space, and the other things which we included, in- 
cluding administrative space. You have 69.7 square feet—— 

Senator Lone. You don’t have toilet facilities inside this, I take it. 

General Harpry. Yes, sir; there are toilets in there, and that is 
about all there is in the building outside of just sleeping area. 

Senator Lone. What is the difference in cost per man for that type 
facility ? 

General Harpry. If I may go back to the emergency type, instead 
of S890 it is S810 per man. That includes the mess and the com- 
parable administrative and storage area to make all these figures con- 
sistent. 

Senator Lone. Does the $810 per man include the mess ? 

General Harprn. Yes, sir. Now in the modified emergency, the 
building we have just been talking about, that figures out $1,400 per 
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man, including the mess and the comparable administrative and 
storage fac ilities. but of course you don’t have other things to give the 
man that you do in the permanent structures, suc ‘h as lounge space and 
personal storage space, classroom space. That is another thing we 
have in the barracks. 

You have got to have a se parate building for classroom space With 
either the emergency type barrac . or the modified emergency. 

Colonel Carrer. I might say, . that we are scheduling constr 
test of this medio eme rgene \ oak at places where there is special 
consideration, as at Camp We fe t, where we already have some of 
the messes, and at ih at particular place the total bill for 800 men, 11 
cluding the barracks and the sn administration, storage and 
recreation building which has a little, sm: all lounge room in it, comes 
to about $1,000 per man cost. using what we have already there. 

We don’t have to build. ‘That is the major reason for going to thi 
type structure. The other m: ijor reason is, of course, that over any 
period of time the maintenance costs on this type construction will 
be much less than on the eme reency type. 

Senator Lona. What type mess do you use, cafeteria style ¢ 

Colonel Carrer. All of them are cafeteria style. 

Senator Lone. And whether you build this emergency type or modi- 
fied emergency type housing, it is simply a matter of working the 
cafeteria for longer hours or sending the men at different times to 
mess ¢ 

Colonel Carrer. They usually figure cafeteria service—the quarter 
master could give you the exact figures—your seating capacity in the 
mess hall is about between a half and a third what the actual ¢ apacity 
of the base itself is. It varies, depending on the size. A small one, of 
course, has to be a little bit bigger. 

You take an 800-man mess, your seating capacity in that would 
probably be around 300, because it takes so long for the line. the guys 
who have finished are gone. oie we try to serve for about 2 
hours, from about 11:30 to about 1: 

One of the savings here is the fact a at in this emergency and modi- 
fied emergency type messes the men have to stand out in the r: 
to get through the mess hall. 

In the permanent barracks, the classroom. which is a combination 
classroom and day room, is right outside the mess hall, so thev are in- 
doors when they are waiting to get into the mess hall. You have 
seen messes similar to this all over the Army. " ‘hey are generally the 
same type messes as we had in World War IT. 

Senator Lone. Now it is mv eee anding th: at some of this hous- 
ing requested j Is based on being ab le t 
presently on the base. 


ain 


» accommodate men who are not 
' [am not sure in my mind just what that 
theory is that you would need this additional housing, Will you ex 
plain that to me? 

Colonel Carrer. T would like to explain that. sir. Th 
came up, of course, 1n our construeti« 
last vear. 

We have now available through the 1951 and 1959 


ake 
» same thing 


mM program of permanent housi 


} 


2 construction Pius 
what we already have in all tvpes of structures in which we can house 
men, a total of 1,548,000 spaces. 

Senator pir Are those spaces in all categories or are space Wn 
permanent construction ¢ 
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Colonel Carrer. They are all categories. They are mainly not in 
permanent construction. I can give you in a second the total. Here 
it is right here. 

In permanent construction, of that 1,548,000 only 147,400 are in 
permanent construction. All the rest are in mobilization type con- 
struction or in a few cases some of the old TO type which we have held 
up by our bootstraps. 

Senator Lone. Can you give me a breakdown on those? 

Colonel Carrer. Between the TO type modified emergency ? 

Senator Lona. Yes. 

Colonel Carrer. I don’t have that breakdown. I may be able to 
furnish it in a couple of minutes. 

To go on, sir—and I would like this figure off the record—we will 
require a much larger number of spaces than that 6 months after 
M-day. 

(Discussion off the record.) 

Colonel Carrer. We have empty spaces in all types of construction. 

Senator Lona. With 1,552,000 men? 

Colonel Carrer. With 1,552,000 men in the Army, we have 286,000 
empty spaces in the zone of the interior. Those 286,000 will be filled 
up and we will need this much larger number 6 months after the lid 
blows off. 

Senator Lone. When you say M plus six, is that M plus 6 months or 
M plus 6 davs? 

Colonel Carrer. Months: so there is the whole basis for our request 
for the 16,000 barracks spaces. 

First, it is just about as economical to build these three-story bar- 
racks as it is any other type, and second, we are getting ahead on’ our 
long-term requirement, and third, we are making a little cut in this 
business. 

General Hardin is going to be the busiest man in Washington when 
he starts trying to build that many barracks in 6 months, and I think 
any of the engineers that are around here will agree with us. 

Senator Lone. How much are you asking for now? 

Colonel Carrer. Sixteen thousand at all stations throughout this 
bill. 

Senator Lone. Could those be double occupied to make it 32,000 in 
the event of an all-out emergency ? 

Colonel Carrer. That is calculated at 16,000. It is calculated on 
72 square feet perman. That 16,000 is caleulated on 72 square feet per 
man, and it will go up by one-fifth. 

it doesn’t exactly double at 60 square feet per man, because we will 


have some double-decking and some c¢ rowding in even at 72 in different 


areas, 
Senator Lone. How much would it cost to build those 16,000 4 
Colonel Carrer. $57,163,000. 
Senator Lone. Of course, that would only be a drop in the bucket 
alongside of what you estimate your needs to be. 


Colonel Carrer. It is just a little piece. It is a very small piece, 


and frankly my personal opinion is that we should build a whole lot 
more, 


Senator Lone. Do you propose to pursue that year in and year out 


over a period of time—to build about that many each year / 
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Colonel Carrer. Last year we were able to program a larger num- 
ber, approximately 82,000. The shortage was greater and we got 
authority and funds to build about 82,000. 

We tried to do the same thing this year, and during the various 
reviews and in view of the shortage of funds, and so forth, this figure 
has been reduced to practically a drop in the bucket. However, it is 
still a very important drop in the bucket. 

Senator Lone. Wouldn't you move a lot of those troops out of these 
bases in the event this emergency occurred? Wouldn't a lot of them 
he called into the field to engage the enemy or go wherever they would 
be needed ¢ 

Colonel Carrer. For every man that moves out, about one and a half 
move in, because this is calculated on the over-all requirement. 

Every division that leaves, others take their places, and this actually 
Is not the greatest requirement. We have a greater requirement than 
this several months later. However, by that time we will have our 
construction people mobilized and operating and we will be able to 
meet the requirement by normal building. 

Senator Lona. During the last war some of the services were suc- 
cessful in taking over a lot of facilities that were at that time in the 
hands of other concerns. For example, at my old State university it 
supplied housing for some training units. 

I can’t recall what branch of the service it was, but I think they 
continued some modified ROTC program. The university enroll- 
ment was reduced and nearly all the ROTC hausing units were turned 
over to service units that were training. 

I recall that many of us went to midshipmen’s schools, to Notre 
Dame, Columbia University, places of that sort. Down in Florida 
the armed services took over some of the hotels and that type of thing. 

Is there any reason to believe that in the event we found ourselves 
in an all-out war, particularly an atomic war, that we would not just 
commandeer many of these existing structures and put those to Army 

urposes / 

Colonel Carrer. That has been planned, sir, and that has been 
taken care of in these requirements. We plan to take over the various 
civilian places which we can use. 

Of course, there is no use taking over, say, an apartment building 
in the middle of Washington to try to put troops, but we have planned 
taking over many things. 

In fact, the Munitions Board is working on an allocation now, the 
various requirements of the different services for different facilities 
in the United States, and rendering decisions as to whether the Navy 
gets this one, the Army gets this one, or the Air Force gets that one, 
and that is being worked on. 

Senator Lone. The Stevens Hotel in Chicago was taken by some 
service. Do you recall which that was? 

General Harpin. Yes, sir: the Air Force took that, and it was a 
reception center for some basic training. 

Senator Long. If you would propose to take over those type facili- 
ties in time of war, wouldn’t just one of them. one major hotel in 
some instances, supply as many barracks spaces as all this put to- 
gether ¢ 

Colonel Carrer. No, sir; I don’t think so. The Stevens Hotel, even 
as large as it is, I have no idea how many rooms there are there 
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General Harpryn. It was just one of a number of Chicago hotels that 
had to be used by the Air Force for that purpose. It was the largest 
one. I think it has 2,000 rooms in it, and they probably had three 
or four thousand inductees there. 

Colonel Carrer. However, sir, those requirements have been figured 
in using civilian facilities and taken out of this total requirement I 
have given you here. 

Senator Lone. Are these barracks here at Fort Devens a part of 
those facilities that you believe vou would need on that basis ? 

Colonel Carrer. Yes. sir. None of the barracks which we are ask- 
ing for here are located at places first, where they will not be needed 
for a long-range Army: second, where they are not needed for the 
mobilization Army, and, third, where they cannot be built without 
destroying or moving any buildings. 

They are open places where we can locate. That is one way, that 
was the criteria that we used in coming down to this, because, of course, 
when you move a building, why, that costs money, too, and that is 
true here. 

Senator Lone. All right, let us go through the items. You want 
warehouses. 

Colonel Carrer. Two standard warehouses there for handling the 
requirement for warehouse space which is needed not only now but 
will be needed in the future. 

Senator Lone. Is the warehousing essential now or is that needed 
for mobilization ? 

Colonel Carrer. It is essential now. 

Senator Lone. Are all the warehousing facilities at the present time 
used ¢ 

Colonel Carrer. Those that are available now are being used, and 
there are a number of warehouses there that were built in 1917 which 
are in such a bad state of repair that they must be replaced. 

Senator Lone. You have the unit cost at 87.50, There is warehous- 
ing being built around this country at a unit cost of 85, a lot of it 
between $5 and $6, 

Colonel Carrer. 1 would like to ask General Hardin to discuss the 
warehouse prices. Last year we had these estimated at $8.40, and these 
reductions are on bid prices. 

Senator Lone. I know you are getting good bid prices, but the ques- 
tion in my mind is whether you are ove rdesigned on warehousing. 

General Harprx. Mr. Chairman, this warehouse is a good, lasting 
structure. It also is equipped with platform loading and an overhang 
to protect the unloading operation between the car and the door, 

Senator Lone. That is to keep it out of the rain? 

General Harprn. Yes, sir. We could and do build a simpler type of 
warehouse on the ground without the elevated floor to accommodate 
a devices of loading and unloading, rolling into the ear 
level, but this is a standard warehouse for all-purpose action. 

It isa type which has been thoroughly coordinated with the Muni 
tions Board and other agencies having to do with large war reserves. 
It has to have flexibility of use, and heavy floor load labor-savinge’ 
equipment to handle these heavy loads, and it is built in keeping with 
modern warehouse practices. 

The price, we have priced it at 87.50 a square foot, and the bids 
which we have recently compiled on this subject going all the way back 
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to last fall, we have a total, of. | would judge, 30) projects split in 
different parts of the country, and they are averaging 87.15 a square 
foot, so we are not far off. 

Senator Lone. You are getting bids at $7.15 for this same type 
warehousing now / 

General Harpin. Mr. Chairman, that is an average of 12 bids. As 
I say, that has been our experience since last fall and that is the com 
posite average price. 

Senator Long. Is this the same type warehouse that the Air Force 
has designed for their purposes 4 

General HaArpin. To a large degree it is the same. It is a steel root 
truss long span. It is 200 feet wide, and they build them in increments 
of 200-foot units, depending upon thei requirements, up to, I think 
we generally co to 1.200 feet lone. 

Senator Lone. Two hundred feet between— 

General Harpin. Between the walls. 

Senator Lone. Oh, between the walls. 

General Harprn. Yes, sir: and it has about 18-foot clear height. 
Which is a sizable structure, It has wide column spacing. I believe 
they run either 40 or 50 feet apart, in order to make it possible to use 
the equipment to handle loads, these fork-lift trucks operating within 
the confines of the building to be able to stack the material high for 
economical storage operations, and that is quite similar to the Air 
Force. 

I think the Air Force has no different facilities within their build 
ing other than some administrative space within the building. 

Senator Long. Are you familiar with the kind of warehousing 
that GSA is building to store rubber and various other materials / 

General Harprn. | don't believe I am, Mr. Chairman. 

Colonel Carrer. You will note, Mr. Chairman, when we get to our 
depot storage program, there is another tvpe warehouse we use, called 
the shed type, which doesn’t have any sides; it is an open structure 
which is priced at $4.50 a square foot. It is a good deal cheaper 
than this, 

Senator Long. All right, you want this base, then, to have space 
for a service club, I take it. 

Colonel Carrer. That is right, sir. That is required to replace one 
that burned down in March 1950. There ts less than a quarter of the 
re ured service club space there now. That is for the enlisted men. 

Senator Lone. Less than a quarter of the space that this base should 
have ? 

Colonel Carrer. They have now less than a quarter of what thes 
lhe ed, and this is replacing one that burned down. 

Senator Lone. When did the club burn down, did vou savy / 

Colonel Carrer. In Mareh 1950 

Senator Lone. Senator Morse, do you have any question ? 

Senator Morse. No questions. 

Senator Lone. Well, let’s vo to Fort Dix then. Oh, what is the total 
that vou want there at that base at Fort Devens? 

Colonel Carrer. Fort Devens is $2.356.000. 

Senator Lone. At Fort Dix, does the same general situation apply 


here? You have enough barrack spaces for the moment, but you be 


eve looking to tl e future that in the event of mobilization vou would 
hot have enough to vel ly 


roo 2 4 
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Colonel Carter. That is correct, sir. 

Senator Lona. And even with this, you don’t think you would have 
enough to get by, but you feel this would be a step in the right direction 
to reduce the ur gency and save a lot of money based on what the eost 
would be later on? 

Colonel Carter. That is correct, sir. 

Senator Morse. What about the dental clinic at Fort Dix? 

Colonel Carrer. That is required to furnish dental treatment to 
the troops in the regimental area and to relieve the hospitals of out- 
patient dental care. It is required for both the permanent strength 
of Dix as well as required now. 

Senator Lona. Is that in addition to present facilities ? 

Colonel Carrer. It is in addition to present facilities. There exists 
now 6,490 square feet of dental space. This provides 10,000 more, It 
provides 25 chairs. 

Senator Lone. What large cities are near Fort Dix? 

Colonel Carrer. Trenton, N. J., is the nearest large city. 

Senator Lone. You have 27,000 people at Fort Dix? 

Colonel Carrer. That is right, sir. 

Senator Lone. Permanent future strength of 16,000? 

Colonel Carter. That is right, sir. 

Senator Lone. About what is the population of Trenton / 

Colonel Carrer. Well, it is a rather large city. I would hesitate to 
guess at the population. 

Mr. Foster. I would give a wild guess of 250,000, 

Senator Morse. How many dentists do you have for these 27,000 
men ? 

Colonel Carrer. We will have to furnish that for the record, 

I don’t have that figure. 
(The information furnished for the record is as follows:) 


Dental requirements at Fort Dix are as follows: 


Present requirements for dentists no 
Dental officers on duty May 38 36 
Civilian dentists on duty May 31 7 
Chairs required for 50 dentists ' ; 60 
Chairs available May 31° 4) 


More chairs are required than the number of dentists on duty because additional chairs 
are needed for X-ray purposes, for dental hygienists, and to provide double chairs in such 


ictivities as the surgery, where a single dentist uses 2 chairs, administering an anesthetic 
to a patient in 1 chair, then proceeding to operate on a previously anesthetized patient in 
the second chair. 

* Reactivation of another temporary-type dental clinie of 25 chairs is currently under way 
to provide additional space until new permanent construction can be completed. Comple 
tion of this reactivation will provide 65 chairs for Fort Dix, all of temporary construction 
with none located in the area of the new permanent construction 


Senator Lone. How many additional chairs would this dental clinio 
provide ? 

Colonel CARTER. Twenty-five chairs. 

Senator Lone. Do you plan to do all your inlay work and all that 
at that dental clinic? 

Colonel Carrer. It will do normal dental care for filling and ex- 
traction and checking, examination, and so on. 

The dental surgery would probably not. be done in this clinic. That 
would probably be done in the hospital. We have authorized a new 
hospital for Fort Dix and the dental surgery will very likely be done 
there. 








~~ 
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Senator Lone. I have been interested, Colonel, in working out some 
plan to use the dentists on some type of a contract basis rather than 
have them all in the service. 

It is my fear that the average man in the service—of course IT am 
speaking as a reservist rather than as a regular—would prefer to have 
his dental work done by a civilian dentist rather than he would by 
a service dentist. 

Is there any reason why you could not work out some arrangement to 
use the civilian dentists more than they are used at the present time / 


Some Facrors To Be ConsrpeErep IN ANY PLAN To PrOviIpE DENTAL CARE FOR 
MILITARY PERSONNEL BY DENTISTS IN PRIVATE PRACTICE 


(a) The plan would be wasteful because of the cost of transportation and the 
loss of manpower involved. The dental service at Fort Dix, for instance, makes 
about 20,000 appointments a-month, If these treatments were provided in Tren- 
ton, about 1,000 men would have to be taken to that city and returned each 
working day. They would have to be distributed to widely separated offices and 
then picked up again for return to camp. Each patient would lose at least a 
half-day from duty, instead of approximately an hour when treatment is given 
at the post clinic. This would amount to 7,500 extra man-days lost per month 
at Fort Dix alone, not counting the days lost by drivers, or the cost of operating 
transportation, 

(b) Soldiers can be furnished the highest type treatment in Army clinics for 
the following reasons: 

(1) The treatment rendered is supervised by experienced officers, to insure 
that the best interests of the Government and the patient are protected. 

(2) Each large military clinic can be staffed with specialists in the various 
branches of dental practice. These specialists handle cases of unusual diffi 
cuity and they train other clinic personnel, so that the general quality of treat 
ment in the installation is maintained at a high level. The services of such 
specialists are not routinely available in private dental offices. 

(c) For obvious reasons, military camps are generally located far from the 
centers of population where most dentists are concentrated. In the case of such 
isolated installations as Fort Leonard Wood it is doubtful if civilian dentists 
within practical distance either could or would absorb any significant propor- 
tion of the total dental service required. Civilian dentists are currently hav- 
ing to Nake appointments a month or more ahead for their regular patients, and 
they are understandably reluctant to give appointments to transients at the ex- 
pense of their permanent practices, on which they must rely for income under 
less favorable economic conditions. In many locations even the dependents of 
military personnel have great difficulty in obtaining care from private dentists, 
and it is believed that most civilian dentists would be uninterested in accepting 
inilitary patients. If the burden of dental care for installations such as Fort 
Dix were thrown on the dentists of surrounding communities, it could only result 
in a serious dislocation of treatinent for the civilian population and inadequate 
care for the military. It is further believed that if the interests of military 
patients conflicted with these of private patients, as they inevitably would in 
any plan to use civilian dentists, the interests of the soldiers would be neglected. 
It seems certain that to shift responsibility for military dental treatment to 
civilian dentists under present conditions would result in protests from civilian 
populations, from dentists, and from neglected military patients. Further, it is 
believed that additional civilian dentists would refuse to settle in civilian com- 
munities to care for military patients when there is no guaranty that the mil 
tary population will be permanent, 

(7) The Army Dental Service performs many functions which could not be 
performed satisfactorily by civilian dentists. It surveys large bodies of men on 
their entrance into the service and periodically thereafter, to determine their 
dental needs and to insure that necessary care is rendered. It establishes 
priorities for treatment so that men will be ready for combat by the time their 
training is completed. It schedules appointments at times when training and 
essential military duties will be interfered with least. Appointment schedules 
ure reliable, not subject to the vagaries of private practices, and they can be ad- 
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justed on short notice to conform to military convenience. The military dental 
service Maintains records to protect the interests of soldiers and the Govern- 
meut to aid the identification of casualties, ete. 

(e) Civilian dentists could not care for patients in Army hospitals, where 
dental treatment is often an essential part of general therapy. 

(f) Dental service must be supplied overseas and in areas where civilian den- 
tists are not available. If treatment were furnished in the United States by 
private dentists, it would follow that almost all military dentists and their as- 
sistants would be stationed overseas. The present distribution of troops requires 
that dental officers alternate practically every tour of duty in the United States 
with a tour of duty overseas, usually involving prolonged separation from fami- 
lies. To place dental officers on almost continuous overseas assignment would 
inevitably lower morale and increase the difficulty of procurement. It would 
also deny dental officers the contact with professional organizations which is 
so essential to the maintenance of skill. 

Colonel Carrrr. The Medical Corps has. I know personally. a 
number of contracts for contract dental wotk, but it is my under 
standing and my own personal experience due to the situation when 
[ was living in New Orleans, as well as in Atlanta, Ga. and even 
here in Washington, that getting in to a civilian dentist is quite a 
bit of a problem. They are fairly well loaded. 

Senator Lone. When I was in the service, my recollection was it 
was just about 10 times that hard to get any treatment done from a 
service dentist. 

Colonel Carrer. The Army is only able to provide dental service 
for its enlisted men after long waits for its officers. There is vir- 
tually no dental care that can be provided for any out-patient work 
for dependents. That has practically stopped. 

Senator Lone. I was not speaking of out-patient care, but I was 
speaking about using civilian dentists, particularly in the zone of the 
interior to provide for dental care for outside servicemen in this 
country. 

We have dentists in all the cities. Why can’t we work with those 
dentists, get them to treat people / 

Colonel Carrer. Well, we would have to transport these men from 
Fort Dix into Trenton, about 18 miles by truck convoy, to line them 
up for their various dental work. It would be quite a load on the 
dental facilities. 

Senator Lone. You let them go for a day. When they get a chance 
to take off some time, let them go, permit a man to go for a day that 
he had a dental appointment, go that morning and come back in the 
afternoon. Isthere any reason why that type thing could not be done ? 

Colonel Carrer. I am no expert on that. sir. T can get somebody 
from the Surgeon General’s Office over here if you would like, to 
diseuss that situation in detail. 

Senator Lone. Well, T have discussed that with the Surgeon Gen- 
ral once. The Air Force brought their people in over here. Were 
vou here that day, Senator Morse / 

' Senator Morse. I certainly was, and when they were all through, 

I was still of the same impression, 

Senator Lone. That was my impression. The average dentist does 


not want to be in the service. 

Now. I was talking to a man the other dav. T would not want to 
embarrass the officer by discussing it, but his reaction was the same 
as mine. The average fellow just doesn’t have the confidence in the 
service dentist that he has in a civilian dentist. 
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He has the attitude when he goes to the service dentist that eat 
fellow is doing him a favor by treating his teeth at all, and the servi 
dentist feels that he ts being imposed on to be | . the service, it is 2 
financial sacrifice to him, and he just wants to a out as soon as 
possib le, 

But some of them that you would draft and bring in would be there 
reluctantly, and I don’t believe they would perform as well for you 
as they would if they felt that every satisfied patient is just an ad 
vertisement fora new and better business. 

Colonel Carrer. LT don’t know how much more it would cost the 
Government to work on a contract basis, but as Tsay, Lam no expert on 
that, 

I have been treated by all kinds, civilians, service people, and so 
forth. Tam still chewing on my own teeth. 

Senator Morse. I want to say, Mr. Chairman—I don’t want. to 
dwell on the point—I have already said this in these hearings, but 
[ want to reemphasize this: Iam satisfied that one of the great wastes 
in the Military Establishment and one of the places where great 
eCCONOLILEeS could he miade is in regara to the medical services in the 
Military Establishment, 

I think we might as well. face the fact that the elected renee 
tives of the people are at a disadvantage on this matter, and the 
services know it, because when you insist on economies here, it is 
very easy to create the false impression with the public that you are 
seeking to deny the men in uniform adequate medical care. My posi- 
tion Is quite the contrary, 

[ want them to have every possible medical care, but I am satisfied 
on the basis of such eXanination as I have made to date, that there is 
so much duplication and so much waste in facilities and personnel 
and such a great failure on the part of the Defense eeenneeoas 
to make the most eflicient use of eXisting medical facilities, that we 
as the elected 1 ‘epresenti itives of the peop le have the duty to ¢ it out 
some of this waste, and I intend to do what I can to that end. 

‘There is no reason at all, in inv judgment, for empty beds in vet 
erans hospitals and requests for new hospitals in military bases 
within a 40-mile radius. They can’t justify that kind of an expen 
cliture. 

I have had to many reports made to me by doctors who have been 
called into the service who testified that their time and their skill 
was wasted while in the service because these services are overstatied 
with doctors. 

Able surgeons sit around for months without ever drawing a knife, 
but can’t get out and get back to their home town to their own prac- 
tice. 

I think this does not happen to be the bill in which we have to 
make this kind of investigation, although the aa needs to be made 
in regard to some of these installations, but I say, Mr. Chairman, that 
we have got to get into this matter both on personnel and on facilities 
and on improvement of coordination and the use of facilities, because 
I think there are huge sums of money that can be saved, and I think 
we must get hard- noun and tough with the military about it. 

They have had an opportunity to do this job themselves and they 
have failed, in my ae and now [think we have to get busy and 
do it for them. 
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As far as requests for new hospitals and new clinics and new dental 
chairs are concerned in the bill before us, I am going to have to be 
convinced that they can be justified in each instance, that there aren't 
other facilities that can be used, or I am voting to strike those requests 
from this budget. 

Senator Lone. That is the general feeling of the subcommittee up 
to this point, if I am any judge. 

Colonel Carrer. Would you like for me to get somebody from the 
Dental Corps over here, sir, to go into this further ? 

Senator Lone. Colonel, we went through that with the Dental 
Corps. We took about 2 or 3 hours with them, didn’t we, Senator 
Morse, on this same thing? These barracks are on the same basis. 

Colonel Carrer. The same type. 

Senator Long. Feeling that if you had 16,000 barrack spaces, that 
is where you would put part of them; is that right / 

Colonel Carrer. That is right, sir. That will provide only 58 per- 
cent of our permanent requirement there, and we will need far more 
than this. Actually we will need about 14,000 more spaces to reach 
the required strength. 

Senator Lone. But that is not based on present strength ¢ 

Colonel Carrer. No, sir. The present strength there [pointing] as 
you will see, is housed. 

Senator Lone. That is what I had in mind. 

Colonel Carrer. Yes, sir: there are 27,000 men there now. Thev 
are housed. 

Senator LonG. Senator Morse ¢ 

Senator Morse. No questions. 

Senator Lone. Let us go to Fort Tilden. Do vou have an enlisted 
men’s club there ? 

Colonel Carrer. There is no enlisted men’s club there now, sir. 

Senator Lone. And what is the strength of that base ¢ 

Colonel Carrer. The strength is 742. It is part of the triple A 
defenses of New York City and it is on Government-owned iand. It 
was occupied in 1917. 

Senator Lonc. How long has that base been open ? 

Colonel Carrer. It was inactive for a short period at the end of the 
war, and has been reactivated since about 1946. 

Senator Lone. Has it ever had a service club / 

Colonel Carrer. It has never had a service club that I have any 
record of. 

Senator Lone. Are there convenient facilities to get to New 
York City ? 

Colonel Carrer. That is one of the main reasons we would like a 
service club there, sir, is because it is a little too convenient to get 
to New York City. 

It is far better for our men if we can provide them some entertain- 
ment on the post, some place for recreation, than have them scattered 
to the four winds when the recall blows in the afternoon. The dis- 
ciplinary records would be a little better if we had facilities on the post. 

Senator Lone. If I could speak for myseif, Colonel, you would 
have a hard time keeping me on that post if I had liberty to leave 
when I was in the New York City area 

Colonel Carrer. They run out of money very quickly in New 
York City. 
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Senator Lone. Where is Fort Hamilton in there? This refers to 
a subpost at Fort Hamilton. Is there an enlisted man’s club at Fort 
Hamilton ¢ 

Colonel Carrer. It is not too close to Fort Hamilton, I believe. 

Mr. Fosrer. Fort Hamilton is on the Narrows. It is, 1 think, 
about 8 miles. 

General Guascow. Hamilton is in Brooklyn and Rockaway Park 
is Guite a distance. 

Colonel Carrer. It is too far from Hamilton to use the club. 

Senator Lone. They would stop somewhere in between if they 
had liberty ? 

Colonel Carrer. That is right. 

Senator Lone. All right; Fort Totten now. 

Colonel Carrer, Fort Totten is a utilities project. 

Senator Lone. Why do you need the primary distribution system 
and switch house / 

Colonel Carrer. The present system is overloaded and there is 
additional construction there for triple A tactical site, as well as 
ordnance repair shop, so that the present electrical system has to be 
changed and brought up to modern standards. 

Senator Long. You can't get by with what you have there any 
longer ¢ 

Colonel Carrer. That's right, sir. That is what the electrical 
engineers who went over this project tell us. 

The present system is overloaded and is now unsafe. You will note 
that this provides for the switch gear. The house itself is just a very 
small building. The gear costs $12,000, 

Senator Lone. Looking at Fort Wadsworth, what is your unit 
cost there / 

Colonel Carrer. Fort Wadsworth, the field maintenance shop, si 
S15 a square foot. 

Senator Lone. Why is that higher than just warehousing space / 

Colonel Carrer. It is shop space and is a standard Chief of Engi 
neers plan for such type space. 

Mr. Fosrer. The major difference for the increased cost is due to 
the fact that this has an overhead traveling crane in it which requires 
much heavier columns than an ordinary warehouse building. 

Senator Lone. Does the cost of the building include the cost of the 
rail for the overhead crane / 

Mr. Foster. Yes, sir. 

Senator Lone. It is really not a rail, I suppose; it is a big I beam 
that would support the ov erhead crane. 

Mr. Foster. It is actually a rail, sir. 

Senator Lone. Does that include the cost of the crane? 

Colonel Carrer. It does; $16,000, That is shown, sir 

Senator Lone. The cost of the crane is how much out of the total 
cost ¢ 

Colonel Carrer. The equipment shown there, sir, is $16,000—$10,- 
000 engineer equipment, which should include the cost of the crane. 
It that correct, Foster ¢ 

Mr. Fosrer. That is night. 

Senator Lone. The building would cost $176,000 and the crane 
$16,000 ¢ 

Colonel Carrer. That is right, s 
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Mr. Fosrer. There is also some shop equipment in there. 

Colonel Carrer. Those figures you read, sir, are correct— 16,000 
covers the fixed equipment that will be installed in the shop. 

Senator Lone. What is your unit cost on the building itself 

Colonel Carrer. It is $15 per square foot, sir. That $16,000 is added 
later. The total cost is $292,000, 

Senator Lone. What type equipment do you expect to lift with 
that crane’ Iam just looking to the capacity of it and the necessity 
of having that type crane. 

Colonel Carrer. It will be lifting heavy engines, bulldozer blades, 
various graders, parts of graders, and that sort of thing, all types of 
engineering equipment. 

Senator Long. Does it require a capacity, for example, to lift 30- 
or 50-ton tanks ¢ 

Colonel Carrer. No, sir, it is not that heavy a crane. 

Mr. Fosrrer. This is a 10-ton crane. 

Senator Lone. Ten-ton capacity / 

Colonel Carrer. Yes, sir. 

Senator Lona. You have next a warehouse there. The unit cost is 
S7. I believe somewhere back here you used $7.50 unit cost. Why 
S7 here ¢ 

Colonel Carrer. That warehouse, the increased cost is due to the 
foundation conditions. I believe that is correct, isn’t it, Foster 4 

General Harpin. It is a modified emergency warehouse. It is not 
the permanent type structure, which is $7.50 unit price. I don’t know 
whether there is some foundation condition here or not, but the modi- 
fied emergency warehouse is 

Senator Lone. It is a warehouse in support of the shop, mainly for 
spare parts ¢ 

General Harpinx. That is a modified emergency warehouse which 
ison grade. It doesn’t have the facilities for car unloading, platform 
loading. It is a $7 average. 

Senator Lone. Is that an elevated platform ? 

General Harpix, No, sir. 

Senator Lone. Platform on ground level ? 

Colonel Carrer. Yes, sir. 

General Harpin. Otherwise it is very similar to the permanent 
construction, 

Senator Lone. All right. Camp Wellfleet. Is the barracks justi- 
fication similar to that on the other bases ¢ 

Colonel Carrer. This is one of the stations where we are using 
modified emergency-type construction. . 

Mess halls already exist, were authorized in the 1952 program, and 
this is to provide barracks for a part of the troops that will be there 
for antiaircraft firing. 

You will note the unit cost there per man is about $1,000 a man 
for the barracks, including the company administration buildings, 
which are $30,000. This is a current requirement. The men there 
now are living in tents. 

Senator Long. That makes a stronger case, then, than the other; 
doesn’t it? The need is more pressing if the men are living in tents 
there. 

Colonel Carrer. That’s right, 
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The next item is administration buildings; provide the supply room. 
the company office, the small storage room and small recreation area 
for two units. 

Senator Lonc. What are you getting by with now / 

Colonel Carrer. Right now they are operating in tents. 

Senator Long. In tents for company administration, storage 
recreation ¢ 

Colonel Carrer. Yes. 

Senator Long. Is this a new or an old base ¢ 

Colonel Carrer. It is an old triple-A firing range. It was formerly 

National Guard range, and we have been using it off and on during 
the war, and then since the triple-A program has been increased, it 
has come mto very heavy use. 

~enator Long. You have no ammunition magazine there now ¢ 

Colonel Carrer. There are existing there now 542 square feet. This 
project will provide 1,600 more ame feet. 

The existing magazines are insuflicient for the increased require 
ments for ammunition iene re to the additional units that are 
firing there. 

Senator Lone. Do you have any facilities now for the radio repair 
shop, the radio-control target / 

Colonel Carrer. The repairs are now being made, as it states there. 
In a portion of the ordnance building which is inadequate, and ts 
needed in connection with the ordnance operations; IT mean, the ope 
ations building. 

There is no repair shop for these radar-controlled antiaircraft tai 
get planes that are needed. These are-new requirements due to the 
new planes that they are using for antiaircraft fire. Those are those 
small planes that vou control from the ground. 

Senator Lone. What type road do you propose to build there 
Colonel Carrer. Tt will be a bituminous road, 214 inches of bitueei 
nous over stone. It is to proy ide aecess to the ranges and provide 

some parking for radar. 

Senator Lone. What would be the width and length of that road ¢ 

Colonel Carrer. It is 22 feet wide and 10,560 feet long. 

Senator Lone. At a cost of $93,000 4 

Colonel Carrer. That’s right, sir. It is about 2 miles at $46,000 a 
mile. It is figured at $3.60 a square vard. 

Senator Lone. Is that to be a particularly heavy-duty road ¢ 

Colonel Carrer. It is a road for antiaircraft guns to be pulled 
back and forth onto the ranges. 

Senator Lone. I understand that your standard for this kind 
road is $3.95 per square yard, and you have it $3.60 here. Is there 
anv reason for that / 

Colonel Carrer. Can you answer that, General Hardin? It is 
probably due to the fact that this is very easy grading. It is right 
on Cape Cod and it isa sandy area. The gr: ading costs * would be low. 

Senator Lone. You are asking $95,000 for a recreation building. 
Are there any recreational facilities for civilians around this area ‘ 

Colonel Carrer. Camp Wellfleet is located down on Cape Cod. 
There are civilian beach facilities of various kinds around there 
that operate during the tourist season. 
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During the wintertime—and we must use this range in the winter 
as well as in the spring : facilities, quite a num- 
ber of them, are closed. 

Senator Lone. That takes care of the First Army area. What do 
you have on the Second Army area ‘ 

Colonel Carrer. I have a general statement here, sir. 

The Second Army area is comprised of seven States: Pennsyl- 
vania, Maryland, Delaware, Virginia, West Virginia, Kentucky, and 
Ohio—and. for some purposes, the District of Columbia comes under 
the commanding general, Second Army. The Second Army is re- 
questing $23,515,000 for construction at the following locations: 

Fort Campbell, Ky.. $5,125,000, for the construction of barracks, 
post support fac ilities, and one training facility. 

Fort Knox, Ky., $16,794,000, for the construction of barracks, 
academic building for the Armored School, medical research labora- 
tory, post support facilities, training facilities, and acquisition of 
36.000 acres of land. 

Fort George G. Meade, Md., $1.454.000, for the construction of bar- 
racks, Second Army communications center, and post support facili- 
ties. 

Camp Pickett, Va., $142,000, for the construction of post support 
facilities. 

In order that you may have a complete picture of construction in 
the Second Army area, I will discuss briefly the new construction that 
has taken place in the last 2 years at each station, together with the 
proposed program for fiscal year 1953. Actually, 1951 almost may 
be eliminated from the discussion as Fort Campbell and Fort Mon- 
roe were the only two stations in the Second Army area which had 
any new construction during that year. 

The Second Army area, as you know, is sort of the eastern seaboard. 
The major peste there are Fort Campbell, $5,125,000; Fort Knox, 
$16,794,000; Camp Pickett, $142,000. 

Senator Lone. In your prepared statement you propose to discuss 
briefly the construction as taking in we in this area. 

Colonel Carrer. That is correct. 

At Fort Campbell the major on ts are eight barracks of the same 
type, on the same basis. 

There is an expansion required of the water treatment plant to 
handle the increased load due to the increased strength of Campbell 
as well as its support for certain other stations in the area. 

There is some hard stand required in connection with the post 
engineer shop which is being built—no, which now exists—but where 
there is no existing hard stand. 

There are three battalion motor repair shops which are required 
to go along with the barracks program, which is being completed from 
the 1951 and 1952 programs. There is an item of $150,000 for 41,670 
square yards of hard stand, page 35. 

Senator Lone. On page 34 of these motor repair shops, existing 
facilities are not suitably located or have sufficient size to support 
motor vehicles assigned to units. Why are those facilities not usable? 

Colonel Carrer. They are too far away from the new troop housing 
that is being built there. 

Senator Lone. How far? 
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Colonel Carrer. These motor repair shops here will provide shops 
for the battalions which will be housed in the barracks being con- 
structed in 1951 and 1952. 

The hard stand, the next item, goes with those shops. 

Senator Lona. As I understand it, the House cut that troop hous- 
ing anyway; is that correct? The appropriations ¢ 

Colonel Carter. No, sir; they did not. In effect, they cut our over- 
all $654 million appropriation by $54 million, and they stated that they 
felt that we should absorb part of this cut in the barracks program, 
and the other parts in the program for operational and administrative 
facilities. 

This barracks program, the Army feels is one of its important seg- 
ments, and it will require a great deal of study over the whole field 
of the construction all over the world to determine ex: actly the place to 

apply that cut. Specifically, they did not cut out any barracks. 

Senator Lona. You could get back and forth to those shops; couldn't 
you ¢ 

Colonel Carrer. It is very difficult, sir. In planning an area, we 
try to plan our facilities in the area so that we don’t have to put the 
men in trucks to haul them back and forth if it is more than a half- 
hour’s walk, because it takes up too much training time. 

Senator Lone. How many miles would you say it would be from the 
new barracks to the motor repair shop. 

Colonel Carrer. The information that I have is that the existing 
shops, there are 201 of them that are scattered all over the post. They 
are small company-type shops. There are no battalion shops in the 
old areas. 

These facilities here would provide three battalion shops. The dis- 
tance to each one of these 201, of course, would vary a great deal, but 
the project is contemplated to locate the shops where they can best 
be used, 

Senator Lone. Here is the House language in the report on the 
supplemental bill, page 43: 

In the matter of the construction of additional barracks buses there should be 
no construction of additional barracks bases on those bases and installations 
where there are empty spaces at this time. Stated another way, those bases and 
stations should be the Jast to get new barracks if there is enough money left to 
build barracks there. 

Looking at page 31, you have 25,723 spaces plus 9,000 spaces—9,700. 
That would give you 36,400 spaces. 

Colonel Carrer. There are approximately 36,400 spaces there now, 
yes, sir, and 27,000 troops. 

Senator Lone. So there are additional spaces there / 

Colonel Carrer. Yes, sir: there are spaces there that are not now 
occupied. In fact, at most of these stations where we are asking for 
barracks, that situation is true. 

Fort Sill is one of the few where we actually have men in tents— 
I mean this Camp Wellfleet—but as I have tried to explain, this 
barracks program is aimed—we are trying to hit several things at 
the same time. 

Senator Lone. It would seem to me that most if not all of your 
motor-repair shops would depend upon the additional housing. 

Colonel Carrer. They would depend upon the additional barracks 
that are in this program. 
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The item for hard stand is the hard stand to go with those shops. 

A 1,000-inch range is required to take care of the new training pro- 
gram which has been put there. There is no such facility at the present 
time. 

Senator Lone. A 1,000-inch range ? 

Colonel Carrer. That is the standard 1.000-inch machine gun range 
for moving targets. 

They have a fixed-target range but this is for moving targets. In 
firing a machine gun you fired a thousand inches at a. target which 
is drawn to perspective so it is the same size at a thousand inches 
that it normally would be at a thousand yards or various distances. 

The man aims and shoots and you are closer to the target so it takes 
much less time to go up and mark the target and see where it is 
hit. 

Senator Lone. That’s a new one on me. 

Colonel Carrer. Actually we have been firing that way for—— 

Senator Lone. How many feet is that ? 

Colonel Carrer. A thousand inches is about 83 feet. 

The next station is Fort Knox which is the Armored School and 
armored training center. It is just about 27 miles from Louisville, 
Ky. There are 11 barracks. The first item is 10, the second item 
is 2. 

Senator Lone. What are the barracks spaces against the present 
strength ? 

Colonel Carrer. The present strength is 26.560 enlisted men and 
there are 51,000 barracks spaces in both temporary and permanent 
structures, 

This project is actually for 11 barracks. There are 10 here, and 
the next item is for 1. We had scheduled construction of two smaller 
type barracks of 105-man capacity. However. the Army has decided 
to build as far as practicable the 225-man size barracks, because that 
is the cheapest. 

Senator Lone. Armored school building, what do vou have there 
now ¢ 

Colonel Carrer. The school is scattered in small temporary build- 
ings all over the post. Some of them were built in the First World 
War: some of them in the second. 

[ may have the number of buildings here. It is now seattered in 
60 temporary buildings. This will provide for concentration of part 
of the school. It will not take care of all of it. 

It will take care of the part that is for the reduced strength which 
the school will be on a long-term basis. We will still have to use a 
number of these temporary buildings. 

The next item is the medical research laboratory, $2 million. 

Senator Lone. It looks to me like everybody wants a medical re- 
search laboratory. Is it for the whole service or just for Fort Knox? 

Colonel Carrer. This is for the work that is carried on at Fort 
Knox. The construction is to provide for environmental studies in 
connection with operation of tanks really. 

Senator Lone. I can’t understand how we have gotten by up to now. 
The Air Force has got to make all these studies about what has been 
happening to their ‘people i in the airplanes, and now the fellows op- 
erating the tanks have got to find out what happens to a man in a 
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tank. We are developing all kinds of new psychoses. As fast as 
we find out about it we develop two or three more kinds. 

Colonel Carrer. We have Colonel Ellenberger here, who is with 
Research and Development. 

Senator Lone. When are you going to set up a school to determine 
what happens to a fellow when he operates one of General Hardin’s 
bulldozers ¢ 

Colonel Carrer. We know that from long experience. The pres- 
ent mission is being approached by the use of one permanent building. 
That is a floor-space building, and a group of modified structures scat- 
tered over a wide area of the property there from 1 to 4 miles distant 
from the permanent building. 

The present facilities are Inadequate for research personnel, which 
include many outstanding individuals of international reputation as 
well as the German scientists who were brought to the United States 
for special research activities. 

This is a factor not only in working facilities but in the retention 
of such personnel in a relatively isolated area, Fort Knox. By “rela 
tively isolated” we mean that these well-known medical experts are 
not inclined to leave the large medical centers and go to a relatively 
remote place like Fort Knox. 

In view of the mission of the laboratory, which includes among 
other activities the cold phases of environmenfal medicine—that is, 
the effect upon wounds of cold wei ather on military personnel as well 
as human engineering activities, the relationship of a man to the equip- 
ment he is working with, such as an operator in a tank im a confining 
space driving a tank—there are requirements for laboratory space 
consuming instrumentation and equipment for these temperature-con- 
trol experiments and physiological observations. 

The lack of this space has resulted in ane hampering of the 
program and has hampered the medical-service mission. 

Senator Morse. You see, Mr. Chairman, nd bothers me about 
all that is that I am at a complete loss to understand why we can't 
have all these experimentations of this type for all the services 
conducted in one central coordinated hospital | or research center. 

Take Waiter Reed, Bethesda, and several of our other top medical 
centers. It is very dificult to convince me, with the concentration 
of the medical brains that you have at those already existing medical 
centers, that you can’t bring in these individual projects there with 
some expenditure of funds perhaps within those centers to provide 
some spec ‘al equ ipn 1€ nt they mi: iv nee land do the job there. 

What we are doing is mushrooming up all over this country a whole 
series of special hospitals and centers that I think result in a wasteful 
duplication. ] repeat W hat you heard me sity before. Lam not going 
to vote for it. 

Colonel Carrer. I would like to make one statement, sir. These 
research and development proje cts a we hi ave in the Army pro- 
eram area result of review by the Research and Developm nt mn ard, 
and we have put these in our construction program exactly in their 
priority in the various ¢ ‘ategories. 

Their job is to integrate, as the Senator has just said, the vario 
research activities and to insure that there is no duplication. I pre- 
sume that they are doing that job. 
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Frankly, I think that they actually have been working very well 
toward such a thing. The actual success of the program, of course, 
is something that is beyond me, but our researe i and development 
program—the \ various projects in these books—is based strictly on 
the Research and Development Board’s recommendations. 

Senator Morsr. Mr. Chairman, I haven't any doubt that if I were 
in the colonel’s position I would make the same assumptions that 
he makes, but I just want to say most respectfully we have had pre- 
sented to us no evidence that justifies the conclusion that there has 
been any real unification of the medical services of the Military Estab- 
lishment. It is just another example in which I think the unification 
law is just a piece of paper. 

The spirit and intent has never been carried out by the Military 
Establishment, and I don’t think you will ever carry it out until you 
change that law and give power of decision to somebody at top level 
and knock heads together down there in the Pentagon Building and 
say to the Air Force: “You are going to get this kind of medical 
service out at Bethesda,” and say to the Army, “You are going to get 
this kind of medical service out at Bethesda,” or some other medical 
hospital, and vice versa for the Navy. 

Here, you have in this bill a proposal of the Air Force to establish 
another tremendous medical establishment down in Texas, $34 mil- 
lion, and what is their alibi for it ? 

Well, the Air Force has a lot of special problems, altitude prob- 
lems and so on that makes it necessary for them now to have their 
own huge medical research center. 

I say “for the record I just don’t believe it, and IT don’t believe it is 
necessary. I believe it is simply a case of the Air Force trying to 
build itself up contrary to the spirit and intent of the unification law 
into another separate independent bailiwick of its own, and we must 
stop it, and we have to bring these three branches of the service 
together in a coordinated program not only in the field of medical 
activity but in a good many other fields. 

I am not going to vote for it, and I am going to fight it on the floor 
of the Senate. 

We are going to find out this time whether we are really going to 
bring about some economy in this Military Establishment or are 
just going to let the uniforms come before the committee and make 
the usual : argument they have got to have it, and then we sit here and 
just vield to them. 

I am all through yielding to that kind of waste in the Military 
Establishment. We are going to cut it to the bone this time, and we 
are going to start w ith the medical service. 

Senator Lone. Senator Morse, I ran across a new aspect of unifi- 
c ation in reverse last night about 9 o'clock. I have been conducting 
these hearings from 10 o’clock in the morning up until 1 o’clock in the 
morning in some instances. 

Senator Morse. You are doing a good job. 

Senator Lone. Thank you. I discovered last night to my surprise 
not only do we have the Army engineers and the Seabees, both of 

whom I admire for their ability, but now we have the Air Corps 
engineers, the Aviation Engineers who fly in the air and operate bull- 
dozers when they get there, apparently. T was rather surprised about 
that, General Hardin. How long has that program being going on? 
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General Harpin. Mr. Chairman, the Aviation Engineers as such, 
of course, have been an element of the Engineer component of the 
Army up until quite recently, although the Chief of Engineers is 
charged with organizing and training these units and oe that 
they are assigned to the Air Force for operational control, but Avia- 
tion Engineers came into being in the early part of World War II 
With special training and the ability to construct airports or airfields. 

They are essentially a unit of engineers equipped with the earth- 
moving tools that are common to paving operations and heavy 
grading work, and they are not equipped in a fashion such as our 
combat engineers are. There is a difference in their organization 
and equipment, 

Senator Lone. Isn’t there no versatility in that sort of thing! Isn't 
a bulldozer operator a bulldozer operator? He pushes dirt in either 
event. 

Colonel Carrer. That’s right, sir, but you also need plumbers, car- 
penters, demolition men, men tri ‘ined in assault and so forth. Actu- 
ally, aviation engineers do almost anything a construction battalion 
can do and vice versa. 

Senator Lone. Is this medical-research laboratory a new facility / 

Colonel Carrer. It has been established there for a number of years. 
It was established about the same time the Army Field Forces Board, 
which is located at Fort Knox, was established, right after the war. 
Their mission was to perform field-force tests, service tests on new 
equipment of armored types. 

They also perform service tests on new engineering equipment at 
that place. This medical research that was tied in with that Board 
initially has been carried on there for some time. It isn’t a new thing. 

Senator Lone. Well, let’s move on to the next project. 

Colonel Carrer. The next project is for acquisition of land. 

Senator Lone. Why do you need 18,000 acres ¢ 

Colonel Carrer. It is to give us the tank-firing range for the new 
tank guns. We do not now have at Fort Knox or anywhere else except 
at Camp Irwin a tank-firing range which is long enough to take the 
new guns, which fire about 30,000 yards. 

These ranges tie in with the other ranges and utilize parts of the 
same Impact areas, and this is the minimum land which we need to 
actually fire these guns at Fort Knox. 

Since Fort Knox is the Armored Force School and Training Center, 
we have got to have something there to train the people with, and 
this land is required for that reason. 

Senator Lone. How much land do you have at Fort Knox now ? 

Colonel Carrer. There is 107,000 acres there already. However, it 
it so utilized that it is impossible to fire the guns on the reservation 
without getting this extra land. 

Senator Lone. How much land do you have down there, or did you 
have, during World War IT? 

Colonel Carrer. It is about the same, sir. There has been no change 
or very little change in the reservation since. 

Senator Lone. What was the range of your tank guns in World Wat 
II? 

Colonel Carrer. It was around 20,000 yards or less. This is about 


a 33le percent increase in range. 
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There are, as Mr. Bendetsen explained in his opening statement 
before your committee, three large land acquisitions in this program. 

Senator Lone. At the time you are firing those guns, can those men 
observe where their shells land? Do they spot ~them and observe 
them ¢ 

Colonel Carrer. They observe them if they are on high ground 
where they can see, or they also can use artillery liaison planes for 
observation and that sort of thing. 

Senator Long. Can you give us a lay-out, a diagram of this base to 
show us where you propose to acquire this additional land and what 
you are are using now / 

Colonel Carrer. I can give you a rough drawing of it, sir, and I 
have a map. 

Senator Lone. Perhaps you had better bring the map with you. 

Colonel Carrer. I will bring the map and show it to you. 

Senator Lone. What is this next item / 

Colonel Carrer. ‘This is construction of a heavy tank repair shop. 

Senator Lone. What is the difference in the weight of the tank 
that you have been one ing and the one you expect to repair now ¢ 

Colonel Carrer. The building that is available is for iight tanks. 
The difference in weight is about 20 tons, from 30 to 50 approximately, 

Senator Lone. Are you able to accommodate your heavy tanks at 
the moment in the buildings you have? 

Colonel Carrer. No. At the present time they are having to do 
quite a lot of this maintenance out in the open, using mobile cranes, 
and it is very unsatisfactory, particularly in the wintertime. 

Senator Lone. It is a high unit cost, $21 per square foot. Is that 
a raised shop or is that on ground level ¢ 

Colonel Carrer. It is a special-design facility. The doors must be 

least 20 feet wide to get those wide tanks in and to get dead ones 
in, get the tank retrievers to drag them in. It has two 25-ton cranes 
to lit turrets and the pieces of the tanks, and it requires a center span 
clearance of 28 feet and side span clearance of 20 feet. 

Senator Lone. 1 understand you store your tanks out in the open 
now and you want capacity for 20 tanks. 

Colonel Carrer. This will sup port a maximum load of about 1,500 
vehicles, 1,500 combat vehicles. The 20-tank capacity is 20 at one 
time. 

Senator Lone. What is this next project : 

Colonel Carrer. The next project is for the battalion tank main- 
tenance. We have never had adequate battalion tank-maintenance 
facilities at Fort Knox. ‘There are two such facilities now and we 
require 

Senator Lone. What is the difference between these two buildings: 
the heavy tank shop and the battalion tank maintenance shop? One 
does heavy overhaul and one does light work ¢ 

Colonel Carrer. That’s right, sir. The battalion shop does only 
minor repairs, checking ad general repairs, that can be done within 
the battalion, what we used to call first and second echelon main- 
tenance or field maintenance. ‘The heavy tank shop will repair the 
tank completely. 

Senator Lone. You have been getting by without either one. Now 
you want both at the same time. Why ts that ¢ 
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Colonel Carrer. We have been getting by but without any success, 
frankly. Our maintenance program all over the Army has suffered 
throughout the years through lack of facilities and, frankly, I think 
the Army has taken a long time to learn that if they do not have 
proper maintenance facilities to get their mechanics to work, that 
they would not be able to maintain their equipment so they would 
not have to buy new equipment so frequently. 

This type of facility would pay off in the long run by savings in 
actual purchases and procurement of new vehic les. 

Senator Lone. Do you think these hard stands will pay off ? 

Colonel Carrer. The present parks that they are using, they report 
are beyond capacity. They were built for motor vehicles. 

We have had to use tanks on them and have broken them to pieces, 
so that when it is raining if you have ever been around a tank park, 
it gets knee-deep and deeper in mud. It is almost impossible to 
maintain the parks themselves and mud getting into tanks doesn’t 
help them a whole lot either. 

These parks will actually save a great deal of money in maintenance 
and trying to rebuild the existing parks practically twice a year. 

Senator Lona. Those hard stands are not recommended for the 
purpose of doing maintenance and repair work on them, are they ? 

It is my understanding that you are asking for your shops and 
things for that purpose. This is just a park to get them out of the 
mud for parking purposes, a modern parking lot. 

Colonel Carrer. That’s right. You take them out during maneuvers 

and training and you drive them back in over the tank trials and 
when you get them into the yard where they park, they have to back 
and turn and get into position so you can park them during the night, 
over the week ends and at various times when they are not being used. 

That ground is used over and over again in that park, and if it is 
light hard stand and j just ordinary ground it gets beaten to pieces and 
during any sort of a rain it will just be a sea of mud. I have actually 
seen tanks mired down up to the gun turrets in some of these tank 
parks, not at Knox but at other places. 

Anybody who has dealt with tank equipment knows the tank digs 
a hole for.itself when you don’t have a hard place to put it on, and that 
is the purpose of these hard stands. 

Sen: eh Lone. Where have you seen tanks mired down up to their 
gun turrets ¢ 

Colonel Carrer. I have actually seen them mired down up to their 
gun turrets at Fort Bragg. 

Senator Long. Isn’t this an operational problem that they have to 
contend with in the field ? 

Colonel Carrer. No, sir; because they don’t come back to the same 
place every night throughout the year. We use a piece of ground and 
of — we get them mired down in the field too. We do the best we 
can, but this is the place where they come in and out over the years. 

Senator Lone. How long have you been operating without hard 
stands there / 

Colonel Carrer. As T say, sir; it has been most difficult. 

Senator Lone. You have been getting by for a long time though. 
Do they have any hard stands now to park them on the tank park ¢ 
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Colonel Carrer. They have some now. It is just crushed stone hard 
stand which hasn’t held up. 

Senator Lone. Are we to understand that the supply of water is 
inadequate at Fort Knox? 

Colonel Carrer. The existing water supply consists of one plant 
from Upatoi Creek which is connected to a 3,000,000-gallon per day fil- 
tration plant and 7 wells connected to a filtration plant of 5,000,000. 

The proposed wells will have to operate on a 16-hour per day basis 
to increase the total capacity to 8,000,000 gallons a day, which is the 

requirement for the existing facilities with the facilities which are now 
being built there. 

Senator Lone. Are they increasing the strength of the base ? 

Colonel Carrer. The actual strength, the capacity of the base, is 
being increased, and they have actually been short water even with the 
existing facilities during the period of drought. It is reported, sir, 
that they have had to ration water in the summer. The difficulty is 
the fact that they are ovet ‘pumping the wells that they have. 

Senator Lone. What is inadequate about the present artillery shop ? 

Colonel Carrer. It is actually much too small. It has only 5,000 
square feet of space, which is limited to about 4,000 square feet of 
working space which has limited the number of mechanics who can 
work on artillery pieces to about 10, which gives them about 1,200 jobs 
per year for the shop. 

This increase of 34,000 square feet will provide a capacity to turn 
out about 2,500 to 3,000 jobs per year, which on the present require- 
ment and due to the fact that Fort Knox is assigned depot responsi- 
bility for artillery maintenance, which means heavier maintenance 
than is normal on the station, this new shop will give us sufficient 
space to take care of the mission, 

Presently we are doing about 80 percent of the maintenance in the 
open, which practically makes it impossible to do any work during 
the wintertime. 

Senator Lone. What is this next item, combat firing range? 

Colonel Carrer. That is a moving tank range which consists of a 
railroad which is more or less circular on which little cars are pulled. 
The cars carry a target on top of them. 

The railroad is designed so that it runs in and out of the cut so that 
you can fire at these moving targets as they go along and not hit the 

cars or the little automatic gasoline engine that pulls them, and it is 
required in connection with training a tanker to shoot. 

These targets will disappear and come back up again and go in and 
out and around. 

He fires at them going away and coming toward him and going 
across. 

Senator Lone. That is an additional target that they want, more 
than one additional target ? 

Colonel Carrer. There is one there now which is not sufficient to 
take care of the requirement. 

You see, we have the armor school which conducts a great deal of 
special training in connection with tank firing, and also the Third 
Armored Division, and the two of them have not been able to carry 
out the job with what they have. 

Senator Lone. Moving tank range, you need an additional one there. 
Is that in addition to what you have ? 
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Colonel Carrer. That is for the new gun, the 120-millimeter gun. 
This old one, the previous one was required to fire with the existing 
weapons and the training weapons. 

Senator Long. That takes us to Fort Geor ge Meade. 

Colonel Carrer. Fort Meade, as you know, is located near Balti- 
more. It is the Second Army headquarters and in addition it has a 
certain number of units on the post for training. 

There are 21,756 men who were there this last winter. The projects 
there are the communication center in addition to the post headquarters 
building, some hard stands, seven magazines. The magazines are in 
connection with—— 

Senator Lone. What type communications center is that ? 

Colonel Carrer. There are two projects there which are tied in on 
communications. 

The first one, the communications center and the second one the 
telephone-exchange building. This first project is a communica- 
tion center largely connected with radio and teletypewriter, crypto- 
graphic equipment, and that sort of thing. It is tied into the Army- 
wide and world-wide communications network. 

The telephone exchange is required due to the addition of a clas- 
sified activity which is going to Fort Meade which was formerly at 
another place, which w ill require an additional load on the telephone 
lines. 

Senator Lone. You want an additional set of hard stands, I take 
it. 

Colonel Carrer. That’s right, sir. That is in connection with 
the—— 

Senator Lona. ne barracks ? 

Colonel Carrer. With three battalion motor poois which are—— 

Senator Lone. You want an addition to the post headquarters I 
see, too, there and seven underground magazines. 

Colonel Carrer. Those magazines are required in connection with 
storage of antiaircraft ammunition which is a new mission for the 
station. 

Senator Lone. New type ammunition ? 

Colonel Carrer. Fort Meade is the ammunition storage point for 
antiaircraft ammunition now. 

Senator Lone. And it is overloaded / 

Colonel Carrer. They don’t have any such magazines to store this 
type of stuff. 

Senator Lone. Is this a classified project, this post telephone ex- 
change ¢ 

Colonel Carter. No. 

Senator LonG. You said something about classified there. 

Colonel Carrer. There is a classified project going to the station, 

(There was discussion off the record.) 

Senator Lone. You do have considerable telephone facilities there 
already, do you not ? 

Colonel Carrer. Oh, yes. However, they are most unsatisfactory. 
They are ina temporary building, a wooden building, and it has been 
impossib le to install the most modern tele ‘phone equipment because it 
had to be in an air-conditioned space. It is modern dial equipment. 

A little dust in those relays wrecks the whole system. It is more 
for dustproofing than it is for cooling or humidity control. 
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Senator Lone. Let us go to Camp Pickett. 

Colonel Carrer. Camp Pickett is an infantry division training post 
which is down in southwestern Virginia near Blackstone. There are 
three projects there. 

Two of them are for strictly increasing temporary buildings, mobili- 
zation type buildings due to overlo: ding. They are so crowded that 
they can’t operate in there. 

There are three classifications required due to the fact that the Army 
training programs now require a lot more classroom work than they 
did in previous years, and we are very short of classrooms everywhere. 

Senator Lone. Are you increasing strength in the base ? 

Colonel Carrer. Not immediately, sir. The situation exists. It is 
a current requirement. 

Senator Lone. Let us take the Third Army, Fort Benning. 

Colonel Carrer. Third Army headquarters is located at Fort Me- 
Pherson, Ga., approximately in the center of the Third Army area 
which includes the seven Southeastern States—North Carolina, South 
Carolina, Georgia, Florida, Mississippi, Alabama, and Tennessee. 

At the present time, there are eight active class I installations in 
the Third Army area. Four of the installations have been designated 
permanent peacetime stations. They are Fort Benning, Ga.; Fort 
Bragg, N. C.; Fort McClellan, Ala.: and Fort McPherson, Ga. The 
other four—Camp Gordon, Ga.; Fort Jackson, 5. C.; Camp Rucker, 
Ala.: and Camp Stewart, Ga.—are mobilizing type stations w hich 
are to be retained for use either of the active peacetime Army, the 
Organized Reserve Corps, or the National Guard. In addition, after 
completion of the fiscal year 1952 construction program, there will be 
two railhead type installations—Camp Blanding, Fla., and Camp 
Shelby, Miss. 

The fiscal year 1953 construction program originally included many 
projects which were highly advantageous from an operational and 
administrative standpoint. Reviews by Department of the Army, 
Department of Defense, and the Bureau of the Budget have resulted 
in deletion from the program of all but the most essential projects. 
Certain projects in the program now before you are required to pre- 
vent a breakdown of functions, either administrative or operational. 
Third Army headquarters has in the past 2 weeks made a further 
restudy to assure that no facility remains in the program which is no 
longer required on account of recent changes in conditions. 

Pr: uctically the entire program will provide permanent type facili- 
ties at permanent peacetime installations. No projects have been re- 
quested in this program solely for the purpose of meeting an emer- 
gency or possible mobilization requirement. 

Senator Lone. You have a world of things you want at Fort Ben- 
ning, don’t you ? 

Colonel Carrer. Yes, sir: that is the cream of the Infantry. 

Senator Lone. What is the matter with the water treatment plant 
there? Thatisabig base. Can’t you make it last a while longer ¢ 

Colonel Carrer. Benning has about—I can correct this firure in 
the record, but it is approximately—a thousand additional Wherry- 
built housing units. Of course, family units use a great deal more 
water than we use per man in barracks. 


(800 Wherry housing units have been built.) 
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Colonel Carrer. In addition to that, Benning’s plant capacity has 
always been inadequate, and there is a project, the second project for 
water mains to the Sandy Hill and Church areas. Benning is built 
really in three areas. There is the main post area and about 10 miles 
away the Sandy Hill area and about 3 miles west of that is the Church 
area 

Senator Lona. Do you have any responsibility for delivering water 
to the Wherry housing area ? 

Colonel Carrer. They are on the post, sir, and we have the responsi- 
bility for delivering that water. 

Senator Lona. It looks like you could get by with less than $3,- 
500,000 addition to your water treatment plant. 

Colonel Carrer. This is calculated on 150 gallons per man per day, 
which is the norma] requirement, and they need 914 million gallons per 
day. They now have only six by overloading the existing plants. 

Senator Lona. Are they rationing water? 

Colonel Carrer. They ration water in the months of June, July, and 
August; sometimes up into September. There is plenty of water in 
that country. 

This comes out of a creek, Upatoi Creek, which is tributary of the 
Chattahoochee River, but it is just a question of getting it in the mains. 

The third project there, the access roads to the Upatoi Creek Bridge, 
that was authorized last year and we hoped Public Roads would build 
aw road into it, but since it is on a military reservation, their funds don’t 
apply. It is necessary for us to build—that is what it amounts to— 
to make a four-lane bridge. It is a very complicated traflic situation. 

It is about the only exit from the station, and in the merning and 
afternoons it is necessary to make the existing two-lane road one way 
for about an hour. You just can’t go the other way. 

Senator Lone. Why do you want to put in an additional 27 feet and 
why that particular width? Making it two more feet—couldn’t you 
get by with about 22? 

Colonel Carrer. Probably. That is the standard highway width 
for such a type road, but the additional 22 feet would of course be a 
whole lot better than what they have got, which is nothing. 

Senator Lone. Would that make it correspond to the width of the 
bridge ¢ 

Colonel Carrer. The bridge would be a little wider than that, but 
it would correspond to the roadway width on the bridge. 

Senator Lone. Do I understand that you have a bridge that is wider 
than the road and you have traffic congestion on the road rather than 
on the bridge 4 

Colonel Carrer. The situation is this, sir. The bridge isn’t built 
yet. 

We were authorized funds for the extra bridge last year, and it is 
now under design and should be under contract very soon, 

At the time we expected that it—there was already a two-lane road 
leading to the old bridge, of course. Now we have the additional 
bridge to make it a four-lane entrance, and there are already two roads 
leading away from the bridge on the post side of the new bridge. 

This project will provide a parallel two-lane width road leading 
to the new two-lane width bridge and will tie in with a four- lane 
highway which is just off the reservation. 

Senator Lone. What kind of a road is this? 
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Colonel Carrer. It is a bituminous surface road. 

Senator Lone. It would seem to me at that price you might be able 
to get concrete. 

Colonel Carrer. $4.80 a square foot. 

Senator Lona. All right; three motor repair shops. You already 
have two. That is doubling it and 50 percent over. Why do you 
require that much increase? 

Colonel Carrer. It is in conjunction with the barracks program 
which was authorized and is being built out of the 1952 construction. 

Senator Long. What is the connection between the barracks and 
motor repair shop? 

Colonel Carrer. We try to provide a battalion motor repair shop 
for each battalion barracks area. That is the standard criteria, the 
standard plans for such facilities, and it is needed. 

When you build a battalion area, you want to build a battalion 
motor pool area near enough to the barracks so the men can walk back 
and forth to get the vehicles, to work on the vehicles, and so forth. 

Senator Lone. You have been propping up this old transportation 
office and warehouse for some time, and you want to replace it? 

Colonel Carrer. That’s right, sir. 

Senator Lona. Couldn’t you make it last a while longer? 

Colonel Carrer. It was constructed in 1935 by the Civilian Con- 
servation Corps. The building consists of stud wall. Beam and 
joists are rotten on the ends. You have seen the CCC type of con- 
struction, and it is really—the facility has just outlived its life, that’s 
all, and every time you try to prop it up, of course it costs money 
to prop it up, maintain it, and keep people in it. 

Senator Lone. Of course, at the present time when we are spending 
so much money on defense, we would probably like to postpone as 
many of these items as we can. 

Woe don’t want to view this as the time for getting things that you 
might have difficulty getting sometime later on, but rather as a time 
where we ought to acquire only those things that are necessary. 

Colonel Carrer. We understand that fully, sir, and this program 
when it was first reviewed, as you know, has been materially reduced 
below what it started out at. 

We were able to save a lot of money by eliminating a lot of ware- 
house space in the depot program because of the stretch-out in deliv- 
eres. 

Senator Lone. What percentage increase in ammunition would this 
five amount to? 

Colonel Carrer. About 30, sir. 

Senator Lone. What percentage increase in the ammunition maga- 
zines would these two additional ones give you? 

Colonel Carrer. There are no magazines of this type which we are 
asking for. They have approximately the same amount of storage 
in emergency type ammunition magazines. 

The requirement due to the change in ammunition requirements for 
training there, changes which you know we have increased the firing 
power of our units a great deal which has increased the requirements 
of training ammunition, has raised the over-all storage requirement 
from three to five thousand tons. . 

They are using an old supply point in the main post. These are 
needed to segregate certain types of ammunition from the other types. 
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They are needed due to the increased training allowance and dis- 
continuance of storage on the main post and the substandard build- 
ings, the old TO type which must be dismantled. They are literally 
worthless and they are also so located that we have to keep so little 
stuff in them due to safety regulations that they should be replaced. 

Senator Lona. Let’s get to the next item, and go to the cold storage 
warehouse. 

Colonel Carrer. There are two of those. They are in different 
areas. One is in the Army Church area and the other is in the Sandy 
Hill area. 

It is required so perishable rations can be stored in the area so they 
can haul the perishables to the area and save all the units being driven 
to the cold storage warehouses to bring the rations down. 

{ach of those areas has a large number of units in it so that these 
things are needed. 

Senator Lone. Of course, you have gotten by without that up to 
now; haven’t you? 

Colonel Carrer. That’s right, sir. However, it is an over-all sav- 
ings which will result. 

Rather than having each one of these companies send trucks in to 
pick up perishables 10 miles aw ay—one is five and one is about 10— 
the one outfit can bring the stuff in the large cartons and packages and 
what not, crates, to this place, and then the units simply go there and 
pick it up and take it right back to their barracks right in the same 
area. 

So, for this $42,000 apiece here, it would be very difficult to estimate 
exactly what it will save, but it will save a good deal of money. 

Senator Lona. In either instance you move the truck just as far, 
don’t you? 

Colonel Carrer. No. Actually you can have deliveries made by 
commercial trucks to these warehouses, or we can load up from the 
main warehouse on the post in a large van, have him haul it out and 
unload it at one place rather than having a lot of 214-ton trucks run- 
ning around. 

Senator Lone. All right. Every time you build more temporary 
houses or permanent housing units, you feel that you need additional 
motor repair shops to go with it? 

Colonel Carrer. No, sir; this is a different situation here. 

You will notice in the present utilizations to meet the need for item 5 
on this justification sheet, these are all for what is known as the F- 
through F4A—F-1, 2, 3, and 4 areas. Those areas were built in the 
Second World War for purposes of the officer candidate school at 
Benning, and they had no vehicles with them. 

They had no shops, they had no tanks out there, they had no motors 
particularly, and they had no motor repair shops. They just were 
never built. 

These projects, including this motor pool, are required to make those 
areas usable for the type units that will be assigned to them. In other 
words, it makes the place complete. They just were not completed. 

Senator Lone. Again you feel you need a tank repair shop for the 
new area? 

Colonel Carrer. It says a new area. It is actually an area that was 


built there in World War IT. 
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Senator Lone. How did it get by without a tank repair shop up 
until now ? 

Colonel Carrer. They didn’t have any tanks out there. There is 
now a tank battalion in there. 

Senator Lone. You do have other tank repair shops on the base, 
however? 

Colonel Carrer. There may be one. Actually Fort Benning’s situa- 
tion regarding tank repair is very bad. 

They have tried to use old motor repair shops and the base in the 
buildings are not wide enough, and the tanks consistently knock the 
posts out and the roof falls in and they have to go back and prop it 
up again. It is not a good situation. 

Senator Lone. Over here on page 68, that hard stand for the motor 
pool, as I understand it, that is just a concrete parking lot for tanks, 
isn’t it? That is page 80; I am sorry. 

Colonel Carrer. This is not for tanks. This is hard stands for 
these various motor pool areas for an infantry regiment. 

It would be three battalions and one regimental motor pool for 
the vehicles of that regiment. That is what it is for. It is to keep 
them out of the mud. That is Georgia clay down there. 

Senator Lone. What type vehicles—half-tracks, jeeps, or all of 
them / 

Colonel Carrer. The jeeps, 214-ton trucks, weapons carriers, and 
there are a few self-propelled vehicles in the infantry regiment. 

Senator Lone. Are these men stationed down there permanently 
in all these areas or do they maneuver from there ? 

Colonel Carrer. Well, that is their home station. That is where 
they are assigned; that is where they are stationed permanently. 
They go out during the day and work out on the general reservation 
for various kinds of firing, maneuvers—platoon, battalion, and regi- 
mental maneuvers. Of course, they go to the big maneuvers which 
we have in the spring and fall, but this is where they live and this is 
where their vehicles stay most of the time. : 

Senator Lone. Right now they are parking those vehicles in these 
areas without the concrete, I take it ? 

Colone! Carrer. That’s right. 

Senator Lone. Do some of the areas have concrete and some not? 

Colonel Carter. There are on the whole post, of course, some 
paved areas. They are usually not concrete. They are usually 
crushed rock with a thin bituminous seal on top of it to keep the 
water out of it, but in these areas there are no hard stands. It is 
just clay, sand clay. 

We have tried to use sand clay for vehicle parks, but it gets cut up 
so badly during rainy weather with the vehicles going in and out. 

Senator Lone. I suppose the need for these other motor repair 
shops is based on pretty much the same theory ? 

Colonel Carrer. They are the same thing, sir. 

Senator Lone. These items on Fort Bragg look to be pretty much 
on the same basis; don’t they? 

Colonel Carrer. There is one item there. The barracks are on ex- 
actly the same basis. 

Senator Lone. How about this land acquisition ? 
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Colonel Carrer. That is slightly different. Incidentally, sir, I 
have a very poor map here now so I can show you that Fort Knox. 
This is the line we want to acquire | indicating]. 

Senator Lone. Where do they fire to/ 

Colonel Carrer (indicating). They start down here. Here is the 
main post itself. Now the range of these guns with the safety zone is 
actually from right about there to w ay up into here, and we also for 
the shorter range guns fire in here, and you can see that range is about 
25 miles, and we just can’t do it anywhere you go without ‘this extra 
land. 

Senator Lone. You fire 25 miles with those guns? 

Colonel Carrer. No, sir, 80,000 yards would be about 20 miles. 

Senator Lona. You do not own this property / 

Colonel Carrer. We don’t own this property, no. This is the 
boundary. This is the existing boundary. 

Senator Long. Your men are not able to fire at that range now ? 

Colonel Carrer. They can’t do it. We can’t fire those weapons 
there. 

Senator Lone. What would it take to do it ? 

Colonel Carrer. We can do it this way. Lock the guns, limit their 
ranges and under very rigidly controlled conditions he can fire at 
short ranges. If it is a range so that there is no physical way he can 
get off the beam, it is all right. You have got to train him to shoot 
as he moves. Then he has got to have safety distances so he won't 
get out into somebody else’s country. 

Senator Lone. If he gives his gun too much elevation, he fires off 
the base. 

Colonel Carrer. If he makes a mistake, he fires off the base, and of 
course we can’t have that. You know how many letters we would get. 

Senator Lone. Is it necessary to acquire this land over here? Why 
can’t this tract be acquired ? 

Colonel Carrer. The safety distance is involved. It is tied into the 
various points. 

They have got to have a firing point located here, here, and here. 
This is just about the limit of the safety distance. 

Senator Long. Do you fire into this range as well as from it? 

Colonel Carrer. No, sir; we don’t fire this way. We fire this way. 

General Grascow. On each side of the field they fire they have to 
have a strip of land which allows for safety, for errors. 

Senator Lona. In the event he fires off to the side as well as fives with 
full elevation ¢ 

General Guascow. Yes, sir. 

Senator Lona. In other words, using that type gun from a moving 
tank, if an inexperienced man should jolt his gun up too high he might 
just lobe his shell right on outside the base. 

Colonel Carrer. That’s right, sir. That is the same reason for 
acquirement of the land at Fort Hood. That will give us the range 
for Knox which is in the center. 

Then at Hood where we have one armored division and we will 
have two in the event we have mobilization; on the west coast at 
Camp Irwin there is already a range. That is out near Death Valley, 
so that will give us these three ranges. 
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This land which we started to talk about at Fort Bragg is to tie 
the two reservations, Bragg and Mackall, together. This is for about 
30,000 acres. 

Senator Lone. Would it be cheaper just to acquire a lease on that 
Jand for a while? 

Colonel Carter. We have leased it practically every year since we 
have been in there for maneuver purposes. 

Senator Lone. What do you pay for lease on it ? 

Colonel Carrer. They are quite reasonable. Usually they are for 
damages only. 

Senator Lone. How does that run? 

Colonel Carrer. It runs usually very cheap if we can keep out of 
the places. Once in a while we have to pay for a fence or somebody 
gets out and knocks down an apple tree. 

Senator Lona. You say very cheap. Iam trying to find out what 
that would be. 

Colonel Carrer. We tried to actually find the record of it, but I 
would say those leases wouldn’t run $1,000 a year. 

Senator Lone. It would cost a lot of money to acquire that land, 
wouldn’t it ¢ 

Colonel Carrer. It would, sir; but the other point is this: The 
Bragg Reservation is cut 

Senator Lone. I am not speaking of Bragg at the moment. You 
are showing me Knox, I thought. 

Colonel Carrer. Oh, no: we are talking about Brage. We can’t 
lease that land because once we start firing into an impact area, you 
never clean it up so it can ever be returned, so you have got to buy it, 

either that or vou have got to pay for it. The amount of the lease at 
Br: age would run—I wouldn’t mind owning such a lease because you 
would get the valve of the land back quite frequently in what you 
collect. 

Senator Lone. You would put a lot of craters in it. 

Colonel Carrer. And also duds. Some of the stuff doesn’t go off 
and it is very, very diffienlt, virtually impossible, to ever clean up an 
impact area, so it can be used again by the civilian population. It is 
too dangerous. 

Senator Lone, Now, you are acquiring land here at Bragg also? 

Colonel Carrer. That’s right, sir. That is the land I was talking 
about for the leasing for maneuver purposes. We do not use that 
land although a little part of it might be used for an impact area for 
firing. 

Senator Lone. Have you got a map of that Bragg area? 

Colonel Carrer. Yes, sir; here is a small map of it. Here is the 
Bragg reservation. 

Senator Long. Which land do you feel you should acquire? 

‘Colonel Carrer. This is the land we are requesting here, and here 
is the Camp Mackall Reservation with the Department of Agriculture 
and the game preserve in this area in here. 

Now, when we maneuver at Br agg, we fight this way, back and forth. 
This is too small for a corps type maneuver, and also this is limited by 
artillery ranges and impact areas for airborne training. 

Their desire is to acquire this area here so as to give them freedom 
of action back and forth on maneuvers, airborne training and general 
type training and tie these two reservations together into one large 
one. 
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Senator Lone. That would be maneuvering across the area of the 
Department of Agriculture as well. 

Eolonel Carrer. That’s right. We have a permit for maneuver 
purposes in this game preserve area. 

Senator Lona. I vnlareteed | the Air Force is trying to acquire some 
land in that area. Why can’t you let the Air Force have what they 
need ? 

Colonel Carrer. Well, that is another discussion entirely. That is 
involved on the Pope Field itself, which is a little tiny part of Fort 
Bragg and lies right in the north corner. 

It involves expansion of the airfield which was originally put there 
to ert the Army troops. It involves interference with the use 
of the area around here for the flight pattern for our firing mortars 
and wha not. It also involves an extension of runways. 

If they extend one runway we have to knock down buildings in 
which we now have, in which we now are living, the Ninety-second 
Airborne Division, and it involves other post facilities which the post 
at Fort Bragg furnishes for the support of Pope Field. 

That is isa different deal. This is on the other side of the reserva- 
tion. There is no land acquisition. 

Senator Lone. Will you furnish us the details on that, why the 
Army can’t make available some of that land to the Air Force? 

General Giascow. Yes, sir. 

(The information requested is as follows :) 


Use or Pope ARMY AIRFIELD BY THE AIR FORCE 


The point in question is the transfer of Pope Army Airfield, consisting 
about 1,687 acres and part of the main post of Fort Bragg, so that the 
can develop this Army airfield into a major air base and utilize air space ahove 
the ranges and the cantonment area for both high and low perf: vinance aireraft 
There is no question about continuation of use of Pope Airfield bv the Air Force 
The field grew up at Fort Bragg in increments from the First World War to the 
present. It was developed there because Fort Bragg is the Army's principal 
airborne home station of the Bighty-second Airborne Division and the home of 
the Army Field Forces Test Board which tests all airborne and air troop equip- 
ment. The field must continue to be used for this purpose and it will be neces- 
sary for the Air Force to continue to base aircraft at Pope Airfield to carry out 
their mission of support to the Army. 

The Army periodically requires up to 200 Air Force aircraft, principally 
troop-carrier and transport types, to support Fort Bragg. In addition, the 
Army operates over 100 light aircraft, including helicopters, under its own con- 
trol at this station. The Army, therefore, must have an adequate airfield at 
Bragg. 

Training at Bragg requires control of the air space above the reservation. 
*arachutists must be dropped and gliders released into various drop zones. 
High-angle mortar, artillery, and small-arms firing trajectories make it ex- 
tremely dangerous for high-performance aircraft to be operating in the area. 
If the air base is extended in accordance with the plans of the Air Force, many 
of the ranges must be moved and eventually certain housing now existent there 
may have to be destroyed to make way for runway extensions. 

That is the situation now. In the future, increased ranges of high-angle 
weapon developments in connection with aircraft and guided missiles will make 
the air space over this station even more important during mobilization than 
it is at present. The Army has a current investment of at least $150,000,000 at 
Fort Bragg. It would be virtually impossible to relocate this station due to 
the prohibitive cost and the need for a large land area for the firing ranges and 
other training facilities of the airborne and ground troops stationed at Fort 
Bragg. ' The 1,600 acres which the Air Force will require to build a new base 
is small compared to the hundreds of thousands of acres which the Army would 
require to replace Fort Bragg 
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This matter is under current consideration by the Secretary of Defense. His 
decision is expected in the near future. In the meantime, there is no question 
but that Pope Airfield will continue to be used to the full capacity of the existing 
construction and land area. 

Senator Lone. How much are you paying per acre for the land 
you are acquiring there in the south end ? 

Colonel Carrer. It is $131.18 an acre, is the estimated cost per acre. 

Senator Lone. That doesn’t sound like it is very good farm land. 

Colonel Carrer. It is a mixture. . Fortunately it is not in the to- 
bacco area. It is apparently a little too hot, not quite high enough, 
and it is a mixture of some farm land, woodland, streams and various 
and sundry things. 

Senator Lone. This looks like the Army’s need for land is almost 
insatiable. The same thing is true of the Air Force. 

Colonel Carrer. I can report, sir—I think Mr. Bendetsen did re- 
port—that of the land acreage that we had authority to purchase last 
year, we deferred over half of it. Well, not quite half. We deferred 
about 211,000 acres which we were authorized to buy. 

Senator Lone. On the land that you acquired last year? 

Colonel Carrer. We have not acquired but we were authorized to 
acquire last year. We are working to hold these land requirements 
down. Of course with modern weapons we have to have some place 
to use them. 

Senator Lone. It discourages me to see as much land as the Army 
asks for and as much money as we give the Army to acquire the land, 
that now and then when some people need a little piece for some local 
function, that they can’t get it. 

It takes an act of Congress, and then if the President vetoes it we 
still won’t get it, to get a few acres down at Fort Benning where some 
people are going to have to get some clay off of the land or go out 
of business with the industries in that area. 

Yet here we are asked to provide $6,870,000 to provide 181,841—— 

Colonel Carrer. 52,570. 

Senator Lone. Oh, 52,000 acres. Somebody down there needs about 
30 acres and he can’t get that, but you have to have 52,000 acres here. 
How much acreage do you want over at Knox? 

Colonel Carrer. 36,000. 

Senator Lone. Some little fellow has got to have about 6 acres out 
there to keep his brick plant going and he can’t have that. It is across 
the river. 

The Army maneuvered across it once 10 years ago it seems like, and 
that made it sacred from that time forward and they just couldn’t 
let it go. 

I just can’t understand why once the Army gets hold of some land, 
there is no prospect of ever prying them loose from it except by an 
act of Congress. Are you familiar with that? 

Colonel Carrer. I know a little bit about it, sir. I haven’t had any 
personal contact with it, but it was my understanding that this land 
had been approved for release to this man who wants to use it for 
furnishing clay for his bricks. 

Senator Lone. It was approved by this committee, it went through 
on the Consent Calendar without an objecting vote of the Senate, 
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It is on the House Calendar, but I was amazed to see the Army come 
in here and testify there was no way you could let the fellow get in 
there and scrape some clay off that land. 

He gave it to them at a sacrifice in the first instance and then ran 
out of clay and now he can’t get back and scratch some clay off the 
surface. 

Colonel Carrer. He wants to scratch the clay of course about 50 
feet deep, but that’s all right. But it was my understanding that 
the Department of the Army had agreed to let him have the land. 
I thought we had that all straight. 

Senator Lone. I know the commanding officer had no objection to 
it. 

(Discussion off the record.) 

Senator Lona. Let’s see, Quartermaster for Air items warehoused. 
What does that mean? 

Colonel Carrer. This facility is to provide for proper storage and 
segregation of large nylon parachutes—that is the main item in there— 
which the Quartermaster has responsibility for furnishing. 

Those parachutes are used for dropping vehicles out of pl: ines, and 
it is a new deal there at Bragg. Bragg is the home of the field testing 
agency, field force board. 

Senator Lone. What kind of air circulation do you envisage there ? 

Colonel Carrer. You have to provide a moisture control. It is 
not air-conditioned. It isa minor type of air conditioning to keep the 
parachutes from mildewing so they won't get damp, mildew and rot. 

Senator Lone. Does that mean anything other than just installation 
of a few ventilation fans to draw the air through ? 

Colonel Carrer. There may have to be, de spending on the engineer- 
ing study, some moisture control which means you will have to have 
some heating elements in it to take the moisture out of the air when it 
comes in, to ‘keep it dry. 

It is a low type air conditioning but it does have to be controlled 
within fairly wide limits of humidity conditions. 

‘The next item is for providing the parachute storage and issue 
building near the area where the troops get in their planes to jump 
out. 

Senator Lone. Why does the unit cost have to be any higher there 
than it is in the previous building for warehouse ? 

Colonel Carrer. I can’t answer that question. Do you know the 
answer to that, Foster ¢ 

Mr. Foster. The warehouse is nothing more than an open storage 
building. This one, however, includes faciilties for testing, fol ling, 
and checking the parachutes, with a fairly large interior height and 
clear space for tables. 

Senator Lone. Do you need this many more ammunition igloos, 33 
more ¢ 

Colonel Carrer. That is to re pl: ace the existing igloos because the y 
are so located due to the expansion, in fact they have been unsafe for 
some time. They are now stored in the open. 

We do not have ammunition storage and we cannot put it in the 
eXisting ammunition area so that we can store the ammunition that 
we are required to keep on hand for the Eighty-second Airborne 
Division. 
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As you know, that division has a very high priority for early use, 
and this, incidentally, these ammunition igloos would be in a new 
ammunition area which is in a small portion of this new land acqui- 
sition. It is right on this corner of it right over here, about 1,500 
acres involved in that particular piece of land which is included in 
the total. 

‘The warehouse flammables is to be located in the new ammunition 
area. The roads are required to service the new area. 

Senator Lone. Just ordinary warehouse for flammables? Is that 
for warehousing ammunition ? 

Colonel Carrer. It is for warehousing incendiary type ammuni- 
tion. We don’t have to have an igloo to put them in, but you do have 
a warehouse that is specially designed. It is the standard warehouse 
for flammables, but it is specially designed for storing flammable 
material, 

Senator Lone. What kind of flammables? 

Colonel Carrer. Various types. 

Senator Lone. Smoke pots? 

Colonel Carrer. Smoke pots and grenades and thermite grenades, 
phosphorus and various things like that. 

Senator Lone. They don’t. give you concussion, I take it? 

Colonel Carrer. That’s right. They just burn. 

Senator Lone. You feel they should be moved away from the area 
near other housing / 

Colonel Carrer. That’s right. The next item is roads in that am- 
munition area, and then the next item is 414 miles of railroad to 
provide rail service to the ammunition storage area. 

Senator Lone. How much cost per mile does that railroad run? 

Colonel Carrer. $67,000 a mile. 

Senator Lone. Do you propose to have your track go alongside all 
those igloos or do you have to unload and truck it into the igloos? 

Colonel Carrer. I haven't seen the design for the area. However, 
it will provide, I feel very sure, for rail deliveries to the major por- 
tion of the igloos. Some of them will have to be served by truck. 

Senator Lone. What weight rail would be used ? 

Colonel Carrer. Do you know the answer to that? 

Mr. Foster. No, sir; I don’t. I imagine it would be 100- or 110- 
pound rail. 

Colonel Carrer. It would have to be because the stuff comes in 
in carload lots with fairly heavy engines. It would have to be heavy 
rail. 

Senator Lone. They have to be careful with carload lots, don’t 
they / 

Colonel Carrer. That’s right. 

(Discussion off the record. ) 

Senator Lone. This would be a 45-foot road on page 95, I take 
it. 

Colonel Carter. That is not 45 feet paved width, Iam sure. It isa 
main road which is now a sand clay road and the new construction 
at Bragg with 1952 funds is located generally right out in here 
[ pointing] to give them good access to the ranges. This paves one 
main road leading to that new construction. 

Senator Lone. How many miles of road is that? That is 2.1 miles 
and that runs over $100,000 a mile, doesn’t it? 
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Colonel Carrer. Yes, sir. 

Senator Lone. It looks awfully high. It might justify a concrete 
road. That is a high price to pay for a road. 

Colonel Carrer. It is designed to meet the demand of heavy vehicles. 
However, I will have to ask General Hardin and Mr. Foster here if 
they have any idea as to how that cost was reached. 

Mr. Foster. ‘The rule of thumb provides for either about a 6-inch 
concrete or 2-inch bituminous concrete road, depending on whether 
you use rigid or flexible pavement. 

General Harpry. That is the unit cost. 

Colonel Carrer. That is $4.80 a foot. 

Senator Lone. If you are going to have Pope Base operating right 
on the edge of this area why an’t you-use the maintenance and 
repair facilities over at Pope instead of building an aircraft hangar 
for $124,000 ? 

Colonel Carrer. Because the Air Force doesn’t like to have these 
light planes and helicopters around in there. They run into each 
other and our little boys have trouble getting out of the way. This 
is for liaison aircraft. 

As you know, the Army has to take care of itself in connection with 
artillery observation and helicopters and so forth. I know from my 
own personal knowledge we have been trying to get this little thing 
done here for the past 5 years. It isa very badly needed facility. 

Senator Long. It looks to me like nobody likes each other. The 
Army won't give the Air Force some land they need there and the 
Army puts in for an aircraft hangar and they feel that the Air Force 
is not treating them right, and they can’t accommodate them and the 
Air Force feels that the Army can’t accommodate them. 

It seems to me that they ought to be able to get together better than 
that and use some of the same facilities. All you need for that type of 
aircraft is just some place where you can put it in out of the weather 
to work on. 

Colonel Carrer. Actually the facilities of the Air Force are well 
overloaded with the facilities they have at Pope Field. 

Senator Lone. What’s that ¢ 

Colonel Carrer. The Air Force facilities for the maintenance of 
their own aircraft are well overloaded. There is no question about 
that. 

Senator Lone. By the time they get up to specifications and up to 
standards, they are not overloaded. They will have plenty by the 
time they get up to there. It seems to me as though you needn't 
congest their facilities. You can take that little plane in and land 
on their apron. Well, we will consider it on that Saale but it seems 
to me they should be able to work out some way so they can work 
together better. 

Colonel Carrer. Now this tank battalion repair shop is to provide 
facilities for an additional tank battalion which is stationed at Fort 
Bragg. 

Senator Lone. How many tank battalions do you have there? 

Colonel Carrer. There are two; and there was never a tank shop. 
Bragg was not a tank station during the war. 

Senator Lone. Do you have any tank shops now authorized ? 

Colonel Carrer. We have one authorized in 1952. This will pro- 
vide a second one, which is required. 
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Senator Lone. Four tank-repair shops. How many tank-repair 
shops do you have now ? 

Colonel Carrer. These are company shops. 

Senator Lone. How many tank company repair shops do you have 
now ¢ 

Colonel Carrer. There are none existing. Yes, there are four just 
like this which were funded in 1952 for the one tank battalion, and 
these are for the second tank battalion. 

Senator Lone. I will have to get adjusted to the way the figures read. 
I am so used to looking at the Air Force justification. They state 
their figures in thousands. They don’t put the last three zeros in. 

Colonel Carrer. We are somewhat more modest in our over-all total, 
I believe, too. This is $298,000. All the facilities are required in this 
battalion tank ares 

Senator Lone. You don’t have any oil storage now ¢ 

Colonel Carrer. Oil storage? 

Senator Lona. Tank battalion oil storage. You have oil storage 
I take it, don’t you, on the base / 

Colonel Carrer. I am sure there is some oil storage on the base. 

Senator Long. Ihave one doubt in my mind. You are getting things 
all fixed up on these tank bases to where you operate like you are inside 
a modern city. 

Aren’t you going to soften those fellows up to where they are not 
used to the type of operations you will have to undergo when you go 
in the field ? 

Colonel Carrer. That is why we want these training areas. These 
facilities are to provide for economy purposes and for saving time in 
the base area, but they spend a great deal of their time actually out 
in the field, out in the maneuver areas, and there is where we harden 
them up to actually fighting under field conditions. 

Senator Lone. Of course if you did not have all these hard stands 
and tank shops and all those things down there, they would be used to 
it all the time. 

Colonel Carrer. Yes, sir: but it takes so much time. For example, 
if you have got to get your tank, if you have to pull one tank out with 
another one in the mor ning before we can get out to the training areas, 
you lose a great deal of time which we can use in training 

Senator Lone. Now you want wash platforms for tanks. Why 
can’t you just wash them on a hard stand / 

Colonel Carrer. Well, that is what it amounts to, sir. It is just a 
little heavier area and it provides for the water to get off and some- 
thing to catch the mud. 

Senator Lone. $8,000 each / 

Colonel Carrer. $1,000 each. 

Senator Lone. That makes a difference. 

Colonel Carrer. Yes, sir. 

Senator Lone. Well, that completes that camp for the moment. 1! 
suppose I will recess now until 3:30. We will meet in room P-36 in 
the Capitol Building this afternoon. 

(Whereupon, at 1:40 p. m. the subcommittee recessed, to reconvene 
at 3:30 p.m.) 
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AFTERNOON SESSION 


Reconvened in room P-36, United States Capitol, at 4:50 p. m. 
(Present: Senator Stennis.) 


STATEMENT OF COL. WILLIAM A. CARTER, CHIEF, FACILITIES 
BRANCH, DEPARTMENT OF THE ARMY, ACCOMPANIED BY BRIG. 
GEN. RALPH I. GLASGOW, CHIEF, SERVICE DIVISION; BRIG. GEN. 
JOHN R. HARDIN, ASSISTANT CHIEF OF ENGINEERS FOR MILI- 
TARY CONSTRUCTION; R. B. FOSTER, JR., CHIEF, PROGRAM AND 
PLANNING DIVISION, MILITARY CONSTRUCTION, OFFICE, CHIEF 
OF ENGINEERS; AND LT. COL. WILLIAM J. ELLENBERGER— 
Resumed 


Senator Srennts. I have been noticing some of these items, par- 
ticularly with reference to dormitories and bachelor officers’ quarters 
and also paving and these hangars, and there is a unit price on all of 
them. 

Now, the testimony was that this was all based upon estimates fur- 
nished by the United States Army Corps of Engineers. I would like 
for you to go into that and give us something about what they are based 
on. They are, 1 suppose, based on experience with the contracting 
trade in the vicinity and other things, and it comes back, of course, to 
the plans and specifications. 

General Harpin. That is correct. 

Senator Srennis. Who designs these air bases and who designs the 
buildings, the dormitories, we will say, and bachelor officers’ quarters ¢ 
Is that the Army Corps of Engineers / 

General Harpin. Well, of course, we actually do the actual design, 
preparing it for the contractors to bid on. 

The beginning of it all, as far as the Air Force is concerned, the 
statement of their requirements is in two forms. 

One is the outline of specifications for standard Air Force strue- 
tures and then another volume, which is a list of plans that are called 
definitive drawings. ‘They are merely outline drawings showing space 
requirements in terms of floor area and height and interior arrange- 
ment, 

Now, that is an expression on the part of the Air Force as to wnat 
they desire for use, designed in detail and built fer them. 

These definitives have been developed over a period of severat vears, 
and in turn our work in developing the working drawings, so that the 
contractors can not only bid upon them but actually contract on them, 
likewise has been the subject of a series of transitions. 

Back in 1946 before the emergency, it was the Army and Air Force 
plan to build without so much regard as is apparently given to the 
critical situation, and I think, too, we were more prone to adhere to 
historic types of construction and to build additions to facilities in 
such fashion that they were in keeping with the War Department 
and Defense Department policies so that we would have a total estab- 
lishment which would be pleasing to the eve and in keeping with the 
traditional type of architecture in that vicinity. 


38 
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But, when we got into this emergency, Korea, new and many changes 
progressively were made, and we ‘have since departed, both the Army 
and the Air Force, as far as the living facilities, from that standard 
of construction which is rather commonly understood to be of the 
colonial type and with brick finish. 

We are going into what we call a mill structure, which is rein- 
forced-concrete frame with exposed columns and wall beams, using 
concrete block as a filler wall. That, as far asthe Army and Air Force 
go, is quite similar. 

The dormitory of the Air Force has a different interior arrange- 
ment, to accommodate the different number of men 

Senator Stennis. More different from what? 

General Harpin. From the Army. We call the airmen’s facility a 
dormitory, whereas the Army calls theirs a barracks, and the Army 
has other things in their ieildvaan besides just sleeping and toilet 
facilities. 

We have, of course, as previously discussed, mess and unit supply 
facilities and classroom facilities, some lounge space—well, of course, 
both the Army and the Air Force have lounge space in the building 
but the Air Force plan to utilize separate structures for some of the 
things which the Army incorporates in its barracks. 

To go along from there, we find that the Air Force desires are a 
little different because they work and they train in a different wa 
from the Army, it resulting in a different kind of structure from that 
standpoint. 

But, from the engineers’ or constructors’ standpoint, those build- 
ings, one being a little larger than the other, the Army being larger, 
are very similar in detail and structural specifications. 

The Air Force does require some mechanical ventilation in the 
southwestern zone of this country, whereas the Army does not, and 
in a similar fashion there is some cooling provided for the Air Force 
facilities that are not provided for Army. 

The Air Force requires certain wiring for their structures to be a 
little more expensive, both in cost and in material, more so than the 
Army. 

Senator Stennis. Do you have figures there as to the comparative 
cost between the barracks and the dor mitory per unit or per man? Do 
you have those figures ? 

General Harvin. Yes, sir. I gave those to Senator Long this morn- 
ing. 

Senator Srennis. You have already given that to him; all right. 

So, when the Army asks you to build those barracks or whatever 
structure it is, they furnish you the basic criteria and then you take 
and draw the blueprints? 

General Harpin. Well, that is true for the Air Force, Mr. Chair- 
man, but for the Army we serve in the capacity of a construction 
agency and staff agency, and we do the designing for the Army both 
in outline and in detail. 

Senator Stennis. All right. Switching that question, then over to 
the Air Force, they furnish you the criteria, the basic requirement, and 
you take that then and base your blueprints on it and go to the con- 
tractor? 

General Harpry. Yes, sir. 
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Senator Stennis. So, after all, the unit cost is based on what the 
criteria is for what you are doing. 

General Harpry. ‘Now as to the unit cost — 

Senator Stennis. You need not repeat that; I do not like to have it 
repeated in the record. I will find that out myself. 

General Harptn. They are based on bidding experience, I assure 
you of that, and they are kept up to date. 

Senator Stennis. I do not mean to cut you off, if there is some other 
point that you want to make; go ahead. 

General Harpry. I think that is all, sir. 

Senator Srennis. All right. 

Now, General, if you wish, you may go; you are-going to have your 
representative here. 

(Discussion off the record.) 

Senator Stennis. All right, gentlemen, we may proceed. 

Colonel Carrer. We are on Camp Gordon. 

Camp Gordon is located near Augusta, Ga. It was built during 
the last war with no administration “building of the type which can 
handle the facilities that are there now. It was a division camp, and 
it now has to serve very widely varying activities—the Signal School 
und the Military Police School, the Signal Training Center, and the 
training center for the Military Police, and so forth. 

We are asking for joining two existing buildings, actually, with a 
central connecting link which in itself Will be used as office space, 
approximately 12,000 square feet. It is a mobilization type of wooden 
structure at $10.10 a square foot. It is required to consolidate widely 
scattered activities in one place. 

Senator Stennis. You think the actual need is there; do you / 

Colonel Carter. I do, sir. 

Senator STENNIS. For 12,000 feet of floor space at a cost of what 

Colonel Carrer. $125,000. 

Senator Srennis. That is a permanent building? 

Colonel Carrer. No, sir; it is not a permanent building. 

Senator Stennis. Ten-year life? 

Colonel Carter. Approximately a 10-year life. It is a wooden build- 
ing, and it will last for a number of years, but it is not a permanent 
type and it is not of masonry. It is similar to the other buildings that 
are there. 

Senator Stennis. Well, will the building last as long as the average 
wooden dwelling house lasts? 

Colonel Carrer. If it is maintained. 

Senator Stennis. I have known where they have lasted for 50 years. 

Colonel Carter. I saw in the newspaper where one burned down 
in Massachusetts that was 200 years old. 

Senator Stennis. I have seen them myself that have lasted for 50 
or 60 years, many. 

Colonel Carter. Yes, sir; and it is spending money to maintain 
them that does it. 

Senator Stennis. Do you think this will last that long if properly 
maintained ? 

Colonel Carter. It can be made to last 20 or 30 years by spending 
funds to maintain it; yes. 

Senator Stennis. This is not one of these pasteboard buildings? 

Colonel Carter. No, sir. 
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Senator Stennis. All right. 

Colonel Carrer. The next one is Fort Jackson, which is a training 
division. 

We are asking for four recreation and classroom buildings and an 
Ordnance office and some street lighting at that station, at a total of 
$182,000. 

The station was built without any classrooms and we are ‘e presently 
using some old motor sheds, some old shops, and various other things 
scattered around there for these classrooms, and there were no recrea- 
tion facilities in these areas. 

We are asking for four buildings, 9,000 square feet, a total of 2,250. 
You see, they are small buildings. 

They will also be of wooden construction but capable of being main- 
tained over along period. They are not tar paper. 

Senator Stennis. Does the recreational predominate, or the class- 
room predominate ? 

Colonel Carrer. The classroom predominates. The buildings will 
be used as classrooms during working hours and used for recre: ational 
facilities afterward. 

Senator Srennis. That is all right. 

“Ordnance office”; what does that mean ? 

Colonel Carrer. The post Ordnance has to, of course, have some 
clerk to keep records and various thing like that. He is now occupy- 
ing a part of a large shop building. 

Now, these shop buildings are of high ceilings, and a very expensive 
type of building. 

This office has been in there for some time. The shop space is needed, 
and in order to provide a place for the shop we actually are building 
a cheaper-type building to get that office out of the shop space, 

It is a building 25 by 113 feet, one story high, and also of a wooden 
type, similar to the other construction. 

Senator Stennis. All right. 

Now, this street lighting: that is a lot of street lighting. 

Colonel Carrer. Camp Jackson is, I think; the only station in the 
Army which did not have any street lighting when the place was built. 

Senator Stennis. You don’t have any 4 

Colonel Carrer. There area few at major intersections, about 1 mile 
apart, one light about a mile or so apart, and they actually require 22 
miles total at the station, but this is providing for 8 miles of street 
lighting, just like the major roads that the men walk along at night on. 

Senator Srennis. These buildings here, they are less per square 
foot than the others, aren’t they ¢ 

Mr. Tucker. Yes. The others are $15 or $18, and these run 
$10.50—— 

Colonel Carrer. For this Ordnance shop, $13; for the classroom 
building, $9.50, and, of course, the street lighting is on a lump-sum 
estimate, with 8 miles. Our structures vary from about $4.50—is that 
correct ¢ 

Mr. Fosrerr. It is actually $3.50. The open-shed type, I believe, 
is $1.80, something of that sort. 

Colonel Carrer. Well, literally. that is a roof held up by a few 
posts. T wasn’t considering that a building. 

Mr. Foster. Some of the more complex technical buildings will run 
S20 to $25 a square foot. Each one of these justification sheets shows 
the square-foot cost. 
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Senator Srennis. Applying the test here of actual need or more or 
less necessity, do you actually need this street lighting! You have 
trained : lot of mighty good soldiers without it. The Thirty-first 
Division of the National Guard was down there. 

Colonel Carrer. Yes, sir. I was in the Third Army when the 
Thirty-third Division moved in there. 

it has long been a requirement. It still is a requirement, and it 
always Is going to be a requirement, and we are trying to provide here 
only a part. 

Senator Srennis. Yes: I should think you would need it. 

Colonel Carrer. We need it. 

Senator Srennis. What is the next one? 

Colonel Carrer. Camp Rucker, which is in southern Alabama. The 
nearest town is Enterprise. 

Senator Srennis. Is it south of Montgomery ? 

Colonel Carrer. It is south of Montgomery and north of Mobile, 
about half-way toward the Georgia border. 

The only thing we are requesting there is three ammunition maga- 
zines to take care of a definitely inadequate amount of magazine stor- 
age. 

Senator Srennis. All right. 

Colonel Carrer. The next is Fort McClellan, Ala., which is 6 miles 
from Anniston. 

We are requesting an administration building and some land acqui- 
sition. We are requesting two storehouses and building for post engi- 
neer facilities, and a locomotive repair shop, at a total of $893,000. 

Fort McClellan is being built up now to take care of the Women’s 
Army Corps Training Center out of money provided in 1952 
Some of the construction is already under way; and a Chemical Corps 
training center. 

In addition to that, it provides the training facilities for the Na- 
tional Guard summer training. There is tent-camp space there for 
about 20,000 people. 

The station’s permanent strength and capacity is being increased 
by these buildings already authorized, and the facilities we are asking 
for here are tied in to that increased mission which the station did 
not have before. 

The land is to provide a corridor between the two separate parts of 
the reservation. 

The Morrisville area is separated from the main post proper by 
about 10 miles, I believe. 

Senator Stennis. This says that it is necessary to provide an access 
road for military vehicles, and it says here that there is a Chemical 
Corps school and a WAC training center. 

Colonel Carrer. And the division training in summertime. 

Senator STENNIs. Reserve training? 

Colonel Carrer. Yes, sir; National Guard and Reserve. The 
Thirty-first Division before it was inducted went to Fort McClellan, 
and various other divisions in the Third Army train there during the 
summertime. 

Senator Srennis. Well, can’t you use the public road? Whaat is the 
matter with that ¢ 

Colonel Carrer. We have been trying to use public roads, but the 
counties, of course, object very strenuously to our bringing of very 
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heavy vehicles on their secondary roads; they are breaking them all 
up. 
This is 155 acres of land. It is 400 feet wide and 23,760 feet long. 

Senator Stennis. How long? 

Colonel Carrer. About 4 miles. It is just to connect these two 
separate areas. 

Senator Srennis. Well, couldn't you build a county road for less 
money than to build this road ¢ 

Colonel Carrer. No, sir; it will cost, for a sizable amount, I think 
much more than the $100,000, approximately here. 

Senator Srennis. How much will you have to spend on the road 
after you get this land? 

Colonel Carrer. This will authorize us to take in heavy vehicles 
over a tank trail. 

Senator Srennis. You mean it will be just a trail, just a tank trail? 
It won't be an improved highway ? 

Colonel Carrer. It won't be an improved highway. 

Senator Srennis. What do you estimate after buying the land 
will cost you to get it into usable condition ? 

Colonel Carrer. I have to give you a guess. 

Senator Srennis. Well, that will be all right. 

Colonel Carrer. I would say that, to just strictly improve it for a 
tank trail, we could probably do it for about $30,000, 

Senator Stennis. That will be $125,000. Well, where you don’t 
have to buy the right-of-way, you can build a pretty good road for 4 
miles for $135,000 that other people could use and that the county 
could maintain. 

Colonel Carrer. But, if we built that kind of road, actually if we 
built a road across there—can you give an estimate, Mr. Foster, per 
mile—that vehicles could go over. 

Mr. Fosrer. It would be around $45,000 to $50,000 for a mile. 

Colonel Carrer. It would be more than that. 

Mr. Foster. It depends on the width and classification. 

Colonel Carrer. You have to have a very heavy concrete road for 
these vehicles, and there are bridges that are required. 

Senator STennis. I have been all over that terrain; I took training 
in that area 

Colonel Carrer. Then, you know that it is separated. 

Senator Srennis. I know that it is mountainous and rocky. 

Colonel Carrer. This is to the north, literally to the west of the 
camp, toward the Coosa River. 

Senator Srennts. Well, now, the big item on there is these store- 
houses. That is not for the post exchange; that is for storerooms? 

Colonel Carrer. These are necessary to provide suitable space for 
the Army and Chemical Training Center School. The biggest item 
is this post engineer facilities. 

Senator Stennis. What does that comprise ? 

Colonel Carter. A loading platform; a small office building: ware- 
house, one carpenter shop, combination shop, 1,000 feet of rail spur 
that leads into a toolhouse 560 square feet: and a plumbing-and-lum- 
ber shed and a vehicle shed, 4,500 square feet. That is to store vehi- 
cles and equipment more like lawn mowers and that sort of thing in 
the winter to protect them from the elements, and cut down on “the 
maintenance cost. 
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The existing post engineer facilities at Fort McClellan were de- 
signed for 913 people, a very, very small installation. This one is 
required to support about 5,000. 

The present strength in McClellan is low because we have not moved 
these people in until we complete the buildings they are going to 
occupy—the Women’s Army Corps and Chemical Corps Training 
Centers. 

Senator Stennis. Concerning the locomotives, I did not know you 
had locomotives. Do you own your own railroad ? 

Colonel Carrer. We own the railroad within the station, and there 
are two locomotives to shift cars. They pick them up at the reserva- 
tion boundary. The siding, I believe, is in the town of Anniston, and 
they work them into the station. 

Senator Srennis. It costs $65,000 just to build a shop? 

Colonel Carter. ‘That is a shop and equipment for repair of the two 
locomotives. 

Senator Stennis. Couldn’t you run those two locomotives to, say, 

sirmingham and get them repaired ¢ 

Colonel Carrer. Commercially ? 

Senator Srennis. Yes. 

Colonel Carrer. That is a possibility, sir. Actually, in repairing 
them, they do transport shen to commercial facilities when they are 
available and they can take them. 

This is not for major repairs but only for minor repairs. 

Senator STennis. Well, setting up a $65,000 shop just to repair two 
locomotives—they are relatively small; aren’t they 4 

Colonel Carrer. Yes, sir; they are Diesel types, small, about 25 
tons. 

Senator Stennis. Is that a must on your list ¢ 

Colonel Carrer. It is badly needed for the repair of these loco- 
motives. There is nothing in there to do it now, and they are trying 
to do it in the open. 

There is one 80-ton and one 45-ton Diesel electric engine. 

Senator Stennis. All right; let us pass on. 

Colonel Carter. The next one is Fort McPherson, Ga. That is the 
headquarters of the Third Army, right at the city limits of Atlanta. 
The existing magazines at Fort McPherson are almost next to the 
building they y are now using as a gymnasium. 

This is to provide four ammunition magazines to store the small 
amount of training ammunition, saluting ammunition and various 
riot types that are required for Fort McPherson. 

The next one is Camp Stewart, Ga., which is down near Hinesville. 

This is really a rehabilitation job. It is not a new construction 
project, but due to its size it is included. This is not a new sewer 
line. 

When Stewart was built the water table was right under the sur- 
face of the ground. You probably know that country there; it is near 
the coast. 

The sewer line was laid deep, and then a lift station was used to 
pump the sewage out into the sewage-disposal plant and then into a 
small creek that runs very sluggishly into the bay. 

These lines have deteriorated so badly that the amount of water that 
has been filtering into the old lines has flooded the sewage-disposal 
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plant several times, and we had to close down part of the camp 
because of the lack of this facility. This is a very urgent project. 

Senator Srennis. I was going to say that it sounds like it is urgent. 

Colonel Carrer. It is very urgent. 

Next, we have the items in the Fourth Army, which is in the south- 
central United States—Louisiana, Arkansas, Oklahoma, Texas, and 
New Mexico. 

I have a general statement here which we can insert in the record. 

Senator Srennis. Yes; all right. That is a very good idea. 

(The statement referred to is as follows: ) 


GENERAL STATEMENT FOR FourtH ARMY IN SUPPORT OF THE Fiscar YEAR 1953 
MILITARY CONSTRUCTION PROGRAM 


Fourth Army is the Department of Army command which has charge of mili- 
tary installations in the States of Louisiana, Arkansis, Oklahoma, Texas, and 
New Mexico. There are at present six major troop installations in an active 
status. 

During both world wars, all existing installations were expanded rapidly 
through provision of temporary facilities. Im many instances, these buildings 
have now passed their economic life and replacement is required. Missions as- 
signed installations have changed, in some instances, so that facilities which 
were adequate during World War IIL are now insufficient and must be expanded 
or replaced. In addition, increased mechanization and extraordinary advances 
in scientific fields, particularly electronics and guided missiles, have changed the 
equipment in the hands of troops and imposed new requirements for the ac- 
complishment of proper training and for operational support. 

This program requests the authorization and the appropriation of $20,995,000 
for the following installations: 

Fort Bliss, Tex _-- $5, 036, 000 
Camp Chaffee, Ark oe ; : Disks : 2 461, 000 
Fort Hood, Texas___- en ee ps 10, 516, GOO 
Camp Polk, La hi aarp 7 saci oe rm 6038, 000 
Fort Sill, Okla fo : Mame oe rae ent 4, 874, 000 


Total 5 i ; ‘ i beckett __--. 20, 995, 000 
Except for the troop housing and supporting motor pools for 825 men at Fort 
Sill, Okla., ail funds in this program are requested for either essential opera- 
tional facilities or for classrooms and training facilities. The detailed break- 
down by these categories is as follows: 
Troop housing and supporting facilities wht _.. $2, 554, 000 
Classroom and training facilities— i : nek scape Saal _. 10, 900, 000 
Wpernuones LACiINICE. ee = ee 7, 541, 000 


SIR ce. F ~ eosin . Se . 20, 995, OCOD 
The above information pertains to Fourth Army as a whole. 


Colonel Carrer. This includes the following installations: Fort 
Bliss, Tex., in the amount of $5,036,000; Camp Chaffee, Ark., $461,000 ; 
Fort Hood, Tex., $10,516,000; Camp Polk, La., $608,000; Fort Sill, 
Okla., $4,374,000, 

The first one is Fort Bliss, which is near El Paso, Tex., which is the 
Guided-Missile Center and school for the antiaircraft artillery. 

There is a replacement training center there and the requirements 
are for an academic and office building, four materials laboratories, 
administration building for the field force board, and one artillery 
and guided-missile field training shop. 

The major project, of course, is the academic and office building. 

Senator Srennis. That is a lot of money just for one building, $3 
million, this academic and office building. 
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Colonel Carrer. This building is necessary to give accommodations 
to provide more centralized instruction facilities in adequately sized 
classrooms, eliminating the present necessity of breaking up ‘classes 
due to the small size of the exist ing rooms. 

Two million dollars was provided to start this structure in 1952, 
and that is being designed now as a usable increment of the buildings. 

Senator Stennis. $2 million to start; and how much will it take to 
finish it? 

Colonel Carrer. This $3,059,000 will complete the entire project. 

Now, we are using 5 permanent barracks which will be released for 
troop housing of 1,270 men. We are using four permanent stables 
which will be released and can be used for other purposes, and also two 
garages and six temporary buildings and a shop building and another 
storehouse in the barracks area whic h will also be released and the 
barracks can be converted to BOQ. So, the construction of this build- 
ing actually makes available a lot of things that can go back to their 
original use and also gives us a much better building to carry out the 
work we have to carry out there. 

Senator Srennis. All right, now, you are talking about the aca- 
demic and office building. 

Colonel Carter. That is right. 

Senator Stennis. What are those four materials laboratories? Are 
those for experiments—— 

Colonel Carter. Yes, sir. These special buildings are required with 
a minimum of 35 feet overhead clearance and sufficient horizontal 
interior clearance to permit inside instruction on heavy antiaircraft 
veapons. 

Fort Bliss here is out there in west Texas and it is verv sandy and 
windy and dusty a lot of the time, so it has been impossible to really 

carry out the instruction that we need to carry out there. 

These buildings will be used in connection with the antiaircraft and 

cuided missiles branch of the artillery school for instructional pur- 
poses—to carr y out instruction that they are now trying to carry out 
better. 

Senator Srennis. All right. go ahead. 

Colonel Carrer. The next item is the administration building for 
Army Forces Board No, 4.. This facility is presently in an enlisted 
permanent barrack. ‘The provision of this building will release that 
for barracks purposes and give the Field Force Board—th: at is a field 
test board—where we send our equipment out for service tests prior to 
its adoption and issue to troop units and its approval for making and 
procurement—this particular building provides a suitable facility for 
the headquarters of this board and it releases the barracks to its in- 
tended barracks use. 

The next item is the artillery and guided missile field maintenance 
shop. This building is needed to provide shop space for repair of 
antiaircraft artillery and guided missiles. 

It must have 38 feet of overhead clearance and it must include a 
50-ton crane. 

The present facilities which they are using do not allow for this 
repair with high equipment in there and it will be turned over to the 
artillery school for use in shop-type classes where the height of the 
building does not limit the work done in it. 
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Senator Srennis. I notice this is an old project here, Fort Bliss, 
1848. 

Colonel Carrer. Yes, sir. It was occupied in—well, just after that 
part of the United States “joined the Union,” I think was the way it 
was put. 

Senator Stennis. All right, you may proceed. 

Colonel Carrer. Camp C haffee, Ark., is an infantry replacement 
training center, near Fort Smith. 

Senator SrTennis. Does that mean where you train the recruits? 
You say, “replacement training.” 

Colonel Carrer. That is right, sir; that is where the men come in 
and are.trained for going out and going into existing units. 

The two items are he: AVY equipment repair shop and hard stands to 
go with it. 

Senator Stennis. What is a hard stand ? 

Colonel Carrer. A paved area; just an area paved so a vehicle can 
stand on it. 

Senator Stennis. You mean heavy airera ft or tanks or 

Colonel Carrer. No, sir; engineers’ equipment—bulldozers, grad- 
ers of very heavy types of construction equipment and there will be a 
tield maintenance shop. 

Then, at Fort Hood, which is an Armored Division training sta- 
tion—this one, in fact, is the last of the three large land acquisitions 
which were discussed, and this is to take care of tank guns of 120 mil- 
limeters. It has been worked out with the local people and we have 
eliminated the land being used around the edges of these ranges and 
are requesting authority to buy this land, 63,000 acres at about $85 
an acre so that we can fire the guns with which this division will be 
equipped and which cannot be fired now. 

Senator Srennis. Are there people living in that area? 

Colonel Carrer. Not very many. There are some on the edges of 
the area. Mr. Knott, do you have the number? 

Mr. Knorr. There are about 275 families involved. 

Senator Stennis. Well, if you find it necessary for people to move 
out of their homes 

Colonel Carrer. I talked with General Clark, the commanding gen- 
eral of this station, about this project when I was out there last fall 
and he assured me they had gone around trying to eliminate all of the 
movement of people that they possibly could, 

Senator Stennis. Well, that is all right, but still for those who have 
to move, it is just awful. 

How do you get along without it? 

Colonel Carrer. We don’t fire the tanks. The men go to fight 
without having fired them except for a strictly rigidly controlled 
length. Actually, the tank gun 120 millimeters has not been delivered 
to these units. 

We can fire these weapons at Camp Irwin in California, but to 
transport all the people involved in an Army division to have tank 
firing at Camp Irwin and then bring them back to Fort Hood is not 
only expensive but time-consuming and you don’t get the training you 
need. 

If you have not been in this part of Texas, it is rolling and rugged 
terrain, and they do have some grazing in it but it is not farm land 
or anything like that. 
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Senator Srennis. Well, I couldn’t tell much about it by looking at 
this. Have you got some maps? The only question that is bothering 
me is if it is necessary to have it. 

Colonel Carrer. Mr. Chairman, we need three of these ranges. 
There is one on the west coast at Camp Irwin and we are working for 
one at Fort Knox, and this one is for the Army division training camp 
at Hood. 

General Collins personally went over these three requirements and 
approved, and I assure you that they wanted more than that, more 
different ranges, because, of course, when you try to limit your tank 
training to three spots in the United States you are limiting yourself 
pretty heavily. In the event of all-out mobilization we will very likely 
have to have additional range, but for the present time we can get 
by with this. 

Senator Srennis. Why do you need both of these tracks? They 
seem to be separate entirely. This is the camp, isn’t it [indicating on 
map| There is certainly no connection between the two. 

Colonel Carrer. It is connected this way {indicating |. 

Senator Srennis. It might be easier to move them from this part, 
rather than move the people. 

Colonel Carrer. It would cost $300,000 or $400,000 to move these 
facilities here. 

Senator Srennis. Are there communities in here [indicating] ? 

Colonel Carrer. No, sir: no communities in there. 

The reservoir is here [indicating] and this will tie in with that 
reservoir. 

General Guiascow. This area | indicating] would be better, but there 
ismore farm land and more people, and this [indicating] is less expen- 
sive land. 

Senator Srennts. Suppose you give us a special memorandum on 
this little tract up here [indicating |, then. 

Colonel Carrer. Yes, sir; we will. , 

(The memorandum referred to is as follows: ) 


MEMORANDUM OF PROPOSED LAND ACQUISITION ADJOINING Fort Hoop ON THE 
NORTHWEST 

This 8,520-acre tract, proposed for acquisition, adjoins part of Fort Hood 
lying east of Pideoke Road. The western boundary of the reservation, except 
at this section, adjoins Pidcoke Road. Acquisition of the proposed 8,520 acres 
is considered necessary to make the western part of the reservation more usable 
for tactical training, especially fire and movement exercises. The land is almost 
all grazing land and its acquisition would involve approximately 15 families. 

Colonel Carrer. You will note, sir, there is also a large item of 
water supply and storage facilities for Fort Hood, $3,250,0 00. 

Senator Stennis. Yes. 

Colonel Carrer. That is tied in with the Belton Reservoir project 
and is required to tie the water supply of Fort Hood into that project. 

They are short of water at Hood now. Fort Hood supplies the city 
of Kileen, Tex., with water. Of course, they pay for it but Kileen is 
tied on to the Fort Hood water supply and the supply has become 
seriously inadequate. 

That requirement is based on 150 gallons per capita per day which 
is normal for such type of use. 

Senator Stennis. Well, that is a lot of money for the water. What 
do vou do for water now ? 
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Colonel Carrer. For the past several years it has been necessary 
to impose severe restrictions on water usage during the summer 
months, when the Lampasas River, the main source of water, ceases 
to flow and Fort Hood must depend entirely on wells. The demand 
is 50 percent greater than the capacity of those wells. 

They are going to construct 1,200 critical housing units in Kileen 
and 568 Wherry -built houses on the post at Fort Hood, all of which 
makes additional water required. 

This project will increase the existing reservoir capacity to ap- 
proximately 12,000,000 gallons and supply the water that is required. 

The fact is that they are just short of water and they have been and 
are getting shorter. It is involved in the growth of the town of 
Kileen as well as the post itself. 

Senator Srennis. Do they pay a rate comparable to the cost of 
supplying it? 

Colonel Carter. Yes, sir; they do. They are supplied by contract 
with the Government and it is specifically based on the cost of pro- 
ducing the water. 

Senator Srennis. Well, you are going to run this rate up if you 
spend $3,000,000 plus for water there. Itisjusta question of whether 
it is urgently es actually needed that concerns me. 

Colonel Carrer. We urgently need this, sir, for this station. The 
situation has been bad and is getting worse. As a matter of fact, it 
is very fortunate that the Belton Reservoir is coming in so we will 
have a source, otherwise we would have plenty of trouble. 

Senator Stennis. All right. 

Colonel Carrer. The next station is Camp Polk, La., which is 11 
miles from Leesville. 

There we are asking for five items: a storage shed for the post 
engineer, an ordnance administration building; pavings around the 
post engineer's shop, and some paving in the ordnance area and the 
post engineer motor repurk shop? ° 

ime itor Svennis. What’ is that to re pair, trucks or tanks! 

Colonel Carter. Well, that will repair engineer type equipment, 
not trucks or tanks. 

Senator STennis. I have to go to the floor now, so we will recess 
for a while. 

(Whereupon a recess was taken.) 

Senator Srennis. All right; go ahead. 

Colonel Carrer. The next station is Fort Sill. 

Senator Stennis. We have finished Camp Polk ¢ 

Colonel Carrer. Yes, sir. 

Senator STeNNis. What page are you on now? 

Colonel Carrer. Page 140. 

The major item is five enlisted barracks, which is similar to the 
barracks program discussed at great length this morning. This is 
one station in the Army where they have men actually living in tents. 

These are different from the standard type of barracks due to the 
fact this is an artillery station and an artillery battery is smaller 
than the normal company. They are the same type of building 
except for the size. 

Senator Stennis. Well, now, that will run five barracks for $400,- 
000 apiece; is that right ? 

Mr. Foster. That is right. 
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Colonel Carrer. Approximately $400,000 apiece. The unit cost 
is $12 per square foot, the same unit cost as the other barracks. Do 
you have the per man cost on this / 

Mr. Fosrer. It runs around $2,150 per man. 

Colonel Carrer. That is about $100 a man more than the other 
barracks. This is the only station where we have it. 

Senator Srennis. It is going to run $2,150 per man? 

Colonel Carrer. That is right. 

Senator Stennis. Well, the Air Force did not run but $2,000 and 
I thought that was high. And you say that this is higher than what 
you consider normally the average ? 

Mr. Fosrer. The 225-man barracks, Mr. Chairman, will run about 

$2,050 to $2,100 a man. It will be about that; it depends on whether 
your figure ‘on the nominal capacity of the barracks or- 

Senator Srennis. Does this include the mess hall # 

Mr. Foster. Yes} it includes a mess, company administration, and 
storage and day room facilities. 

Senator Srennis. And this is all based upon the criteria that you 
all agree on and w hic h you turn over to the engineers ? 

Colonel Carrer. Yes, sir. Well, it is based on the Corps of Engi- 
neers design. 

Senator Srennis. They make the design but you decide what type 
of building you are going to have ? 

Colonel Carrer. No, sir; we ask them to recommend. In the Army 
we handle it a little differently than the Air Force does. The Corps 
of Engineers comes up with designs. 

Senator Srennis. They represent you on that point? 

Colonel Carrer. That is right; the type of structure, and so on. 

Senator Srennis. You have water storage, 2,000,000 gallons, 
$500,000. 

Colonel Carrer. This additional storage is required as a safeguard 
against physical breakdown of the filter plant and supply lines. We 
only have 500,000 gallons in there now, which is insufficient for the 
requirements for the station for fire prevention. The total storage 
required is actually almost 4,000,000 gallons, based on the fire require- 
ment of 4,000 gallons a minute for 4 hours, and they have never had 
sufficient storage ¢ capacity. They will continue in use what they have. 

Senator Stennis. This last item listed on page 140 is hangar-type 
shop and classroom. Will you give us something on that / 

Colonel Carrer. The current authorization for aircraft support is 
300, some of which are helicopters. Ten percent of those will be in 
inaintenance at any one time. 

These are liaison-type aircraft, artillery observation, and it is 
required to have them to train them in the operation and mainte- 
nance of these aircraft in the courses given in the schools. Part of 
the buildings will be used to store. 

Senator STennis. Pardon me, right there; could you be duplicat- 
ing—couldn’t the Air Force send over some men to keep those 
planes up? 

Colonel Carrer. They could send the men, sir, but we would have to 
have the building. 

Senator Srennts. Do you have an airport nearby ? 

Colonel Carrer. I do not know what the closest Air Force base is. 
I will have to supply that for the record. 
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(The following was supplied for the record :) 

Sheppard Field is the closest Air Force base to Fort Sill. Sheppard Field is 
located at Wichita Falls, Kans., and is approximately 60 miles from Fort Sill. 

Senator Stennis. You have got a separate school here; is this 
for mechanics? 

Colonel Carter. The courses given include the advanced fixed-wing 
flying course; the advance helicopter flying course; Army refresher 
course; aviation instrument course—— 

Senator Stennis. They are teaching them to fly? 

Colonel Carrer. That is right. This is the home of the artillery 
school, sir, their Department of Air Training, and to supply the light 
planes for artillery observation. It would be impossible to base these 
aircraft very far away because we have to have them there for in- 
struction in the artillery school. They have been there for quite some 
time. 

Now, in fact, one of the reasons for this building being asked for i 
to prevent damage during hail storms and high w inds which they have 
in that part of the country, damage to these very light aircraft. © They 
are not built of aluminum and heavy stuff as the “Air Force aircraft 
are, and a bad hailstorm wrecks the wings and fuselage, and so forth. 

Senator Stennis. Well, it might be mighty convenient to have it all 
lined up this way, but it certainly is very expensive. 

Colonel Carter. Well, one storm out there would cost us $1,000,- 
000 in damage to the aircraft in the open there now. 

Senator STeNNis. These are small planes? 

Colonel Carrer. Yes. 

Senator Stennis. You have your own helicopters, too? 

Colonel Carter. Yes. 

Senator Srennis. We have heard a lot about hangars the other 
day. Now, you say here on page 146 th: it 52,400 square feet of hangar 
type shop and classrooms will replace existing temporary hangars. 

Colonel Carrer. The present existing temporary hangars are re 
aa for the expansion of maintenance facilities and required by 
the number of aircraft that are there now. 

One small wooden hangar will be used for the shop and parts room 
and the old hangar which was built in 1920 will be used to supplement 
this building. This is a current requirement. We will use what we 
have got. The mission in connection with this training is expanding 
greatly. 

Senator Srennis. Ths is one of your old artillery stand-bys—Fort 
Sill. 

Colonel Carrer. Yes, sir. It was established in 1871. 

Senator Stennis. All right. The next item, Se sir. 

Colonel Carrer. The next is the Fifth Army headquarters in 
Chicago. I have a general statement here for the OM 

Senator Srennis. What page is that? 

Colonel Carrer. Page 147. 

Senator Stennis. We will put your statement in the record. 

(The statement referred to is as follows :) 

Headquarters Fifth Army is located in Chicago, Il., and encompasses the 
following thirteen Midwestern States: Colorado, North Dakota, South Dakota, 
Illinois, Indiana, Iowa, Kansas, Michigan, Minnesota, Missouri, Nebraska, Wis- 
consin, and Wyoming. 
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We are requesting authorization in the total amount of $10,380,000 for con- 
struction of 10 projects located at 5 stations, as follows: 


CMM CUGeUUry,, Be oe oe ena a _.. $315,000 
Fort Custer, Mich__~- assist psi ; ; .— 295,000 
Fort Benjamin Harrison, Ind ee eal _ 7, 600, 000 
Fort Riley, Kans se aa 5 j a. 7 - 370, 000 
Camp Crowder, Mo_- eal eba a fit 1, 980, 000 

Detailed requests are contained in the fiscal year 1953 Department of the 
Army Military Construction Project Justification Book, beginning on page 148. 
Of the $10,380,000 requested, approximately $9,950,000 is for permanent con- 
struction and the remainder will be emergency or modified emergency con- 
struction. 

The largest single item contained in this request for authorization is the 
headquarters and academic plant for the adjutant general and finance school 
at Fort Benjamin Harrison, estimated at cost $7,600,000. 

Colonel Carrer. It is for a total of $10,000,000, at Camp Atterbury, 
Ind.; Fort Custer, Mich.; Fort Benjamin Harrison, Ind.; Fort Riley, 
Kans. ; Camp Crowder, Mo. 

The major item, Senator, is Fort Benjamin Harrison in Indiana, for 
$7,600,000, which is for the combined school for the finance department 
and the adjutant general’s department. 

The item at Camp Atterbury is for airfield maintenance shop with 
a pavement to go around, to provide maintenance facilities for engi- 
neer type equipment. 

Senator Srennis. All right. We will have to skip some of them. 

Colonel Carrer. Fort Benjamin Harrison is on page 155. The de- 
tails of the project are on page 156. The total is $7,600,000. 

Funds are requested for construction of permanent buildings for the 
Adjutant General’s School and the Finance School. They will use 
combined office and instructor space. 

Senator Stennis. What do you mean by “Finance School.” 

Coloriel Carrer. It is to train the various technicians and clerks. 
and so forth, that are required in paying the Army, handling the 
money. 

Senator Stennis. How do you train them now? 

Colonel Carrer. Right now they are in seven permanent barracks 
which will be returned to barracks use and one and a half administra 
tion buildings and stable and old quarters and warehouse, a processing 
building and a post exchange and miscellaneous smaller buildings. 

These two schools have been moved all over the United States for the 
past 10 years. The Adjutant General’s School had been moved eight 
times since its establishment in 1940 and this is the third time that the 
Finance School has been in Fort Benjamin Harrison. 

Senator Srennis. You certainly were loaded for me on that one. 
| Laughter. ] 

Colonel Carter. The last move of the Adjutant General’s School 
cost about $2,000,000 and the last move of the Finance School cost 
$1,000,000, but I would like to say off the record—— 

Senator Stennis. Off the record. 

(Discussion off the record.) 

Senator Stennis. Well, this is a rather big item, it seems to me like 
it involves a lot of money. 

Colonel Carrer. It does, sir. 

Senator Stennis. I don’t know whether we can get over all of it 
now. Well, let us see—how many more are you going to take care of 
in the school ? 
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Colonel Carrer. It will train 10,000 students in 1952. The field 
force required for training at these schools for these type of personnel 
is 20,000; we only have to train half, and that is due to the capacity 
limitation. 

We will have to continue to use, of course, the existing facilities for 
ae some time while this heavy requirement is on, as well as the new 

facility. 

During peacetime the Adjutant General’s School will train 7,600 
per year and the Finance School will train 1,600, which is the basis for 
the requirements for this. 

Senator Srennis. Your unit cost here will be—it is listed as $19.60. 
Now, I don’t know what a unit is 

Colonel Carrer. A square foot—385,000 square feet at $19.60 a 
square foot. 

Senator Stennis. Well, isn’t that mighty high ? 

Mr. Foster. No, Mr. Chairman, it is not high for the type of con- 
struction and type of facility that is required in classroom buildings of 
this nature. 

The buildings probably will be three-story buildings. The interior 
partitions and the heating and the lighting, the training aid facilities, 
the auditorium spaces required, put it in the cost category of a modern 
academic school. It will cost approximately $19 or $20 a square 
foot. 

Senator Srennis. Well, it sure should be a long way ahead of the 
average school in the United States. 

Colonel Carrer. I do not think that you will find in the average 
high school or — school—that this will go much higher, and they 
should be higher because they will not go to the austere type of con- 
struction we are going to have, the loc al people don’t like it and they 
prefer to have their schools nicer than this. 

Senator Srennis. Does anyone have any figures for these build- 
ings—there is a courthouse here. 

Mr. Fosrrer. I cannot tell you that, but that would probably be an 
unfair comparison because that courthouse is very elaborate, and I sus- 
pect it ranges from $35 to $40 per square foot. 

Senator Stennis. Mr. Tucker says that the General Accounting 
Office Building is $12-something a square foot. 

Mr. Fosrer. I think that I heard him say it was the contract price. 

Mr. Tucker. Yes. 

Mr. Fosrrr. This includes not only the contract price but the cost 
of design, the cost of job inspection by Government employees, and 
approximately 15 percent for the utilities connection, and if those 
were added to the GAO building, it would probably run $15 or $16—— 

Senator Srennis. Well, that is still under this, and that is what I 
call a swank building, wouldn’t you agree to that ? 

Mr. Fosrer. I have not been inside it. I have seen the outside. 

Senator Stennis. Well, it is like a palace. 

Colonel Carrer. Well, I can assure you that this is not going to be 
a palace. It will be designed to the minimum standards for permanent 
type construction similar to the other types we are using. 

Senator Srennis. Well, I am talking about the realities, about the 


wood finish and the stone and the smooth floors and everything in the 
GAO Building—— 
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Colonel Carrer. And if you want to compare, the prices current at 
that time were less, and taking the prices at this time, if GAO was 
built now, that would raise that cost. 

Mr. Fosrer. I am informed that the GAO Building has relatively 
few interior partitions, they have quite open spaces, which makes a 
tremendous difference in cost. 

Senator Stennis. That makes some difference, I am sure, but it 
is a very modern and up-to-date building, and they do have large 
partitions in it and long halls. I have been in their offices, some of 
them. 

Colonel Carrer. When was the contract let ? 

Senator STENNIs. Since I have been in Washington, since 148. 

Mr. Foster. That makes a little difference, too. 

Colonel Carrer. That may be about 25 percent. 

Senator STennis. Well, we will look into this again. This is $19.60 
as compared to $15 or $16. 

Colonel Carrer. Well, I can assure you that this request for authori- 
zation was based on following a strictly austere type of construction. 

Senator Srennis. Well, I would like to see something that you call 
austere if you have something in the neighborhood of Washington 
comparable to this building. 

Colonel Carrer. I don’t think there is one around here, is there ? 

Mr. Foster. Well, there is that extension to Abbott Hall. 

Colonel Carrer. But this will be designed to much lower standards 
than that. That was designed in 1950. 

Mr. Foster. Much lower; that is right. I was just trying to think 
of something around the Washington area with an interior arrange- 
ment that would be parallel to this. Abbott Hall is in brick, and this 
will be concrete block. 

Senator STennis. Well, I wish that the staff would get something 
for certain about this GAO Building and then get something from 
somebody who knows something about building partitions so that we 
could set up some kind of comparison. 

I think we might just as well recess. Senator Long wanted to know 
if you could be back tomorrow at 10 o'clock. 

Colonel Carrer. Any time. 

Senator Srennis. And 1 assume we will meet in room 212, Senate 
Office Building. 

(Whereupon, at 5:55 p. m., the subcommittee recessed to recon- 
vene Saturday, June 28, 1952, at 10 a. m.) 
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SATURDAY, JUNE 28, 1952 


Untrep Srares SENATE, 
SUBCOM MITTEE OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 
The subcommittee met, pursuant to recess, at 10:10 a. m., in room 
212, Senate Office Building. 
Present : Senators Long (presiding), Stennis, and Morse. 
Also present: Mark H. Galusha of the committee staff. 


STATEMENT OF COL. WILLIAM A. CARTER, CHIEF, FACILITIES 
BRANCH, DEPARTMENT OF THE ARMY, ACCOMPANIED BY BRIG. 
GEN. RALPH I. GLASGOW, CHIEF, SERVICE DIVISION; R. B. 
FOSTER, JR., CHIEF, PROGRAM AND PLANNING DIVISION, MILI- 
TARY CONSTRUCTION, OFFICE, CHIEF OF ENGINEERS; H. D. VAN 
KUREN, CHIEF OF THE INSTALLATIONS BRANCH, EXECUTIVE 
OFFICE OF THE CHIEF OF ORDNANCE; AND LT. COL. WILLIAM J. 
ELLENBERGER—Resumed 


Senator Lone. All right, let’s take Camp Gordon. That is where 
you were; isn’t it! 

Colonel Carrer. No, sir. We are on page 160. We finished the 
five armies and we are ready to go into the Sixth. 

Senator Lone. All right, Camp Cooke. 

Colonel Carrer. That’s right, and here is the general statement 
pertaining to the Sixth Army. Of course, it is the one on the west 
coast. 

The Sixth Army Area contains our eight Western States; namely: 
Washington, Oregon, California, Montana, Idaho, Nevada, Utah, and 
Arizona. 

The Army area covers approximately 800,000 square miles of terri- 
tory, with a civil population of over 15 million. It has a coast line 
for defense of over 1,500 miles. 

There are 14 major class I stations and 20 major class II stations, 
as well as some 100 minor establishments. ‘The Government has an 
average investment in each of the 14 major class I installations of 
about $60 million. The average investment in each of the class I] 
installations is about $800 million, including equipment and material 
stored there. These installations include permanent posts, training 
centers, test stations, ORC, ROTC, defense centers, technical and 
general depots, United States Army hospitals, major ports, and Signa] 
communication centers. The military strength of this Army as of 1 
May 1952 was 161,500. 

607 











608 MILITARY AND NAVAL CONSTRUCTION 


The three major ports of Seattle, San Francisco, and Los Angeles 
handle over 20 million tons of military and commercial cargo 
annually. 

The cargo for military operations in the Pacific is shipped through 
these ports, and a large part of it is also prepared and processed for 
shipment at class IT installations in the Army area. The personnel 
designated for military establishments in the Pacific areas pass 
through our processing centers and are shipped through our ports. 
We are also receiving, processing, and reassigning our rotated per- 
sonnel from Korea, Japan, Okinawa, Alaska, Guam, Hawaii, and 
the Philippines. We are hospitalizing a large percentage of the 
wounded returned from Korea. In addition, we must be prepared 
to house at least two divisions in case the Korean war suddenly ends. 
Our Signal cantare monitor and control the entire communications 
for the Pacific area. 

The cima tedliean of the Sixth Army and its area of responsibility 
extend from the Canadian border to Mexico. The climate condi- 
tions and the terrain are unusual and varied. In some of the desert 
areas, for instance, a temperature range of 140 degrees is experienced, 
and sudden changes in temperature are common. ‘These conditions 
present logistical difficulties in connection with housing, clothing, 
food, equipment, lubricants, and fuels. 

This command, because of its size and location, its defense respon- 
sibilities and its logistical support to the Pacific areas, has complex 
and varied problems which require constant liaison and coordination 
with all other military and civilian agencies. 

The fiseal-year-1953 constructon authorization request includes 
$14,379,000 for eight class I stations in the Sixth Army area and 
covers both permanent and temporary construction. This amount 
is broken down into the following general categories: 

Troop housing facilities: 

Permanent, $8,657,000; modified emergency, $335,000; emergency, 
$110,000—89,100,000. 

Troop support facilities : 

Permanent, $2,321,000; modified emergency, $290,000; emergency, 
$654.000—S83 265.000. 

Research and Development testing facilities: 

Permanent, $712,000: modified emergency, BL: 302, 000—S2,014,000. 

The program for each of the eight stations is included in the proj- 
ect justification book. In view of the missions assigned to the Sixth 
Army and the vast areas it supports logistically, the facilities re- 
quested are required for carrying out its military obligations and 
commitments. 

Senator Lone. You need to expand the engineer maintenance 
shops there; do you? 

Colonel Carrer. That’s right, sir. That shop supports the field 
maintenance for the various stations in that area 

Senator Lone. How many square feet do you have there now and 
how many would this increase it? 

Colonel Carrer. There are 8,000 square feet now and they are adding 
14,000. It is to take care of the mission of field maintenance which 
has been assigned this station of equipme nt that is scattered through- 
out that part of the country rather than just at this station. 
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Senator Lone. That would almost treble the amount of space there. 

Colonel Carrer. Yes, sir. 

Senator Lona. Let’s take the next one. 

Colonel Carrer. Camp Hanford. 

Senator Lone. Is this the same proposition ¢ 

Colonel Carrer. No, sir. At Camp Hanford we have some re- 
habilitation items and extension of certain of the utility systems. 

We are occupying the old contractors’ camp. ‘There are AAA units 
stationed at Hanford, and this is to provide funds to fix those facili- 
ties up so that the men can use them. 

Senator Lone. Are you using them now 4 

Colonel Carrer. They - using some of them, but these have not 
yet been turned over to us by the AEC. 

Senator Long. What is the next one 4 

Colonel Carrer. Fort Huachuca. 

Senator Lone. The next page in my book here, page 163, is Camp 
Hanford. 

Colonel Carrer. That was the one I was just talking about, sir, 
Camp Hanford. It isthe old contractors’ camp for the Atomic Energy 
Commission, page 163. Additional water supply, additional sewer 
lines. 

Senator Lone. Going back before that, on page 162, is a rehabilita- 
tion item also ? 

Colonel Carrer. No, sir; that one on 162 is the expansion. It is the 
same item as appeared in the summary on 161. That is just one item, 
ir. It is just the detailed explanation ns what the other one was. 

Senator Lone. Oh, that makes it clear. Those are not expensive 
ammunition igloos at Camp Hanford ; ave ‘the ry f 
Colonel Carrer. Page 170. They are $25,000 each. However, they 
are required because of course there was not a requirement for storage 
of ammunition at Hanford prior to the AAA going there. 

Senator Long. This is an antiaircraft unit? 

Colonel Carrer. That’s right, sir. 

Senator Lona. That’s all right; 1 think I understand that. 

Colonel Carrer. It is calculated on the basis of the amount of am- 
inunition they are required to keep in storage and the size of each 
ammunition igloo. We can’t a too much in one pile, as you know. 
The next station is Fort Huachue: 

These extensions of lines are necessary to get the water to a part 
of the area which is being reconstructed. Part of that is rehabilita- 
tion and part of it is new construction. 

You will notice that there was a previous authorization on both of 
these projects. ‘This is asking an increase in that very small amount 
to take care of the work that we have actually found necessary. 

Senator Lone. Is all this to serve the antiaircraft units to be sta- 
tioned in that area? 

Colonel Carrer. That’s right, sir. 

(There was discussion off the record.) 

Senator Lone. Then we take Fort Huachuca in Arizona. You want 
classroom buildings there. Do you have classroom buildings there 
now ¢ 

Colonel Carrer. They are using hospital wards, company day- 
rooms, and mess halls on a temporary basis. There are no classrooms. 


| 
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This is a part of a new requirement for classrooms we discussed 
while on Fort Jackson where we had a few. This is to provide those 
that are required at Huachuca. 

Senator Lone. Couldn't they make the old facilities do awhile 
longer? How long have you been using the present facilities? 

Colonel Carrer. About 2 years, I believe, since that station has been 
reactivated. The next one is warehousing. 

Senator Lone. You have got that down at a pretty close unit cost, 
$4.50 a square foot. How did you get it down to that point? 

Mr. Fosrrr. These are emergency-type buildings. 

Senator Lon. What is the difference between. an emergency-type 

varehouse and the other type? What do you put in an emergency- 
type warehouse ? 

Mr. Foster. In the first instance it is at grade rather than at plat- 
form height. It has a lower interior clearance, narrowing column 
spacing, and can be built of wood. 

Senator Lone. You are taking over that depot there at Baton Rouge, 
La. That was an emergency type and built almost entirely of wood. 
Some of the platforms were elevated. Most of them were elevated. 
Two out of three were elevated. That was that type of construction ; 
wasn’t it, as far as the wood construction is concerned? I know that. 

Mr. Foster. No, sir. The construction at Baton Rouge was what 
we call mobilization type. It was a higher type than this type desig- 
nated as emergency. Secondly, Baton Rouge is 

Senator Lone. What does your mobilization type cost you per square 
foot ? 

Mr. Foster. I would have to get that, sir, and furnish it for the 
record because that was built during World War II. 

Colonel Carrer. You can give him an approximate figure, $6. 

Mr. Foster. Approximately $4 to 86, T should judge. Most of that 
was built in the early part of World Ww ar IT and costs were much 
lower than they are now. 

What I would like to do is to get the figure and multiply it by the 
cost increase since early World War II to make a direct comparison. 

Senator Lone. It appeals to me to see a unit cost of $4.50 for ware- 
housing, because there are just a lot of things it seems to me that we 
have to store now that we may not be needing 4 or 5 years from now, 
and invariably when you build something for 5 years’ construction, 
if I know Army engineers, you always build it for 5 years and wind 
up using it for 10, so it can be done if you have to do it. 

Colonel Carrer. That is why we have to come in for heavy appro- 
priations to repair utitilities to keep maintaining these things. 

Senator Lone. If you save enough initially, it is worth taking : 
chance on paying some money tfor repairing and maintaining some 
of these things. 

Tam not convinced at all that we should go at this thing as though 
we are in for a 25-year threat to our freedom. 

Colonel Carter. That is what we are trying to do, sir, in all these 
projects: for example, that is the reason this is a shorter life construe- 
tion. This is only a requirement for the existing emergency. We 
need it now, and when the emergency is over we won't need it, so we 
are going to the cheapest type construction. 
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However, where we are going to have a requirement over a long 
period, we are spending the extra dollars to bring it up so that we 
can have it for 30 or 35 years. 

Senator Lone. Can you tell me what the specifications and the 
criteria are on this particular warehouse that would cost $180,000 
at $4.50 per square foot? Would you have a concrete floor on it? 

Mr. Foster. Yes. 

Colonel Carrer. It would be a concrete floor on grade, 40,000 square 
feet. 

As Mr. Foster said, there will be columns in it rather than wide 
spacing and the ceiling height will not be as high as our standard. 

Senator Lone. What is the ceiling height ? 

Mr. Foster. The ceiling height is approximately 16 feet 6 inches. 
The column spacing on the 200-foot span is irregular. It runs from 
36 to 40 feet I believe. There are four lines of columns. 

The building that we are talking about is 200 feet wide and 200 
feet long, which is the stand: me dimension for this type warehousing, 
so that it can be built in units of 200-foot lengths, all 200 feet wide 
with a fire wall separating each unit. 

Senator Lona. A fire wall made of masonry ? 

Mr. Fosrrr. That is correct, sir. 

Senator Lone. I wish we had had more construction of that type 
in these buildings I have seen. So far practically everything I have 
seen for warehousing comes in at a unit cost of $8.40. 

Here we have the Air Force asking us to give them warehousing 
all over the United States and remote parts of the world, and it all 
comes in at $8.40 even on bases that are built for 10-year construction, 
aircraft-training bases and things of that sort where if we are lucky 
we won't be operating those things 4 or 5 years from now, and rather 
than talking about building this platform up 4 feet in the air so you 

can have the most efficient loading out of a boxcar and that sort of 
thing, it seems to me you are only going to load one way out of a 
boxcar, that it would save them trouble to roll it down off a ramp. 

It would be easier to do it that way, and I believe we would save a 
lot, particularly since those fellows are going to put in for the equip- 
ment to handle this stuff by machine anyway; they might as well lift 
it aboard rather than if they had to reload something on boxecars— 
it is not like back in the old days where to load off a ramp you had 
to get about eight men out there and lift it up by hand. 

Nowadays you can use a machine and one man driving it, you have 
to pick it up anyway, so you might as well pull the lever that lifts 
it 4 feet in the air and shift it onto a boxcar, and in doing that you 
save the expense of building a warehouse that would be far more 
expensive than raising it on up with an air space underneath the 
concrete. Are you going to give us some more information on that? 

Mr. Foster. Mr. Chairman, I want to make the record clear regard- 
ing the unit cost the Air Force gave you on their warehousing. 

‘As you say, they used a price of $8.40 a square foot, but that was 
for their 25-year-life structure. I think you will find that at their 
10-year basis the unit price is $8 even. That can and should be reduced 
to $7.50 for the 25-year life and $7 even for the 10-year life. 
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As a result of bids received through the first part of March of this 
year, the bids being quite favorable, we found that the reduction in 
these estimated unit costs was justified at that time. We informed 
the Air Force, but it was in a very awkward position to make a change. 

Their program was very large, and they had only just completed 
publishing it, so they told us that the y would inform the committee 
that the reduction could be made, and I understood that General Myers 
had so discussed that with you. 

Their warehouse for aircraft and troop supply is directly comparable 
to the Army’s permanent-type warehousing, $7.50 per square foot. 
I discussed that with General Myers and Mr. Tucker on last Tuesday 
when the committee was in recess. 

Senator Lone. That came out during the hearings. I can’t recall 
who told us they could reduce the cost prior to that time, but we did 
develop that. 

Colonel Carrer. In this next item, the railroad spur and trestle—— 

Senator Lone. Let me ask you this: Couldnt you make this type 
warehousing that you have in here at $4.50 per square foot do in a lot 
of other places where you are putting in for longer life¢ Wouldn't 
it do for the next sever al years in a lot of these places / 

Mr. Fosrer. Mr. Chairman, that is a thorny problem. It involves 
an estimate of a long we are going to have to store the material that 
we are now asse mbling. lt gets into the realm of a combination of a 
policy decision with an effort to forecast the future. 

We could use that type of warehousing at our bases, but if it is re- 
quired for a period of time much longer than 5 or 6 years, there would 
be the double loss of tremendous maintenance cost and damage to the 
material that was stored, before we could get around to maintaining 
the buildings, 

Senator Lone. There wouldn't be damage for the next 4 or 5 years, 
would there ¢ 

Mr. Fosrer. These things are designed to virtually fall down at the 
end of 5 years. We were told by the Department of the Army to de- 
sign this series of structures that we call emergency type for a 5-year 
life and no more, and I can assure you they border on being flimsy. 

Senator Lone. When you design them for 5 years, it is my guess 
that they will last longer than 5 years. The maintenance expenditure, 
of course, after that, if we are still in this emergency, Why we will be- 
gin to pay back for the initial savings. 

There is no doubt about that, I understand it, but it is usually my 
impression When engineers are asked to design something they want 
to design it to make sure it will do the job, and there is very seldom a 
failure on it. It will do what it is supposed to do and there is usually 
more than that because they want a safety margin. 

Then, if someone calls in a safety engineer, “he is not going to risk 
his reputation. He is called in to consult and he is going to make 
very sure that it is right so he ups the criteria again, and the result is 
I think there is a tendency to overspecify on this ‘thing. 

I would rather take a chance that one of two of these buildings 
might fall down after the 5 years that they were designed to last, 
rather than to spend so much money on so many things that we might 
not have much use for later on. 

When vou sell these things, you get very little back, even if there is 
a very good useful life, when you sell to the private ownership. 
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Mr. Fosrer. I want to emphasize right here, sir—and Colonel Car- 
ter will correct me if I am wrong—we are not proposing any perma- 
nent type construction where the long-range plan of the Army does 
not require the facilities. 

Colonel Carrer. That is definitely correct. When we get into the 
Ordnance and the Quartermaster Corps, the only places we are put- 
ting any permanent warehousing of the 7.50 class is in places where 
we will need that warehousing even for the reduced strength Army 
after this emergency is over, for a long period. 

Senator Lone. As a practical proposition, though, aren’t there 
bases and aren’t there places right in this bill where you are rehabili- 
tating things that were built ostensibly for 5-year life back in 19414 

Colonel Carrer. Pr ‘actically none. “Most of the stuff was built—— 

Senator Lona. I say there are some. 

Colonel Carrer. There is nothing in this bill for any rehabilitation 
of anything that was built for 5 years, nothing. 

At Fort, Benning, for example, we had a large number of struc- 
tures built to last 5 years. We finally aiateorna them with bull- 
dozers. ‘They fell down. They have not been maintained. 

That whole Alabama area which housed a division, I have been over 
it personally, and it would have cost more to rehabilitate that area than 
it would to start from the ground and build xgain. 

Senator Lone. Haven't you testified there are things you are using 
still that you would like to replace that were built for 5-year-life con- 
struction about that time ? 

Colonel Carrer. No, sir. The mobilization structures were built to 
last longer than 5 years. That is the temporary barracks that we 
have all over the Army. They were built for approximately 12- to 
15-year life, and they are requiring very heavy maintenance. At 
Camp Rucker it cost about $36 million to build that station. 

When we went back into it after it had been inactive for 2 years, we 
rehabilitated it to put troops in it, it cost us $6 million to fix it up, 
which is just one rehabilitation job, and we still have the mainte- 
nance of those buildings which were built to last 10 to 12 years, but 
our 5-year life, this emergency has gone beyond—— 

Senator Lone. What type timber do you expect to use on this type 
warehousing ¢ 

Colonel Carrer. Do you have the answer to that? 

Mr. Fosrrer. No, sir, I don’t. It is cheap grade, but I don’t have 
the actual specification here. 

Senator Lona. Tar paper on the outside ? 

(The information requested is as follows: ) 

No. 2 and 8 common studs and miscellaneous framing, 2 inch nominal thick- 
ness unless otherwise specified; No. 2 dimension for joints, rafters and plank- 
ing, stair carriages and treads; stress grade for trusses and structural mem- 
bers; No. 4 common for sheathing, decking, subilooring, bracing, bridging, etc. ; 
No, 2 common for floors (covered) ; D select or C and better softwoods or No. 2 
common or third grade hardwoods for finished floors; No. 2 common (with WP 
57S knot sealer) for door and window frames, exterior trim and battens. 

Mr. Fosrrr. In many instances, sir. It is an alternate to wood 
sheathing. I think that the type of World War I1 construction that 
the chairman is thinking about is what we call theater of operation 
type, the so-called tar-paper shacks, 

Colonel Carrer. That is the kind I am talking about that we are 
not trying to rehabilitate. 
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Mr. Fosrer. Precisely. The mobilization type, however, that Col- 
onel Carter had reference to was a 10- to 15-life structure. 

The construction when World War II started in the United States 
was the mobilization type, but we quickly were forced to go to this 
theater of operations type, virtually all of which is gone now past 
any use. You can see post after post where it is off limits because 
funds were not made available for its maintenance and it is ready to 
collapse. 

Senator Lone. If it had been maintained it might be useful for a 
while longer / 

Mr. Fosrer. On a year-to-year basis, Mr. Chairman, maintaining 
structures of that type is just like pouring money down a rat hole. 

Colonel Carrer. About the only way to maintain it is to go in and 
replace parts of it. There is no way to maintain it. You have just 
got to replace it. 

Senator Lone. Let’s go to the next thing, railroad spur trestle. 

Colonel Carrer. That is a replacement item. There was a railroad 
spur there. 

While this particular program was excessed and turned over to War 
Assets Administration and recaptured, while War Assets had it, they 
sold the rail and the trestles involved burned down. 

Senator Lone. Now at Fort Lewis this is an Infantry division. I 
see you are in for hardstands there again. 

Colonel Carrer. That’s right, sir. 

Senator Lone. That is for your tanks that are operating in that 
area? 

Colonel Carver. That is for the tanks that will be with the division. 

Senator Long. Do you have any hardstands there now? 

Colonel Carrer. There is no hardstand in this particular area, in 
this Ordnance tank park which is being built with the tank repair shop, 
the gasoline station, the wash platform, and the hardstand. There are 
other hardstands at Fort Lewis and in other areas. However, there 
is none in this particular area, This is a package, Ordnance tank- 
park facility. 

Senator Lone. The storm drainage facility which you have at the 
beginning of the Fort Lewis presentation on page 176, if operations 
are difficult in rainy seasons, how do you expect to operate when you 
are in the field ? 

Colonel Carrer. This is not for actual operation of troop training. 
This is for elimination of the situation which has existed at Fort Lewis 
for some time. 

Senator Lone. Is Fort Lewis a training camp? 

Colonel Carrer. Fort Lewis is a training camp. The present sys- 
tem is inadequate. It empties into Hanna Lake, which has no outlet 
other than seepage and ground absorption. 

This lake is located within the built-up area and immediately ad- 
jacent to the main highway that runs through the post. During the 
winter, during the rainy season, since all our storm drainage goes 
into this lake, it raises the level of the lake up; so that it closes the 
highway, and this project is to divert that so that the water will empty 
into Puget Sound and remove this condition. 

It has existed at Fort Lewis for many years, and is one of these 
items which we have needed a long time and we still need. 

Senator Lone. How many years has that situation existed ? 
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Colonel Carrer. It has existed since 1942, I am sure, when the 
major post was built up. 

Mr. Fosrrr. To my personal knowledge, it has existed since 1946, 
because they have been trying to get us to approve it every year since 
then, and it keeps getting worse. 

Senator Lone. So you 1 fellows come in in this emergency and want 
this half million dollars. Now is the time to get it, is that the idea, 
Colonel ¢ 

Colonel Carrer. No, sir; the idea is this is something we badly 
needed and we present it to the party who approves things to build, 
which is the Congress. 

Senator Lone. The probabilities are if we don’t give it to you this 
year, we will see it on your request the year after that. You feel you 
need it and you are going to keep pues for it until you get it? 

Colonel Carrer. That is the only thing we can do when we have a 
requirement for something. 

Senator Lone. Doesn’t that seem like a pretty high price, a half 
million dollars, to get some relief from this water spilling over ? 

Mr. Foster. No, sir; it is quite a large area. That estimate was 
made by the Seattle district engineer. I “don’t have the details of the 
quantities here, but it was a reduced estimate. We sent it back and 
made them reduce it. 

Senator Lone. I would like to see a diagram of that project. I 
think we ought to see a draft of what it would be. 

This tank repair shop, Ordnance tank park facilities, are you build- 
ing a parking lot for tanks as well as the repair shop ¢ 

Colonel Carrer. This is a complete repair shop tank park, an area 
where we can bring the tanks in, as I explained about Fort Bragg, re- 
pair them, keep them between the times they go out in the morning and 
when they come back at night. It is all tied in to the operation of the 
tank battalion. There is no such facility there. 

The Infantry division in World War II did not have a tank battal- 
ion. ‘The new division does have a tank battalion, which is why we 
need these tank parks at stations where we have Infantry divisions. 
That is a new facility. 

Senator Lone. This is more than just a tank repair building, then? 

Colonel Carrer. You will see, the next project 

Senator Long. Probably a concrete apron to park the tanks on the 
outside, is that it? 

Colonel Carrer. There is a gasoline station to put gas in the tanks, 
there is a wash platform to wash the mud off of them. There is a 
hardstand, 6-inch reinforced concrete, immediately around the area 
of the shop. 

There are utilities to keep the shop, and the wash rack, and there 
are two small oil storage buildings, 400 square feet, in which we can 
put oil and lubricants. 

Senator Lona. This base is in many respects a training base, is it 
not ¢ 

Colonel Carrer. It is a training base. 

Senator Lona. If you get this thing fixed up where every time they 
go with the tanks they have got concrete platforms and concrete this 
and concrete that to get them up out of the mud and out of the dust 
and dirt, aren’t those fellows going to be at a big disadvantage if they 
aré ever sent into the field, if they don’t have those facilities ? 
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Colonel Carter. No, sir; they go on maneuvers all the time. They 
maintain and operate their tanks under field conditions in all their 
training problems. 

This is the facility which is provided on the base to take care of them 
the year round in the same spot. As I discussed it the other day, in 
the field we stay in one place only a day or two and then we move, 
but where you come back to the same piece of ground with a battalion 
of tanks several times a week, that piece of “eround gets cut all to 
pieces, so you just have tomove. You can’t work back and forth in it. 
That is why these facilities are needed on the station. 

Senator Lone. I gain the impression, however, that you are put- 
ting in for these at all the stations at the same time, that you don’t 
have facilities for any of these stations now. How many of these 
stations have such facilities now ? 

Colonel Carrer. There are tank park facilities and tank mainten- 
ance facilities at Fort Hood, Fort Knox, and various places where 

tanks were stationed during World War TI. 

Now, at the stations at Fort Bragg where they were no tanks pre- 
viously, and at Fort Lewis where there were no tanks previously, we 
are asking for these facilities for tanks. 

Senator Lone. That takes us to Fort Ord. Why do you need so 
many barracks at Fort Ord? 

Colonel Carrer. That is to provide 10,000—this partic ular project 
will provide 3,150 spaces. The 1952 program provides 7,000 spaces. 

It provides 10,000 of the total requirement of 17,000. There is a new 
area being built starting with the 1952 program, and these particular 
barracks will be placed ‘immedi: ately adjacent to it and will give them 
two full regimental areas for an Infantry division and permanent 
barracks. 

Senator Lone. Do you have enough barracks space there now to 
take care of those people? 

Colonel Carter. There are sufficient barracks spaces at Ford Ord to 
take care of the existing strength. We don’t have anybody in tents 
there. 

Senator Lone. When do you propose to increase Fort Ord? 

Colonel Carrer. Its strength will increase, more than double the 
space that it has acqnired, within the first 3 months after M-day. 

Senator Lone. But not unless M-day occurs? 

Colonel Carrer. That’s right, sir. 

Senator Lone. Let’s take these utilities. This is there for those 
housing units ¢ 

Colonel Carrer. That’s right, sir. 

Senator Lone. Those barracks units. 

Let’s go to Camp Stoneman. 

Colonel Carrer. That is the personal embarkation center for the 
port of San Francisco where troops going to the Far East embark, 
and these are three permanent barracks tied in to the same perma- 
nent barracks program. The same situation exists there. 

There are enough barracks now for the troops that are there. Of 
course, that station fluctuates a great deal. When a large unit comes 
in to go through, its strength goes up. However, these permanent 
barracks are to provide for the — that stay there all the time. 
Now, this particular barracks at Camp Cook 
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Senator Lone. Do I understand that these barracks are necessary 
for the people who are there all the time? 

Colonel Carrer. That’s right, sir. 

Senator Lona. If there is no M-day, you will still have to have these 
barracks ¢ 

Colonel Carrer. That’s right, sir, and we will require these barracks 
even in 1970. 

Senator Lone. Are you increasing strength there? 

Colonel Carrer. Not at this particular moment. 

Senator Lone. Will you increase strength during the next year 
unless we get all-out mobilization ¢ 

Colonel Carrer. There will be no major increase. There may be 
some minor increases, 

Senator Lone. Do you have anyone living in tents there at Camp 
Stoneman / 

Colonel Carrer. There is nobody living in tents at Camp Stone- 
man. We have had from time to time, when we have had a large 
influx of people. It is very infrequent. 

Senator Lone. What is the basis of this increase? Is that again a 
facility that you feel you would need in the event of mobiliz: ation @ 

Colonel Carrer. We will need these facilities in the event of mobil- 
ization. We will need them over a long period, the long-range plan 
for the Army, and they provide a small portion, as you can see, of the 
increase of what we are trying to get now against what we need in the 
future. 

Senator Lone. Couldn’t you make do there what you have for a 
while longer ¢ 

Colonel Carrer. Yes, sir; we can everywhere; and then be in trouble 
when we need them. 

Senator Lone. The question in my mind, Colonel, as a matter of 
general strategy, now here we are trying to provide everything we 
‘an to prepare ourselves in the event that we are forced into a major 
world war. 

Colonel Carrer. That is exactly what we are trying to do. 

Senator Lone. And there is a question of what things to get first. 
There are some of us who feel we ought to get the things that we ab 
solutely have to have, and the things you could get by without for a 
while, even though it might be a great inconvenience, that we get by 
without those things for a while, and concentrate on getting the things 
we must have now. 

On the other hand, you have got the other theory that you had 
better get the things that you would be very greatly inconvenienced by 
if you ‘did not have, in the event you were forced into an all-out mo- 
bilization. 

Now, I have somewhat the impression that the services are passing 
us bills—not Just the Army, I am including all services including the 
Air Force and the Navy here—that they are passing us some items 
ths at could be deferred for a while, on the theory that you had better 

t them now in this emergency, otherwise you are not going to get 


I don’t feel we ought to acquire those things unless it is absolutely 
necessary. I would be willing to support a gradual improvement of 
the barracks program in normal peacetime even more than I would 
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at the present time, feeling that you are going to have them, but the 
time to acquire them is when you don’t need the other things nearly 
as badly. 

You have to build so many things, if you wait a little while until 
this emergency subsides some, the contractors will be more hungry 
and you can probably get a better price for those things in a gr adual 
program to replace those old worn-out 'TO- -type barracks that. have 
been built all over the country, some of which are still occupied. 

Colonel Carrer. This whole barracks program is just a very small 
bit of insurance against something which I hope never happens, but 
T am very much afraid will, and - we need them very wate <ly in the 
event of the actual need occurring. 

We will need them for many, many years, and the question, as you 
say, is one of strategy, whether we should try to buy this little piece 
of insurance now or whether we should just wait, and if we don’t 
drop dead in the next few years, why, we won’t need them. It is the 
same principle exactly. 

This is just a little bit of insurance against a need which, as T say, 
there is an argument about as to w hether we are going to have a war 
or not. 

I hope to the Lord we don’t, and I don’t think anybody else feels 
differently. Everything that everyone is doing is trying to prevent 
it. On the other hand, there are some people in the world who don’t 
seem to agree with us. That is all this program is for. 

Senator Lone. There is not much uniformity in the spaces the men 
are occupying. The Army, if I understand this correctly, is living 
in everything from a permanent-type barracks space down to an old 
tarpaper shack. 

Colonel Carrer. To a tent. 

Senator Lone. Down to a tent? 

Colonel Carrer. That’s right. 

Senator Lone. They are all Americans and they are all the same 
kind of boys, but just depending upon where they are and what you 
have available, who got there first, some fellows are living in quarters 
that you would regard as desirable, and other fellows are living in 
quarters that you would regard as being very undesirable; is that about 
the size of it? 

Colonel Carrer. Some are lucky and some are unlucky, and we can’t 
possibly provide permanent barracks for all of them. We shouldn't, 
because we won't need that many. We are doing our best to provide 

the best we can with the money we get. 

Senator Lone. Just like in the last war, some fellows were in ship’s 
companies, and some fellows were small boatmen who took whatever 
they could get. 

Colonel Carrer. The next station is Yuma Test Branch, which is 
a desert test center. It is a research and development station en- 
tirely. There are three barracks there which we discussed previously. 

Senator Lone. Wait just one minute. Let’s go back a little bit. 
You have a disciplinary barracks here. 

Colonel Carrer. Yes; I missed that place. 

Senator Lone. Can’t you get by without that disciplinary barracks 
for a while? 

Colonel Carrer. We are trying to fix the guards at the disciplinary 
barracks there up so that their accommodations are as good as the 
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prisoners’, This is, as you will notice, a 105-man barracks. That is 
the guard complement for this disciplinary barracks. 

Senator Lone. You are trying to fix those disciplinary barracks so 
they will be up to the prison standards? 

Colonel Carrer. No, sir; we are not. We are talking now about the 
men who are guarding the prisoners. This 105-man barracks is for 
the guard detachments. 

Senator Lone. That is for the guard detachment? 

Colonel Carrer. That’s right, sir. We are trying to make it attrac- 
tive enough for them to want to stay outside the wire. 

Senator Lone. The Air Force came in here when I was talking 
about the cost of housing 

Colonel Carrer. I am sorry this came up. 

Senator Lone (continuing). And presented me with a memoran- 
dum, showing me the cost of what was recommended for the maxi- 
mum security- -type prisoners—I take that to be the most dangerous 
type of criminals i in the world—and what they would recommend to 
keep those people, including a private toilet in each one of those cells, 
which you don’t have to have for free men, because a free man is 
privileged to leave the place when he wants to walk out. He can 
share facilities with other people. 

It just was a completely distorted proposition. There are all sorts 
of facilities—recreational facilities, chapel facilities, administrative 
facilities—which were included in the cost per man on these confine- 
ment standards of the Bureau of Prisons that did not at all relate to 
the kind of barracks you provide for a man who had air and sunlight, 
who was privileged to walk out in the open anytime he wanted to. 

It did give me ‘the i impression at that time that the more conveniences 
the Army wrovides and the Navy and Air Force provide for these 
prison facilities, the more fellows are going to be inclined to occupy 
those facilities. 

Colonel Carter. This particular one is not for prisoners. This is 
for the guards. 

Senator Lona. If those facilities are not too attractive, people won't 
be anxious to get in there. 

I recall during the war, particularly on these beachheads where we 
didn’t have time to construct any prisons, the facilities for the prisoners 
would be for somebody to go around and put out about three of these 
rolls of barbed wire, one alongside the other, and stand the third on 
top, and just put them inside there in the hot, open sunlight. Every 
now and then somebody would pass by and throw a few cans of C- 
ration over the barbed wire to those men out there in the sun, and it 
wasn’t very long before those fellows were anxious to get out of there 
and go back to their units. 

If they hs been provided all the United States Bureau of Prisons 
standards, I am inclined to think those fellows might have found it 
more « Nace able there than out fighting the enemy. 

As it was, par ading around that barbed-wire enclosure, why, those 
fellows felt some ignominy about it and were willing to go out and 
perform after they had been confined there for a short time. But 
this is not for the prisoners; this is for the guards. 

Colonel Carter. That’s right, sir. _ ‘re presently exists a maxi- 
mum security disciplinary barracks for 1,551 prisoners. They are 
TO-type, tar-paper-shack buildings, whic hi is one of the places where 
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we are occupying a few, to accommodate 374 enlisted men. The per- 
manent mission requires 105-man barracks to take care of the guards 
to guard the prisoners in the disciplinary barracks. 

Senator Lone. As long as you don’t make those barracks too swanky 
and too convenient, why, I will be sympathetic to that. 

Colonel Carrer. They are on the same standard as the other bar- 
racks we are building. 

Senator Long. Do you have spaces for those guards now ? 

Colonel Carrer. They are in TO-type buildings, and the prisoners 
are in permanent structures. 

Senator Long. It seems discriminatory to give the prisoners better- 
type housing than you have for the gu: ards. Of course, the guards 
are privileged to get out and walk around. That is one difference. 

(Discussion off the record.) 

Poe Carrer. This next station, Yuma Test Station, in Yuma, 
Ariz., is the desert test center for all of the Army testing. All services 
use this area. 

Senator Lone. There area lot of facilities you want there, Colonel ? 

Colonel Carrer. The mission of this station is imereased and is 
gradually increasing. These buildings we are asking for here are 
ull more similar to the mobilization-type buildings that you are 
familiar with than they are either to the permanent or to the emer- 
gency, due to the climate there, because, of course, a structure like 
that will last as long at Yuma as even a brick, concrete, and steel 
building. 

This is another place where we actually have not only the men 
but some of the officers, test teams, and we are trying to do testing 
in tents. This has been very carefully worked out as the actual re- 
quirements for the test work that is going on at that station. It is the 
only desert test center that the Army runs. 

Senator Srennis. Your $680,000 item, Mr. Chairman, ask him about 
that—utilities and site development. That is item 18 there, page 192. 

General Guiascow. Page 205. 

Senator STENNIs. I want to know if that is not land. 

Colonel Carrer. It is not land. There is plenty of Government- 
owned land in that area. It is mostly Department of Interior land. 

Senator Lone. Will that be at a substantial saving in operating 
this base? 

Colonel Carter. I did not understand the question. 

Senator Lone. Will that result in a substantial saving, putting these 
utilities in there ? 

Colonel Carter. These utilities are required to tie in the utilities to 
the other projects which are listed here. That is what these utilities 
are for. 

Senator Lone. At present you are using portable generators ? 

Colonel Carrer. We are using portable generators; we are hauling 
water to certain of the laboratories which are scattered around. They 
are not very far away, about a mile or two. 

Senator Lone. Can you show us the operating costs of doing it the 
wav vou are doing it? 

Colonel Carrer. I would have to get that from the Sixth Army, sir. 
However, these utilities are calculated in here by the district engineer 
in connection with all of the other projects. 

Senator Lone. This Yuma is a permanent Station; is it not ? 
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Colonel Carrer. It isa permanent station; yes, sir. 

Senator Lone, Is that a classified station 

Colonel Carrer. No, sir; it is not classified. 

Colonel ELLENBERGER. They do classified work, but the station it- 
self is not classified. There are certain restricted areas within the 
ground. 

Senator Lone. Is that an atomic-testing area ¢ 

Colonel Carrer. No, sir; that is out at Frenchman’s Flat. 

Colonel ExLLenpercer. If I may add, this work is in connection 
with new-type material being developed in the Army, particularly to 
determine its ability to operate under very hot desert conditions; in 
other words, certain kinds of equipment that would work satisfactorily 
in temperate conditions, if we took it over into the Arabian desert or 
North African desert, the experience that we had during World War 
II was breakdowns of matériel due to the extreme heat. 

What we endeavor to do at this station is to determine that the 
equipment we develop will work satisfactorily under these hot desert 
conditions. 

Senator Lone. These barracks, are they to replace something that 
you already have ¢ 

Colonel Carrer. No, sir; they are to provide facilities for bar- 

racks so that we can take them in out of tents and put them in barracks. 

Senator Lone. This is not mobilization barracks ¢ 

Colonel Carrer. It is similar to the mobilization barracks in design ? 

Senator Lona. I mean this is not barracks that you would need be- 
tween M-day and M-day plus six months 

Colonel Garter. No, sir. 

Senator Long. These are barracks that you need now to take the 
men in out of tents whoare living there at the present time ? 

Colonel Carrer. That is correct. 

Senator Lone. Why can’t you continue to use family quarters for 
the finance office / 

Colonel Carrer. We can, The family quarters were built there 
under a previous authorization about 1947, and they are permanent 
buildings, concrete, air-conditioned, for noncommissioned officers. 

There is, of course, very limited housing in that area, and we would 
like very much to utilize that small amount of housing. I think there 
are 54 sets of quarters there for family quarters. 

Senator Lone. Couldn't you get somebody to go out there and 
build you some Wherry housing out there ¢ 

Colonel Carrer. It is not a large enough station to support a Wherry 
building project. It is very difficult to support a small Wherry-built 
project. You can’t get a sponsor that will come in with his money 
and manage it. 

Senator Lone. Have you tried it? 

Colonel Carrer. There has been no Wherry-built project submit- 
ted for Yuma, as far as I know. I don’t think there is any planned 
for Yuma. 

Senator Lone. Isn’t Yuma a city in Arizona? 

Colonel Carter. Yuma, Ariz., is a town of, [ would say, between 
10,000 and 20,000 people. 

Senator Lone. Wouldn't that indicate that that would be a pretty 
good prospect for family housing! How far is the base from Yuma ? 


23564—52———-40 
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Colonel Carrer. It is about 15 miles. It is a little too far out from 
the town to support a project which would be joined with the town 
and the station. 

Senator Lone. Of course, the folks are used to wide, open spaces 
out there. You might put them midway. That would only put them 
8 minutes out of town the way they drive out on those highways. 

Colonel Carrer. The utilities cost would be prohibitive. They 
would have to be either at the test station or at the town where the 
water and sewage facilities exist. 

Senator Lone. Just keep the cattle off the roads in Arizona. You 
have got a wide, open straightaway : you can go there in a few minutes, 

Now, let’s take the next item. 

Colonel Carrer. United States Military Academy. 

Senator Lone. I mean the next item here on page 196. What is 
this? 

Colonel ELLenrercer. Technical Service Operations building. 

Senator Lone. Why do you need that much additional space there; 

$260,000 worth of it? 

Colonel ELtensercer. The arrangement of the operation of this 
place, sir, is that there are two kinds of troops there. There is a 
housekeeping detachment which is a part of the Sixth Army organi- 
zation whith does certain maintenance work and provides certain 
services at the station. 

Then the seven technical services of the Army send their teams out 
there from time to time with new items of matériel to be tested. 

For example, an Ordnance team will go out, be there for a certain 
period of time testing new items; Chemical Corps, Engineers, and so 
forth. They also bring with them a number of civilian experts, either 
people from their own “development: al laboratories or contractors who 
are developing equipment. 

They need some office-type facility as a base of operations for the 
non-mechaniec-type people who are doing the technical computations, 
reviewing the field data taken in the tests, and so forth. This would 
provide such a building that would be occupied by the technicians 
going to and from the station. 

You will note also that they intend to incorporate a small reference 
library as a facility here, certain commonly used engineering hand- 
books and things like that that these people would want to make ref- 
erence to from time to time. 

Senator Long. Might I ask this. Those people are presently get- 
ting by in ey hous sing quarters. You have a unit cost on that 
building of $13. Isn’t that above the cost of family housing quarters? 

Mr. Foster. Not permanent quarters, sir. It happens to be exac tly 
the same. Permanent family housing costs about $13 a square foot. 
It will actually run a little higher at ‘this location because thev have 
to have some cooling or air conditioning. 

Senator Lone. This meteorological station presently occupying 

family quarters in a mobile unit, what tvpe of mobile is that ? 

Colonel Extensercer. I am not sure what actual equipment. I 
think what it means is they have simply extracted equipment items 
from a mobile-type meteorological truck and are using that in con- 
nection with their operations. 

I might explain that the Signal Corps has a dual function there. 
The Signal Corps test people not only perform tests on Signal Corps 
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equipment but they also act as a service organization to the other 
units by providing weather data both on immediate and long-range 
basis for the tests. 

As you probably know, the firing of long-range guns requires con- 
siderations of temperature, barometric pressure, and various data of 
that type. The Signal attachment provides that information for the 
other test teams. ‘ 

Senator Lone. Let’s go to the next item, this 24-bed infirmary. 
This would provide 15 of the 24; is that it ? 

Colonel Carrer. The requirement there is a 24-bed infirmary. 
However, this one is only providing 15 beds, and it was the considera- 
tion of the Medical Section of the Bureau of the Budget and various 
other reviewers that at this time they would reduce the size of this 
project to only 15 beds. The requirement is calculated on a percent- 
age basis. 

Senator Long. Do you have any infirmary there now / 

Colonel Carrer. There is a temporary prefabricated building 
which they are making an effort to use as an infirmary. 

Senator Lone. How many beds did they have in that ? 

Colonel Carrer. I don’t believe it actually provides any beds. 

Colonel ELtennercer. I don't believe so, sir. It is a dispensary 
rather than an infirmary. 

Senator Stennis. What page are you talking about / 

Senator Lona. I am looking at page 198, Senator Stennis. Is there 
a veterans hospital or an Air Force establishment anywhere nearby ? 

Colonel Carrer. Not that I know of. This of course is only to 
provide for a very temporary holding, and any serious illness, the 
men would be evacuated, probably to the Los Angeles area which 
would be the nearest area 

General Giascow. It is quite a distance I know they have to evac 
uate people when they are sick. 

Senator Lone. Of course there are bound to be some hospital facil:- 
ties there in Yuma. 

The service seems to feel that it shouldn’t under any circumstances 
ever use civilian facilities 1 suppose, but I suppose they could be used 
on an emergency basis. 

Colon] Carver. ‘They can be, but civilian hospitals throughout the 
country are usually so overcrowded. I don’t know what the exact 
situation in Yuma is, but the situation in practically every other smail 
town particularly in the United States is that they don’t have nearly 
enough hospital facilities for their own people. 

Senator Lone. I have the impression that the civilian hospitals are 
overcrowded and the Veterans’ Administration hospitals can’t get 
enough doctors to permit them to fill them. ‘They are half empty and 
the civilian hospitals are overcrowded. 

Colonel Carrer. That is the result of the difference of pay I think, 
isn’t it, sir? 

Senator Lone. I don’t know the reason. 

Colonel Carrer. Doctors make sizable sums of money these days 
They don’t make that much money when they work for the Veterans 
Administration. 

Senator Lona. They try to perform a little bit better when they 
are working for themselves, too, on their own, although we need more. 
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Signal warehouse at $8 per square foot. Did you design something 
there that would get that unit cost down / 

Colonel Carrer. Can you give us any information on that? 

Mr. Fosrrr. That is for flammable storage apparently, sir. 

Colonel Carrer. It is a prefabricated building, the Butler-type 
building. 

Senator Lone. Prefab, with one.concrete floor or equal—— 

Mr. Fosrer. The Butler is a steel frame building. 

Senator Lona. Is that the cost of the Butler storage, $8 per square 
foot ? 

Mr. Fosrer. No, sir, the Butler itself should only run about four 
to five dollars a square foot. 

Senator Lone. Without the concrete floor / 

Mr. Foster. Without the floor, without any sprinklers. 

Senator Lona. Is that just one Butler? 

Mr. Fosrrer. That’s right, sir. 

Colonel Carrer. It is a 40-by-100-foot building. They make the 
building of such a size. 

Senator Lone. You just have a world of things here that you want to 
move out of family quarters. How did you come by all these family 
quarters on this base ¢ 

Colonel Carrer. They were authorized by Congress and funds were 
appropriated in about 1946 or 1947, and they were constructed shortly 
thereafter. That Le Tourneau house was used. You may have seen 
the pictures of that. 

Senator Lone. You had these large machines ? 

Colonel Carrer. Large machines. 

Senator Lone. That poured concrete and all that type thing. That 
must be a fairly long-lasting-type structure. 

Colonel Carrer. It is a very long-lasting-type structure. It will 
last forever, reinforced concrete. 

Senator Lone. What was the unit cost of that thing? 

Colonel Carrer. The contractor went broke. The bonding com- 
pany took the job over and finished it. The unit cost was quite low, 
but how much the actual cost was you would really have to go into 
some detailed receivership records to find out. 

Senator Lone. Does it look as though that type of construction is 
practical ? 

Colonel Carrer. I believe it has been abandoned. 

Mr. Foster. I haven’t heard of it in 3 years. 

Colonel Carrer. I believe it has been abandoned. This same con- 
tractor had a large project for about a hundred units up at Muroc 
Air Force Base, and when they got through with these two jobs, I think 
they quit. 

Senator Lone. Getting people to use something new is rather diffi- 
cult, but when you get them used to some of these things, you do find 
ways to reduce the unit costs 

In the last war everyone had ideas about these new methods that 
were going to get us more housing at less cost. Here we are still using 
the same thing we had designed before the war ever started. There 
hasn't been any major change in your barracks specifications, has 
there? 

Colonel Carrer. There has been a major change in the Army’s 
barracks specifications, quite a major change. 
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Senator Lone. There has? 

Colonel Carrer. Yes. We have gone to a much, in fact an entirely 
different building. As General Hardin testified, it is a mill type or 
almost warehouse type building rather than the old traditional type 
barracks. 

Senator Lone. Has that increased or decreased your unit cost? 

Colonel Carrer. Oh, it has decreased the cost quite a bit. 

Senator Srennis. I thought those figures you gave yesterday, 
Colonel, were above those given by the Air Force for your barracks. 

Colonel Carrer. No, sir. The unit cost is almost exactly the same 
per square foot. 

Senator Stennis. How much was that? 

Mr. Fosrer. The Air Force 25-year life dormitory is $12.57 a 
square foot, and the Army barracks is $12 a square foot. 

Senator Lone. What is this thing here, this railroad siding and 
ramp? That is a high unit cost, $20.80. Is that just an ordinary 
concrete ramp ¢ 

Colonel Ettenpercer. That is just a ramp next to a railroad siding 
in order to take off the equipment, the large heavy equipment that is 
shipped out there on flat cars or in boxcars, and take it off the flat 
cars or out of the boxcars, move it on to the truck trailers or trucks, 
whatever is to haul it over to the test site. 

Senator Lone. Is there any particular reason why that unit cost 
is that high? 

Mr. Fosrrer. That includes both the railroad and the ramp, sir. The 
railroad will run you about 10 to 12 dollars a linear foot, without any 
drainage structures, just laying it flat and putting your ballast on it. 

The remainder is for the concrete ramp alongside for the full length 
of this 2,400-foot spur. 

Senator Stennis. What we used to call a sidetrack, is that right? 

Mr. Fosrer. A sidetrack, that’s right. 

Colonel Carrer. With a concrete ramp at the same height as the 
rail car so you can drive this equipment off. 

Colonel ELtensercer. The reason for this is that this location—it 
is known as Blaisdell at the railroad—is much closer to the Yuma test 
station than the city of Yuma proper. 

If we have to remove equipment from the railroad at Yuma, we 
have this 15 to 20-mile haul to the test station, whereas this is much 
shorter. 

Senator Srennts. The railroad won't build you that sidetrack. 

Mr. Fosrer. I don’t know whether it has been investigated, but 
from past performance I would say “No” because the type of business 
they get is sporadic. 

Senator Stennis. They will do it if they get enough business. 

Mr. Fosrer. If they get the business they will do it, but I don’t 
think there is enough traffic here to warrant them putting it in for us. 

Colonel ELLenpercer. I would guess not. 

Senator Srennis. Let us check on that if you don’t mind, because 
naturally we don’t want to build siding there if the railroad would do 
it if asked to. I doubt if they would do it too for that volume of 
traffic. 

(The information requested is as follows :) 


The Southern Pacific has not been contacted but it is the opinion of Sixth 
Army headquarters that the railroad might be willing to construct this spur. 
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The existing spur is a four-car capacity and used by ranchers as well as the 
Government, 

Senator Lone. However, they would be willing to use it if you ever 
move it out and they could find some use for it. 

Officers and civilian mess, is that to replace some existing facility? 

Colonel Carter. There is none there now. 

Colonel Exxcensercer. They are operating among those hutments 
at the present time, aren’t they, Colonel ? 

Colonel Carrer. They are presently fed at the enlisted mess which 
is already inadequate to feed the enlisted men that are assigned. 

Senator Lone. The officers are eating at the enlisted mess? 

Colonel Carrer. The civilians. It is mainly civilian. There are 
not too many officers there. It is a combination of officers and civilian 
technicians. 

Senator Lone. I take it you aren’t building any more of these offi- 
cers’ open mess-type buildings now. Is this just a kitchen and a room 
to eat in with tables, or is it this officers’ open mess that I ran across 
at the Air Force, that they have at some of these places? 

I ran across this thing, Senator Stennis, the officers’ open mess. 
It is a combination of a dining hall with recreation facilities, card 
room, lounge facilities, about everything you could think of. It is 
just an officers’ club. 

It is called by a different name except that it has a dining room 
there, officers’ open mess, and a fellow looks at officers’ mess and thinks 
he is looking at something with a few tables and a cafeteria style 
place to take your tray, and by George, by the time he sees it he has 
bought an elaborate officers’ club and he didn’t realize he was doing 
it. 

Mr. Foster. This is a cafeteria and nothing more. 

Senator Lone. That is all this is? 

Colonel Carrer. That’s right. This next item we have discussed. 

Senator Lone. Yes, sir, Senator Stennis, you buy one of those offli- 
cers’ open messes and see what you have bought.” You will be sur- 
prised. 

Senator Srennis. I want to go out and see some of these military 
installations. The Chinese say one picture is worth a thousand words. 
I believe it is worth 10,000 words. You know, you can get an idea then 
of needs. 

Colonel Carrer. We would be very glad to have you go out and see 
them, sir. Incidentally, there are quite a few right near Washington. 
Fort Belvoir is near here. Their research laboratory is a very inter- 
esting place to see. 

They have none of the new permanent barracks that are going up, 
however there are installations right in this area that do have. It 
wouldn't take very much time, and we would be very happy to have 
you come out, sir. 

Senator Stennis. I would like very much to go. 

Senator Lone. You take a look at all those you can, Senator, and 
I will take a look at all I can during the recess. When we come back 
here we will know a lot more about what we are doing. 

Senator Stennis. Where are you stationed, Colonel? Are you at 
the Pentagon now? 

Colonel Carrer. Yes, sir. 
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Senator Long. I have turned on over here to page 210. You need 
that decontamination station for what purpose? 

Colonel ELLeNBeRGER. That is for decontamination activities in con- 
nection with Chemical Corps tests of new chemical munitions and 
equipment. 

Senator Srennis. This Yuma is quite a set-up, isn’t it ? 

Colonel Carrer. It is the central desert test for everything. 

General GLascow. It gets terrifically hot there in the summertime. 

Senator Lone. What is the dynamometer for ? 

Colonel ELLenbercer. For testing the operation of vehicles, tanks, 
and equipment like that in which you determine the resistance to 
movement over the ground of vehicles. They have a special vehicle 
known as a dynamometer. 

Senator Lone. What is the purpose? 

Colonel ELLensercer. It has a weighing device in connection with 
the vehicle it’s towing, and you connect the vehicle back of it that you 
want to test the resistance to movement across the ground, and as you 
pull it across the ground, it measures the resistance to traveling across 
the ground. 

Senator Lone. It is not the highway that you use for the dyna- 
mometer course as I understand it now. 

Colonel ELLensercer. We use both highway and cross-country ter- 
rain on this. 

Senator Lone. As I understand it, it is a device that tests how much 
pull it takes to pull this equipment. 

Colonel Carrer. That is what the dynamometer is. This particu- 
lar course Is—— 

Senator Lone. The dynamometer, you could probably put that on 
the vehicle that is doing the towing. 

Colonel Evtensercer. The dynamometer is a special vehicle with 
an extremely large power plant in it, such that it is strong enough to 
move itself and tow the vehicle that is being tested. 

Senator Lone. Why can’t you continue to go out there and use high- 
way 95¢ 

Colonel ELLENbeRGER. We always run into resistance from the State 
people when running tests on public highways. 

Colone] Carrer. This equipment moves very slowly and it is bulky. 
All sorts of stuff is dragged along behind the dynamometer vehicle. 
Some of it is heavy enough to destroy the roads and the State people 
don’t like to have us on the highways. 

This will provide a 2-mile straight: iway, a 50-foot road with 4-foot 
shoulders and 500-foot radius turns at each end, about 5 miles north 
of the test station. 

Senator Long. Don’t you have some roads on the base that you 
could use for that purpose already ? 

Colonel Carrer. No, sir, they do not. There are some desert roads in 
ena area, but they are such that you can’t get the test conditions that 
we need in connection with this particular work, 

Senator Lone. Is that State highway heavily traveled ? 

Colonel Carrer. This report that I have here states that we have 
been stopped from using it. It does not say by whom, but apparently 
the State highway officials, because the road construction in that 
country is usually fairly light. Their traffic is pretty light. 





628 MILITARY AND NAVAL CONSTRUCTION 


When we get our heavy stuff on them we tear them up and then there 
is always the complication of who is responsible and who maintains 
it and who repairs it. Then there is danger from traffic accidents. — 

People out there drive pretty fast, and our vehicles are not moving 
very fast. We have Mr. Van Kuren here from the Ordnance Depart- 
ment who can give you more information if you want it. 

Mr. Van Kvuren. This dvnamometer course is an oval-shaped track 
with surfaces built up which will take the heavy pounding of the com- 
bat vehicles which we will test on it under hot-weather conditions at 
many different speeds, under different speed conditions. 

We will have vehicles running from 30 to 60 tons moving at high 
speeds and at low speeds testing the power output of the tank, the 
performance of it under hot desert and dusty conditions. This work 
could not be done on a public highway because of the hazard of the 
tremendous combat vehicles involved. 

Senator Long. The question in my mind, is we have poured con- 
crete from one end of this Nation to the other on Air Force bases, 
on test centers, about every place we can think of, and we have all 
kinds of highways in this Nation, and here you have got to build 3.2 
miles of road to do from what I understand vou could do on any good 
highway. 

Mr. Van Kvuren. Sir, we are talking about heavy track tanks, com- 
bat vehicles which would tear up the finest highway in the United 
States, Highway 40, for instance, which runs from Baltimore up 
through Aberdeen. 

We are not permitted to move a tank on a tank transporter over very 
closely limited weights and axle loads on that highway because it 
would tear it up. 

Here we are taking the vehicle itself, operating it at high speeds 
and under simulated combat conditions with a track that would tear 
the best highway in the United States to pieces. The maintenance of 
these test courses, as well as we build them, is a considerable factor. 

Senator Lone. What type construction do you expect to get for 
$50,000 a mile? 

Mr. Fosrer. That would be 8-inch reinforced concrete, sir, on a 
prepared surface. 

Senator Lone. That is a lot less unit cost than you are asking for 
some other things. Why is that ? 

Mr. Fosrer. There are no drainage structures involved. It is a 
straightaway except for the two turn-arounds. 

Senator Lone. Why do you have to have this chronogr: aph and 
photograph laboratory? How are you getting by without it now? 

Colonel Extennercer. We are getting by somewhat on what you 
might call makeshift. The chronograph is the device that takes the 
data photographically from the firing of the ordnance material, fir- 
ing of guns out there. When the pictures are developed, it gives 
information on the velocity of the projectile. 

The special considerations in this instance are an air-conditioned 
dust-free room with special instrumentation for developing the pic- 
tures and reading the pictures after they are developed. 

I believe that it has been stated that some of the data that has been 
taken in the past has been essentially useless because they did not have 
the proper conditions in which to develop the pictures. "The negatives 
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have been spoiled due to dust, dirt, and improper developing con- 
ditions. Therefore time has been wasted in tests. 

Senator Lone. You know you are building all these magazines 
around the country and here we run into one where you are building 
magazines and you say, “Squad tents were used this past season. 

As a practical matter can’t you store almost any TNT item under 
just a tent if you build the ground up around it to the height of about 
3 or 4 feet so that the blast wouldn’t go too much on a level but tend 
to go upward? 

Colonel Evtenpercer. There are two factors in this installation. 
One, it is a safety requirement. Storing this ammunition in squad 
tents other than the safety factor or hazard 

Senator Lone. Of course it is fundamental that you shouldn’t store 
vour caps alongside your charges, but as far as Just your charges them- 
selves are concerned, TNT and those type things are staple, aren’t 
they? 

Colonel Carrer. They are for storage of chemical agents as well as 
for ammunition. 

Senator Lona. Why type chemical agents / 

Colonel ELLenpsercer. The important fact here is the controlled 
temperature which you can’t get when you use a squad tent. By 
putting this ammunition in the magazine where there is a degree of 
control in the temperature, it doesn’t get so terrifically hot as it does 
out with the sun beating down on the tent. That is an important fac- 
tor here, is the controlled temperatures. 

Senator Lone. What kind of ammunition would that be? Would 
that be shells that you are going to fire out of your guns or would 
that be TNT charges and things of that sort / 

Colonel Extensercer. This is largely chemical ammunitions to be 
stored in these particular magazines. 

(There was discussion off the record. ) 

Senator Lone. With all these igloos, of course, we are building 
igloos all over the whole United States, but you feel that you have to 
have controlled temperatures here again, do you‘ 

Colonel Carrer. That’s right, sir. 

Senator Lone. Of course, under war conditions you would just 
stack it on the outside, wouldn’t you ¢ 

Colonel Carrer. After it has been developed, after it has been 
perfected so that we know what it will do, we work it so that it can 
be put outside. 

Of course, some of these things, we are getting a little technical 
these days in some of these things that the scientists are developing 
they have to refrigrate under fiel d conditions. 

Senator Lone. You know, Senator Stennis, with all these igloos 
and things we are building all over the whole United States for the 
Air Force, the Army, the Navy, everybody putting igloos underground 
and all that sort of thing, I can’t help but recall some sights 1 saw 
overseas during the war, 

For example, if you drove that road from Bizerte to Tunis, that 
was about 40 miles, and almost all the way there were just piles stacked 
at about the height of a man, about as high as men could conveniently 
stack it by hand, of cases of ammunition, just depots all the way 
along, nobody guarding them, just stacked out there. 
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I suppose they patrol the road. Every time you get ready to go 
land somewhere, bring all those ships in, everybody starts hauling 
the stack of ammunition away to load them on those ships to go off, 
but they didn’t have igloos for all that ammunition. They must have 
left that stuff st: anding out there for more than a year, I suppose. 

Colonel Carrer. A lot of it was ruined, too. 

Senator Stennis. That is what I was going to ask you. What was 
your result of these exposures in the war as far as could test it? 
Did you lose a lot of it? 

Colonel Carrer. Mr. Van Kuren, have you got any information 
on that ? 

Senator Stennis. I know you couldn’t have any data. 

Mr. Van Kuren. I can say that when war ended we found ourselves 
with our ammunition depots overloaded with ammunition because dur- 
ing the war of course these ammunition stocks had been shipped 
direct from the manuf: wcturing facility to the ports and overseas. 

At the end of the war our shipments from production were diverted 
to the depots, ships were turned around in midocean and they brought 
huge stocks back and we were forced to stock large quantities of ammu- 
nition out in the open. 

We are now going through a very costly and expensive process of 
rehabilitation and renovation of that ammunition because of the effect 
of leaving it outside over a long period. 

Senator Lone. We have a laid-up fleet of merchant ships tied up 
in some places just as far as the eve can see. Why can’t we use some 
of those merchant ships to stack a lot of that ammunition out of 
the weather ? 

Colonel Carrer. We would have to spread the ships so for apart 
due to the danger of one of them going up, all of the rest of them 
would go up, and that part of the country would be devastated. 

Mr. Van Kuren. The cost of getting them in and out would be 
quite high. 

Senator Lone. I have seen a ship carrying ammunition blow up 
that didn’t damage anything around there. As a matter of fact I 
saw one of them hit at Gila, Sicily, and I don’t think they even lost a 
man. I think the merchant marine crew was so efficient, that if they 
lost any lives, I believe it was very few. 

Everybody took off and abandoned ship when the bomb fell, and 
they swam away from there fast enough so there was very little loss 
of life, if any. 

Mr. Van Kuren. Our condition would be very similar to the Texas 
City situation if we were to use these ships for ammunition storage. If 
you will recall, there was tremendous damage done by that Texas 
City explosion. 

Senator Stennis. Right after the war. 

Mr. Van Kuren. Yes, sir. That was nitrate, but the explosive 
effect would be—— 

Senator Lone. Don’t you have a world of places where you can 
anchor these ships where it is not alongside anything that would do 
any great amount of harm? 

Mr. Foster. You would have a terrific problem getting to and from 
the ships then with your ammunition, sir. 
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Senator Lone. You are talking about storage. You have one 
advantage. You could take the ship wherever you want it. You are 
talking about storing ammunition now. 

Colonel Carrer. You have gotten into something that is a little 
beyond our public works people, Mr. Chairman. 

Senator Lone. The point in my mind is you are talking about 
storing ammunition. We are just storing ammunition all over the 
world in this public works bill. 

Every time we turn around we are buying five or six new igloos 
somewhere, and all of them put ogee wouldn't store as much as 
one good merchant ship, would they. ¢ 

Colonel Carrer. Yes, sir, they would. 

Senator Lone. How much would a $25,000 igloo store, how many 
tons ¢ 

Mr. Van Kuren. Between 250,000 and 500,000 pounds, sir, depend- 
ing on the types and the separation of the igloos. 

Senator Lone. Between 250,000 and 500,000. What cost would that 
be? 

Mr. Van Kuren. The cost of the igloo? 

Mr. Fosrrer. About $16 a square foot. 

Senator Lone. For 500,000 capacity how much money would it 
cost you ¢ 

Mr. Van Kuren. Approximately $33,000. 

Senator Lone. Let us just calculate that right quick. $33,000 for 
500,000-pound capacity, that is 250 tons. You can get merchant ships 
that would hold up to 10,000 tons, can’t you? 

Mr. Van Kuren. The question is of quantity capacity in explosives 
from the safety standpoint, sir. 

Senator Lone. We used the ships for just that during the war, 
didn’t we? There were times when we were catching bombs and 
torpedoes and everything else to move the ammunition. 

Colonel Carrer. It would cost, I would say, the transportation, 
handling, getting the ships’ crew, getting those ships rehabilitated 
so you could run the cranes, move them to a dock where the ammuni- 
tion could be loaded and move them back and having the ammunition 
in the holds of those ships rather than convenient to a rail, it would 
have to be moved back again when this ammunition is required, as 
it is being required now in Korea, it would cost far, far more money 
and take, “of course, an interminable time to tr y to handle ammunition 
storage in the laid-up merchant marine fleet. 

Senator Lone. Well, my impression from what I see here is that 
a ship that is capable of carrying 10,000 tons cargo if stored with 
service ammunition, would have storage capacity equivalent to igloo 
space costing $1,820,000. 

Colonel Carrer. That’s right, sir, and if we had a ship with that 
much ammunition in it, we would have to have it so far from any 
other ship or any buildings or locations where any people en 
that we would be scattered—well, take San Francisco Bay. I doubt 
if it would hold more than 50 ships, and we couldn’t put them in 
there anyway because of the safety hazard. 

Mr. Van Kuren. Plus the invitation to sabotage. 
Senator Lone. How far would it be? 
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Colonel Carrer. We would have to get the safety distances for 
10,000 tons of ammunition in one ship. 

Mr. Van Koren. I don’t have an idea of what it would be. 

We don’t store tons anyWhere near approaching that quantity at 
one point. 

But you have a problem of maintenance in stor age, ammunition 
surveillance, the control of ammunition by lots, which is essential to 
the usefulness of our ammunition when it reaches the fighting front. 
It would be almost impossible to handle if you were ‘packing this 
material into the holds of ships. 

Senator Lonc. One thing you can say though. As you well know, 
when you are storing service ammunition like TNT, you can burn stuff 
and it won't detonate. You have got to use a cap to detonate that sort 
of thing. 

Colonel Carrer. But if one of them detonates through some imper- 
fection, the rest of them in that stack will. 

Mr. Van Kuren, It is an excellent cap. 

Colonel Carrer. It just takes one to go. 

Senator Lone. You don’t have much experience with them going. 
You can drop it, you can throw it, you can beat on it with a hammer 
you can do almost anything with TNT except put a cap to it. 

Mr. Van Kuren. There are some amazing things that happen, 
Mr. Chairman. There is the question of exuding of TNT from 
ammunition, 

This was most apparent right after World War I when artillery 
ammunition was stacked with the nose plugs screwed into the shells 
and the effect of heat and time caused this TNT to liquefy and creep 
out around the threads, around the nose plug, and all that was necessary 
to do under those conditions when you have a thin film of TNT 
between two metal surfaces, is to put a wrench on that nose plug and 
start to back it out, and the whole stack would go up. 

So we have to keep very careful surveillance of our ammunition, and 
when these conditions develop, we have to take corrective measures 
immediately. 

Senator Lone. What kind of heat had that effect on TNT? How 
much temperature did it take to do it ¢ 

Mr. Van Kuren. I don't have the readings on that. 

Senator Lone. Give us some idea 

Mr. Van Kuren. This was storage under normal temperatures in 
the temperate zone. ‘TNT under long-time storage will exude. 

That is why we keep constant surveillance on all of our ammunition. 
We control it very carefully by lot numbers, and when on one of our 
surveillance tests it is indicated deterioration has started on that lot, 
we immediately go out to every installation where parts of that lot 
have been issued and withdraw the ammunition and rework it. 

Senator Lone. Colonel, do you have any knowledge of the use of the 
laid-up fleet to store wheat some time back ¢ 

Colonel Carrer. I do not, sir. 

Senator Lone. Do you know that it was done? 

Colonel Carrer. I have heard that it was. I don’t know a thing 
about it. 

1 know that these fleets of ships that are tied up in the James and in 
the Hudson and the Mississippi Rivers though, you know how they 
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tie them up, 10 across and 20 long, if we put any ammunition in them, 
it would destroy that and we would have to move out. 

Senator Lone. When going up the James River last summer, I was 
distressed to see so many ships tied up so close. I would rather see 
them dispersed some. Knowing the purpose of them, I hate to see that 
many ships tied that close together. I would like to see them spread 
out, 

They have all the water in the James River to spread them as far 
aus they want to spread them, it looks to me, and they could have made 
them a lot farther apart than they were. I think down my way we 
have some of the laid-up fleet, don’t we? 

Colonel Carrer. Yes, sir. 

Senator Lone. The Sabine I believe has quite a few of the laid-up 
fleets. Senator Stennis, do you have any questions ? 

Senator STENNIS. No, no questions. 

Senator Lone. That brings us to the United States Military Acad- 
emy in New York. 

Colonel Carrer. That is a project which is an addition to the ref- 
erence library for $280,000. The present library was built in 1841, 
at which time the strength of the Corps of Cadets was 250. It is now 
2 DOO. 

It has long been one of the critical problems of the Military Acad- 
emy in connection with their course of instruction that they could 
not use the library in the manner that modern education uses one. 

Actually it is a useful place rather than just a place to store books. 
This situation has been investigated by visiting panels of the Con- 
gress and by the accredited board of the American Association of 
Colleges and Universities, and it has been very strongly recommended 
that this addition be added at the earliest possible date so that they 
can take advantage of what they now have in the way of books. 

They have got them stacked everywhere and they were not getting 
to them. They literally can’t use them. 

Senator Srennis. What is your unit cost on this, Colonel ? 

Colonel Carrer. $33 a square foot is the figure there. That will of 
course be a type structure in keeping with the other building. It is 
being added to the old masonry building and will have to be the same 
type of structure. 

It will be of course a modern interior, using steel rather than old 
concrete arches and what not that they used in 1841. 

Senator Srennis. Well, that is mighty high though, isn’t it, 
square foot unit cost ? 

Colonel Carrer. It is one of the highest unit costs in the book I 
believe. 

Mr. Fosrer. That is true. It is a high cost, but we are faced with 
the problem of limited land area to put the thing in, and the fact that 
it must tie into an existing building of some hundred years in age. 

Architecturally it has got to fit the existing building, plus the fact 
that. it would be air-conditioned and contain the height required for 
stacking and the reference rooms. It is an expensive-type construc- 
tion. 

Senator Lone. ‘That is an addition to a building ? 

Colonel Carrer. Yes. 

Senator Lona. How do you meet the problem that the bricks and 
things in the old buik ling have been there for a long time and you 
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are building something new? How do you attempt to keep it from 
looking like—— 

Colonel Carrer. This is stone, Mr. Chairman. The old building is 
built of granite. It will look a little newer but as years pass it will 
blend in. 

Senator Stennis. Has the Navy been in with reference—did they 
ask for anything at the Academy at Annapolis? 

Senator Lone. They come next, Senator Stennis. This gets us to 
the Navy. 

Senator Srennis. I was over there this spring. I tell you they 
need some additional buildings I think. They should have pressed 
their case before. They lac Ks space for it, but they have just had to 
put something on those they have. They lack ground space. 

Senator Lone. That compl etes your program, doesn’t it ¢ 

Colonel Carrer. No, sir; that is only the first one. 

Senator Long. We have got a lot more to look at here then. Let 
us take the Aberdeen Proving Grounds next. 

Senator Stennis. Most of yours are additions to existing facilities. 

Colonel Carrer. We have no new installations in the entire book. 
We have one in the overseas area. We have some that are classified. 

The program starting in book 2, page 224, the Ordnance Corps, is 
a request for new authorization of $26,000,000—$26,961,000 at various 
stations. You will note that there are included in your books stations 
at which no new authorization is being requested. 

When the Secretary presented the program, he gave you the 
$41,000,000, approximately, of previous authorization for depot, depot 
storage, administrative and maintenance facilities, which was author- 
ized in Public Law 155, for which we are required to come to the 
House and the Senate Armed Services Committees to secure clear- 
ance for those projects. Those are the projects which show zero 
authorization in here. 

Senator Lone. Is that the same theory as the zero projects of the 
Air Force? 

Colonel Carrer. No, sir. Public Law 155 

Senator Lone. Is this for land acquisitions ? 

Colonel Carrer. No,sir. Public Law 155 reads as follows: 

There is authorized to be appropriated for depot facilities continental United 
States storage, administrative shop, operational and supporting facilities and 
utilities, $50,000,000 provided that prior to the acquisition of land and the 
construction of facilities under this authority, the Secretary of Army shall come 
into agreement with the Armed Services Committees of the Senate and the 
House of Representatives with respect to the acquisition of such lands and the 
construction of such facilities. 

We have presented that list and it is a part of the record of what 
those facilities are. I have a copy of it right here. It is at various 
stations. 

It was authorized from general authorization and we are present- 
ing it to you now in accordance with law for your consideration, and, 
of course, we hope, approval, to take advantage of the prior author- 
ization. It is not included, of course, in the total for the authoriza- 
tion request. 

Senator Lone. Let us take the Aberdeen Proving Ground. That 
is the first one you have here. You want $5 million to extend one 
».200-foot runway to 8,000, and to widen from 150 to 200 feet. 

Colonel Carrer. I would like Mr. Van Kuren to explain that. 
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Senator Lona. I should have thought that this would have been an 
Air Force request rather than an Army request. 

Colonel Carrer. No, sir. This is a request for extension and ap- 
proval of an Army field at Aberdeen where the Ordnance Corps does 
testing work for the Air Force for their ordnance, bombs, and what 
not. 

Senator Lone. The ordnance what ? 

Colonel Carrer. The Army Ordnance does testing for Air Corps 
munitions. 

Senator Lone. For Air Corps munitions? Air Corps or Air Force / 

Colonel Carrer. Air Force. 

Senator Lone. Suppose someone explains that. 

Mr. Van Koren. At Aberdeen we have tlie existing field with a 
maximum runway length of 5,200 feet, which is designed to accept 
aircraft no larger than B-17 bombers, which have been used in the past 
for testing Air Force bombs. 

It will not handle, because of length and wheel loading capacity, 
the larger type bombers which must now be used, nor jet aircraft. 

We have a very urgent need for the use of jet aircraft in testing 
such items as air-to-ground rockets. We have recently improved our 
range instrumentation, for the purpose of testing these Air Force 
items. 

Senator Lone. Why do you have to have these later jet bombers to 
test these things’ It is the weapon you are testing rather than the 
performance of the aircraft, isn’t it? 

You take an air-to-ground rocket, what you want to see is whether 
the rocket goes off when you hit the ground. Now, as far as the 
aim of the pilot is concerned, that is not what you are testing, is it ¢ 

Mr. Van Koren. We must develop its ballistic characteristics which 
we may determine only by launching the test rocket at the speed at 
which these aircraft travel, and in instrumenting the ballistics and 
the effect of the rocket, we must use the aircraft from which it will 
be launched. 

Senator Lone. What is the nearest large town? How far wmray 
are you from some of these Maryland and WwW ashington airfields ¢ 

Mr. Van Kuren. Approximately 30 or 35 miles from Baltimore. 

Senator Lona. Is that north of Baltimore? 

Mr. Van Kuren. Yes, sir; north and east. 

Senator Lone. What is the nearest Air Force base to Aberdeen ? 

Mr. Fosrrr. Probably Andrews Air Force Base. 

Mr. Van Koren. There is an Air Force field near Wilmington, 
Del. However, we are daily loading into these aircraft experimental- 
type munitions whose performance has not been determined. 

Their safety characteristics have not been adequately determined, 
and to transport that type of munitions through the thickly populated 
areas in order to get to a field somewhere else and then to load those 
munitions at that field would be an operational difficulty that in the 
long run would cost more than preparing—— 

Senator Lone. You could transport them by air, couldn’t you ! 

Colonel Carrer. It would slow the program down. Yes, sir. It 
would cost a lot more money and slow the program down, so that it 
wuld take much longer to get the work done. 

Mr. Van Kuren. If we could obtain the isolated areas at these 
other fields, that is a very moot question, plus the fact that we would 
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have to build safety facilities and loading facilities at the other field, 
which we already have at Aberdeen. 

We have very extensive bomb impact areas with costly instrumenta- 
tion, plus the fact that our technical experts in this field are stationed 
with the ballistic research laboratories and the Development and 
Proof Service at Aberdeen. 

Senator Lone. Why does it have to be 8,000 feet? Why wouldn’t 
7,500 do? That is the length of the Air Force runways, isn’t it¢ You 
don’t have to take these planes off fully loaded, do you? 

Mr. Van Koren. To my knowledge, sir, this requirement has been 
coordinated between our service, the Air Force and the Corps of En- 
gineers, in their construetion standards. This length airstrip was 
determined on a joint basis as the minimum strip which we should 
have. 

There was at one time a question of going to a 10,000-foot strip, 
but because of the fact that we do not take planes off fully loaded 
and we do not require the use of the very largest type bombers, we 
were able to reduce that to 8,000 feet. 

Senator Lone. I rather gain the impression that that is just one 
more item where you are getting by the way it is now. 

Colonel Carrer. We are not getting by, sir. We are not doing the 
testing of the type vehicles we have to. 

Mr. Van Kvren. The largest plane that we can handle on the pres- 
ent airstrip is being obsoleted by the Air Force. 

Senator Lone. What type plane? 

Mr. Van Kuren. The B-17. We must use B-29’s and other more 
modern-type bombers as well as the jet-type fighter craft for test work. 

Senator Lone. The kind of thing I have in mind is you are testing 
a new-type projectile, what you are trying to do is see what the thing 
will do, and it doesn’t make too much difference whether you fire it 
from an old plane or a new plane. It is still a question of what she 
will do when you turn the rocket loose, which is about the only thing 
I can see you would be testing at Aberdeen. 

Mr. Van Kuren. There are very considerable differences between 
launching a rocket, for instance, or launching a bomb at speeds of 200 
miles an hour as against 400 miles an hour. Its ballistic performance 
after it leaves the aircraft is affeeted by the speed of the aircraft. 

Senator Lone. Well, let’s take the next one, “Explosive magazine, 
hard stand.” Don’t you have hard stands already # 

Mr. Van Kvuren. The next four items, Mr. Chairman, are inte- 
grated as a training requirement in the Ordnance School at Aberdeen, 
where we are attempting to set up an area for.training of ammunition 
technicians under safe conditions. 

We do not have facilities of this nature at all in training area 
and we are forced to, at the present time, give training of an entead- 
istic nature in that we are using inert materials rather than live ex- 
plosives, with which these men should train. 

The psychological effect of this is very bad because if a man knows 
that the material in his hands is inert, he develops careless habits in 
the handling of it. On the other hand, if he has got live explosive 
material that he is working with, he develops safe habits in the han- 
dling of it. 

The hard stand is necessary for the operation of handling equip- 
ment that the men must be trained to handle. 
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Senator Lone. Are these barracks spaces required to house the pres- 
ent people on the station? Do you have anyone living in tents there 
at the stands now ? 

Mr. Van Kuren. No, sir; we do not. These barracks are within— 
As far as permanent facilities are concerned, they are but a small part 
of the permanent housing requirement for Aberdeen Proving Ground. 

$y constructing them as part of the over-all program, we obtain a 
mobilization cushion. 

The first impact of any mobilization situation in Ordnance would 
be at Aberdeen, where we have replacement training facilities and 
technical school facilities and officer candidate school nucleus set up 
now. 

Senator Lone. Is this recoilless rifle range in an acquisition project 
or is it simply to build background to fire against ¢ 

Mr. Van WKuren. It is to build the safety and firing facilities 
within our present reservation, sir, There is no acquisition. 

Senator Lone. What are you ising there now / 

Mr. Van Kuren. We have a temporary arrangement, which has 
been done with local post labor such as setting up the barricades and 
test pads and ballistics testing facilities. 

Our testing workload on the recoilless rifle has increased tremen- 
dously in the last year or so, and we will continue to utilize the 
teniporary facilities, pP lus the range we propose to build here to meet 
our testing require ments. 

Senator Lona. He re you have got dynamometer test _— again at 
Anniston. Why do you have to be using a dynamometer at Anniston 
and also in Arizona ‘ 

Mr. Van Kuren. The Anniston project is for facilities to support 
a major rebuild maintenance shop where we rebuild engines and 
transport vehicles completely ; tear them down to their small com 
ponents and build them back up again. 

In either the manufacturing or rebuilding of engines, it is necessary 
that the engine be placed on an engine dynamometer and its power 
output measured under test conditions 

Senator Long. Let me ask this question : You were explaining about 
Public Law 155? 

Colonel Carrer. All of the projects at Anniston are in the list which 
is covered by the general authorization. These are what they are, 
that we are using prior authorization for. 

Senator Lone. You are using prior authorization for this and vou 
are putting it in here primarily because you need the appropriation 
for it. This is within funds that are already avuthorized / 

Colonel Carrer. It is within funds already authorized, sir, and, as 
I read a few minutes ago, the law requires that we present this to 
your committee for approval. It is not included in the authorization 
bill as any amount, 

It will reduce the prior authorization to the Army) by S40 million 
if this is ap proved. All the projects at Anniston are in that category. 
All the projects at Benicia, th 1e next station, are in that catego Ev. 

Senator Lone. I am not roiling to make a record on those proje ts. 
[ propose that each member of the committee look them over and, 
so far as they find matters there that they would object to- 
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Colonel Carrer. This list, sir, was attached to the record of Mr. 
Bendetsen’s presentation. He mentioned the law, and we have 
attached it to the record. 

Senator Srennis. Mr. Chairman, may I ask about the time you are 
going to hold the session ? 

Senator Lone. I believe it would be well for us to recess until 
2 o'clock, and then see if we can’t get either the old Supreme Court 
Chamber or P-36. 

Colonel Carrer. The next station, sir, where we have asked for 
authorization is at page 246, the California School of Technology. 

Senator Lone. Well, we will recess now until 2 o'clock, in room 
P-36. 

(Whereupon, at 12: 10 p. m., the subcommittee recessed to reconvene 
at 2 p. m., in room P-36.) 


AFTERNOON SESSION 


( The subcommittee reconvened at 2:25 p. m., in room P-86, Senate 
Office Building, Washington, D. C., Senator Long presiding. ) 

Senator Lone. Come to order. 

On page 260, what is your unit price on excavation there ; $2? 

Colonel Carrer. $2 a cubic yard. Mr. Van Kuren, page 260, the 
excavation, deep-water fording, test pit at Detroit arsenal. 

Mr. Van Kuren. I have no information. 

Mr. Fosrer. I think I can contribute to that. Ican only guess at the 
condition. The subsurface condition probably includes rock. That 
estimate came from our field office. 

Senator Lone. Can you get that ? 

Mr. Fosrer. I can. 

(The information requested is as follows :) 

The unit cost of $2 per cubic yard is considered reasonable. The material to be 
excavated consists of blue plastic clay which requires a heavy dragline or shovel 
to remove. Prior to removal of this clay, it must be loosened with air spades. It 
cannot be done with hand tools. Due to length of haul (one-third mile), removal 
cannot be accomplished by pans. After removal, the area must be graded, 
fertilized, and seeded. 

Colonel Carrer. These estimates have been prepared and checked by 
the local district engineers. 

Senator Lone. Let us go through these items over here on Camp 
Detrick. 

Colonel Carrer. We have General Loucks here. Camp Detrick is 
an installation of the Chemical Corps and involves all phases of 
biological warfare. These items on Camp Detrick are largely defi- 
ciency items to increase prior authorizé ition. 

Senator Lone. Will you explain what that deficiency is for fiscal 
year 1951-1952? What page is that? 

Colonel Carter. That is page 443. We havea list of all those items, 
exactly as to how they were arrived at. Mr. Sam Houston, of the 
Corps ‘of Engineers, Chief Engineer’s office, can give us an explanation 
of that. 

Senator Lone. How many items do you have? 

Mr. Houston. We have 25 items in the °51 program and the 
deficiency for those particular items was $7,003,000. Then there are 
approximately 33 items in the 52 program and the deficiency for those 
items is a total of $8,194,000. 
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Senator Lone. May I see those sheets you are reading from? That 
might expedite matters. 

Mr. Houston. Yes, sir. 

This is your 1951 program here. 

Senator Lone. Wherein did those deficiencies occur? Did you have 
these matters down there in the first place and simply not enough 
money to take care of them ¢ 

Mr. Housron. Yes, sir. 

These 25 items here, the deficiency was attributable to about 4 major 
factors. There was insufficient information on the original estimates. 
In other words, it was a new field you might say insofar as the increase 
in labor cost, including overtime pay for expediting certain urgently 
required facilities, about 20 percent of this total amount here [| point- 
ing | $15,198,000; errors in estimating cost, about 40 percent. That 
ran into a rather large figure. 

Then change in scope to meet functional requirements of the mis- 
sion, including fireproofing and air conditioning, was another 25 per- 
cent. Then the rise in the cost of materials subsequent to the prepara- 
tion of the original estimates which were prepared about 1949, late: 
1949, and 1950, and that amounted to 15 percent. 

Those four factors add up to 100 percent of the deficiency. That 
is a very generalized statement of course but there were back-up 
sheets made with each of these which are on file. It would be, I 
thought, too voluminous to present at this particular hearing. 

Colonel Carrer. We can give you this sheet for the committee’s use. 

Senator Lone. All right. Has there been any previous experience 
on this type of construction ¢ 

Colonel Carrer. There has never been any previous experience 
on this type of construction. The requirement is growing up with 
the development. ‘There are major difficulties involved here. 

Senator Lone. Will you explain the development on page 468. 
Are the barracks mentioned there part of your mobilization day 
requirements ¢ 

Colonel Carrer. That is the barracks at Fort Monmouth, N. J. 

Senator Lone. Yes, sir. 

Colonel Carrer. They are a part of the general plan for the bar- 
racks we are asking for throughout the Army. 

Senator Lone. Now, this item on Signal Corps Research and De- 
velopment Laboratory, will you explain the need of that, please ¢ 

Colonel Carrer. That is the second increment of the building 
which was authorized in 1952 and for which we have just advertised 
for bids for the first increment. 

Senator Lonc. Will this be done in installments ? 

Colonel Carrer. Yes, we are planning a building which will even- 
tually house the entire research and development activities in one 
building. 

Senator Lone. How much have you had on this project so far? 

Colonel Carrer. The previous funds authorized for this project 
were 6,250,000 for the first increment. This is the second increment. 
The plan for the complete building is being made and we are adver- 
tising for bids for the first one now. 

Senator Lone. Are each of these increments of a nature which, 
standing alone, they would serve a useful and functional purpose / 

Colonel Carrer. Yes, sir. 
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Senator Lone. Independently ? 

Colonel Carrer. Independently. 

This one will tie right on to the end of the other. 

Senator Lona. I do not believe in authorizing one thing when it 
means you have committed yourself to authorize something else. 

Colonel Carrer. You have not. Each of these is useful. If we 
get this one then the third increment will complete the building. It 
may not be authorized and we will still be able to use the first two. 

Senator Lona. As far as this particular increment here is con- 
cerned how are you getting the job done now? 

Colonel Carter. Colonel Cleaves is here and can go into that in 
further detail. Will you need General Loucks from the Chemical 
Corps further? 

Senator Lone. Not that I know of. 

Colonel Criraves. At the present time this activity is being car- 
ried on in four widely separated buildings. It has grown like Topsy 
just through the sheer necessity of occupying something. We are 
authorized additional personnel; we are down to an average floor 
space per scientist of 104. Commercial practice is 155. 

The first increment is already authorized and appropriated for 
and the second we are asking for now, the two increments will in- 
crease the floor space to about 116 which is still under commercial 
practice. 

Senator Lone. Can you get by with this thing if you do not get this 
additional building ? 

Colonel CLeaves. We can always get by. It isa very unsatisfactory 
way of doing it. I have seen the conditions under ‘which they are 
working at the laboratory now. They are occuping hallways, corridor 
ways with expensive equipment just shoulder to shoulder; most un- 
satisfactory, I assure you. 

Colonel Carrer. It was my understanding General Lawton testi- 
fied previously there was an increase in personnel. 

Colonel Cieaves. That is correct. 

Colonel Carrer. He cannot employ these people until he gets addi- 
tional space. This is the main signal research center in the United 
States. It is the key laboratory where all the work is done. 

Senator Lone. $39 a square foot. Is not that a pretty high price? 

Colonel Carrer. That figure is wrong, sir. That should be $26.75. 
There is a correction sheet on that. 

Senator Lona. Isn’t 26.75 a high price? 

Colonel Carrer. For this type building it is the Corps of Engineers’ 
figure on it, sir. 

It is a combination, not just a plain office building. It is a labora- 
tory. 

Colonel Crieaves. It requires certain laboratory facilities, air con- 
ditioning, electric al distribution, special roof, special facilities for 
testing. 

Senator Lone. Does that include the air conditioning ? 

Colonel Cieaves. Just air conditioning for the portions that re- 
search itself requires. 

Mr. Fosrer. We will be very fortunate to get that building for that 
price, Mr. Chairman. 

Senator Lone. Could you not specify below this in some areas? 
Does this have to be such a high unit cost ? 
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Mr. Fosrer. That is supposed to be covered by item 5, epee 
construction or other features,” up toward the top of the page, brick 
veneer, hollow tile, and so forth. Those features are the ones which 
add to the cost over nominal straight construction of four walls and 
a roof. The very words “special facilities for electronic, electrical, 
mechanical, chemical, photographic, and climatic testing” imply a 
tremendous amount of duct work, special types of utilities, compres 
sed air and things of that nature. 

Senator Lone. Let’s go to page 484. 

Colonel Carrer. Page 484, “Map of production buildings, Army 
Map Service”; it is explained in more detail on 485. General Textor 
is here from the office of the Chigf of Engineers who can give you 
further information. 

Senator Lona. Will you give us the details on that map production 
figure 


STATEMENT OF BRIG. GEN. GORDON E. TEXTOR, ASSISTANT CHIEF 
OF ENGINEERS FOR MILITARY OPERATIONS 


General Trexror. Yes. 

Senator Lon«. In the first place why do you have to have it / 

General Texror. This is because of the congestion in a facility 
which we operate in the Army Map Service out in Maryland just 
outside the District of Columbia. This facility was adequate until 
1950 when this extremely expanded world-wide mapping program was 
given to us as a directive by higher authority. 

The program went into high gear in 1950 and we are just now 
really commencing to bite into the over-all military requirements for 
mit aps for the entire Defense Department. 

There is an aspect of this thing which I think I should explain to 
give you some idea why the volume. Previous to that time we made 
maps largely to meet Army requirements and mostly in the United 
States and nearby strategic areas. 

Now, of course, we have practically a world-wide requirement. 
To meet those requirements we have exchange agreements with many 
of the nations of the world whereby they give us the basic mapping 
data for our use with free exchange of basic mapping data that we 
give them. We are getting basic mapping data such as aerial photo- 
graphic prints from many nations which are available to us to use 
for the manufacture of maps. That material is coming in so fast 
and we are increasing our production of that material in the basic 
mapping plates, from which maps can be made in wartime so fast, 
that we have an extremely crowded installation. 

Senator Lone. You want $846,000 to increase those facilities? 

General Trexror. What is happening here is that we are doing every 
bit of this we can do by contract. Our policy is to do nothing i in the 
map plant that we can do through commercial facilities. But there is 
a certain residual, as you can well understand, that cannot be con- 
tracted out either for classification reasons or other reasons. We have 
also put into this operation a new production operation for the produc- 
tion of plastic relief maps. I imagine you have seen some of them. 
They are flat maps where the relief has been physically injected into 
the map through pressure devices. That new process has been scat- 
tered throughout the present scattered facility and we now want to put 





642 MILITARY AND NAVAL CONSTRUCTION 


it into a new building where we can have adequate room for it and thus 
relieve the main building. 

We are so crowded out there, sir, that we have got places like library 
rooms, warehouses that ordinarily would accommodate paper stock, 
just jammed. The places in the reproduction building where we 
normally have as i te: space for personnel, we have now accredited 
with these allocations of storage. It is Government-owned ground. 
This building would be built there contiguous to the present map- 
production building on Government-owned land, contiguous to the old 
building. 

Senator Lone. What type construction do you have in mind? 

General Texror. Simple reinforced construction, three floors. It 
is simple in design. It has to have*adequate construction. 

Senator Lone. Reinforced what / 

General Textror. Reinforced concrete. 

Approximately 17,000 square feet of floor, three floors. 

Senator Lone. Could you redesign that and go to a cheaper unit 
cost ? 

General Textor. I do not think so. This is stripped right down to 
the basic elementals. 

Mr. Foster. The major point there is the heavy floor loading that 
has to be provided. 

Senator Lone. All right. Let us turn now to page 568 which is not 
far from the end of this volume. What do you have in mind on the 
construction of miscellaneous ¢ 

Colonel Carrer. Page 568 is the Armed Forces special weapons 
project. It is entirely at classified installations and the representa- 
tive here and the others will give you the detail on that. We have 
discussed it, giving Mr. Donnelly the background of each of these. 


STATEMENT OF COL. H. C. DONNELLY, CHIEF OF STAFF, ARMED 
FORCES SPECIAL WEAPONS PROJECT 


Colonel DonneLy. It is mostly barracks and living facilities; ex- 
tension to our wells, also building a new headquarters for our test 
command which is running the weapons tests in the Nevada desert. 

Colonel Carrer. Do you want to go off the record ? 

Colonel DonneLLy. Very well. I will tell you when I want to go off 
the record. 

Senator Lone. These are not mobilization barracks but they are for 
men you need for the project. 

Colonel Donnetiy. They are men we have right now and will have 
during fiscal year 1953, sir. 

Senator Lone. Very well. That completes that book. 

Colonel Carter. I believe you have book No. 3, which is Alaska and 
Okinawa. We havea general statement here pertaining to the Alaska 
program, sir. 

Senator Lone. Suppose you submit that for the record, sir. 

Colonel Carrer. I will. I will submit a general statement pertain- 
ing to the Alaskan program for the record. 
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(The Alaskan statement follows :) 


Untrep States ArMy, ALASKA, FiscaL YEAR 1953 MCA PROGRAM 
GENERAL STATEMENT 


The fiscal year 1953 pertion of the Army construction program in Alaska has 
been prepared to provide a logical and balanced group of construction items at 
each of the several Army installations in the Territory. The program for con- 
structing permanent facilities for the Army in Alaska was initiated with the 
fiscal year 1949 appropriations. The absence at that time of any Army facilities, 
except for a few limited groups of frame-type structures remaining from the 
hastily erected World War II installations, and the realization of the strategic 
importance of this area resulted in a plan to establish permanent housing for the 
Army units stationed in this theater. The location of this area, its climate, and 
its continuing military significance have dictated the adoption of permanent-type 
construction. 

The Army’s principal mission is to provide a ground defense force and anti- 
aircraft artillery defense for the protection of air bases and other military in- 
stallations and to provide logistical support for its own forces and certain logistic 
support for the concurrent Air Force deployment. In addition to this, the United 
States Army, Alaska, operates the Army Arctic Indoctrination School and the 
Army Arctic Test Branch at Big Delta, a site specially selected as providing a 
representative variety of terrain and climatie conditions, including extreme low 
temperatures. 

The planned permanent construction is designed to house the peacetime 
strength of Army troops and their supporting facilities. These supporting fa- 
cilities include the Alaska General Depot, located at Fort Richardson, an inland 
pipeline for the safe and economical transportation of liquid fuels and petroleum 
products, and port facilities for the receipt of waterborne supplies. 

The short annual construction season of 544 to 6 months, the severe climate, 
and the necessity to import almost all construction materials and construction 
forces have direct effect on the cost of construction in this theater. The de- 
velopment of healthy, competitive bidding through the efforts of the district en- 
gineer, Alaska, is an offsetting feature which is contining prices within realistic 
limits. Costs will, however, continue considerably higher than in the United 
States and these higher costs find their ultimate justification in the strategic 
importance of the area. 

Appropriations prior to fiscal year 1955 have been applied to the basic require- 
ments for housing and tactical security, including antiaircraft. Commitments to 
date, totaling approximately $210,000,000, provide a balanced portion of the total 
requirements for defense facilities, barracks, quarters, warehouses, shops, and 
utilities. At some installations a part of the construction has been completed 
and is occupied, as will be indicated more specifically in subsequent statements on 
the individual stations. The total program planned for the United States Army, 
Alaska, embraces the following major installations : 

Fort Richardson.—This post is located near Anchorage and will house the 
ground defense force for nearby Elmendorf Air Force Base as well as the Alaska 
General Depot. 

Big Delta.—This installation is located about 100 miles southeast of Fairbanks 
on the Alaska Highway near the confluence of the Delta and Tanana Rivers. 
Big Delta provides facilities for the Army Arctic Indoctrination School and the 
Army Arctic Test Branch. 

Army facilities at Ladd and Danielson Air Force Bases.—These facilities, 
located on the Alaska Highway near Fairbanks, house ground defense forces 
and antiaircraft units for these two air bases. 

Kenai.—This installation, located southwest of Anchorage, will house an Army 
communication station. 

Port of Whittier—This installation, located approximately 60 miles southeast 
of Anchorage, provides a year-round, ice-free port. 

Haines-Fairbanks pipeline.—This pipeline will deliver liquid fuels from the 
port of Haines to the military installations at Big Delta, Ladd, and Bielson. 
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The ultimate construction program for facilities for United States Army, 
Alaska, is estimated at $399,893,400. The present commitment of approximately 
$210,000,000 represents 55 percent of the total program. Implementation of the 
fiscal year 1953 portion of this program requires additional authorization in the 
amount of $39,826,000. This additional authorization, coupled with prior au- 
thorizations in the amount of $32,102,700, will provide the basis for fiscal year 
1953 appropriations to be requested in the total amount*of $71,924,600. 

Colonel Carrer. They are snowed in part of the time. However, 
in this particular area it is too cold for very heavy snows. The 
temperatures get down to minus 70 and have gone as low as minus 80°. 

There is more snow in somewhat warmer areas around Whittier 
where they have tremendous snows. 

Senator Lone. Is that part of the reason for the high unit cost ? 

Colonel Carrer. Yes, sir; these prices are calculated on the basis 
of existing cost in Alaska. These will be one-, two-, and three- 
bedroom quarters. They were designed percentagewise based on 
experience. The average size would be 1,080 square feet but none 
larger than 1,250 as author ized in law. 

Senator Lone. Page 577 we have the refrigerated warehouse. 

Colonel Carrer. That is a 

Senator Lone. 5,000 square feet. What is the unit cost there? 

Mr. Fosrer. Are you talking about the 5,000 square feet of stor- 
age? There is an additional 1,500 square feet of machinery space 
included in the price. 

Colonel Carrer. 5,000 square feet of storage space and 1,500 
square feet of machinery space, a total of 6,500 square feet. The 
storage space is the figure that it was calculated on. 

Senator Lona. Looking to the Big Delta project, you have 96 
family quarters. 

Colonel Carrer. That is right, sir. 

That is page 571. 

Senator Lone. You justified the number of family quarters and 
the unit cost ? 

Colonel Carrer. The requirement is based on the number of officers 
who will be permanently stationed at this base. It is the Arctic 
test base. It is about 150 miles south of the Arctic Cirele. It is 
where the Army Field Forces take their equipment to actually use 
in the Arctic. There will be 196 officers there who are married who 
will require quarters. 

Senator Lone. How many? 

Colonel Carrer. 196. 

Senator Lona. Do they have quarters already ? 

Colonel Carrer. There are none there now, actually. There are 
trailers and some old Quonsets for people, that they are trying to 
live in. 

Senator Lone. How long do you expect the people to be up there ? 

Colonel Carrer. This is a permanent test base and part of the 
permanent program for Alaska. 

Senator Lone. What unit cost does that give? 

Mr. Foster. Approximately $40 a square foot. 

Senator Lone. Why is it that high? 

Mr. Fosrer. Primarily due to the isolated location of this station. 
Costs run 214 to 3 times what they do in the United States. 
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Colonel Carrer. This is actually on the road. It is 105 miles south- 
sast of Fairbanks and it is about 40 miles from Ladd. 

Mr. Fosrer. It is farther than that. 

Colonel Carrer. That is the reason for that. 

Mr. Macuens. It has to be unloaded from the railroad and trucked 
in. 

Senator Lone. 614. Can you give an over-all statement on that? 

Colonel Carrer. Yes, sir. 

Fort Richardson is the headquarters of the United States Army in 
Alaska. The total construction is estimated to cost $169,000,000; 
$105,000,000 has been appropriated already; $96,000,000 of that has 
been completed or is under construction and this requirement here is 
for $25,000,000. This is the permanent station and the items re- 
quested here are in accordance with the requirements of the station. 

(The statement on Fort Richardson follows :) 


GENERAL STATEMENT 


FORT RICHARDSON 


This station established in 1940 is located just northeast of Anchorage on 
the Palmer Highway. During World War II and until the fall of 1950 the facil- 
ities known as Fort Richardson embraced a large military reservation housing 
both Army and Air Force activities including an airfield. This large reserva- 
tion was divided into two parts. The western portion is now identified as 
Elmendorf AFB and the eastern portion is now the Army post of Fort Richardson. 

Fort Richardson houses the ground defense force troops for this area and 
several antiaircraft artillery units, established for the protection of Elmendorf 
AFB. It also houses the Alaska general depot and the service troops engaged in 
logistic support and is the location of Headquarters, United States Army, 
Alaska. The area now comprising Fort Richardson contained no permanent 
facilities and is in the process of being established as an entirely new permanent 
installation. The initial construction was started with funds appropriated in 
fiscal year 1949. Total construction planned is estimated to cost $169,540,000 
and provides facilities for the post proper and the Alaska general depot. Be- 
ginning with fiscal year 1949 funds and including fiscal year 1952 funds, $105,- 
281,800 has been appropriated. Of this amount $96,706,700 is completed or 
well under construction and the remainder will be obligated in the near future. 
The facilities funded thus far include the major portion of requirements for 
barracks, family quarters, bachelor quarters, depot warehousing, railroad classi- 
fication yard, refrigerated storage, depot shop facilities, gymnasium, telephone 
exchange, headquarters building, ammunition storage and other supporting 
facilities, as well as a water-treatment plant and a central heat and power 
plant and the utilities distribution lines to serve the facilities included in the 
program to date. 

The fiscal year 1953 program is planned to provide roads and walks, station 
warehousing, organizational maintenance shops, additional family quarters and 
bachelor quarters, other supporting logistic facilities and the extensions of 
utilities lines to serve these additional facilities. 

The fiscal year 1954 program is planned to provide additional family housing, 
community center, storage sheds, chapel, additional water-treatment plant facili- 
ties, other miscellaneous supporting facilities, and the additional utilities ex- 
tensions for this construction. 

The construction proposed under fiscal year 1953 appropriations is estimated 
to cost $25,387,000. Nxisting authorization is available in the amount of 
$5.131,500. Additional authorization in the amount of $20,255,500 is being re- 
quested to enable total appropriations for fiscal year 1953 to be provided in the 
amount of $25,387,000. 


Senator Lona. Turn to 652. 

Colonel Carrer. Here is a general statement on that. This is a 
continuation of the plan for the completion of the permanent require- 
ments for the permanent garrison of the island of Okinawa. The 
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construction costs there are somewhat higher than you would expect 
in that part of the world due to the fact that everything there must 
be typhoon-resistant. 

(The Okinawa construction program follows :) 


GENERAL STATEMENT OF Frectp REPRESENTATIVE FrRoM THE Far East COMMAND 
OKINAWA CONSTRUCTION PROGRAM 


Mr. Chairman and gentlemen, I am Col. H. E. Bisbort of Headquarters, Far 
East Command, representing General Clark at this hearing. 

The Okinawa construction program, when completed, will establish a major 
Army and Air Force base in the Far East. It will provide an integral link in 
the United States defense chain in this area for years to come. The present 
target date for the completion of this military base is 1959. The request for 
authorization for fiscal year 1953 which you are now considering provides for the 
orderly implementation of this construction program. 

The Army’s responsibilities en Okinawa are to insure the security of the 
island and to provide specific logistical support to the Air Forces, the Navy, and 
other governmental agencies. The development of facilities required for this 
Army mission will be in accordance with the approved master plan for Okinawa. 

Due to frequent and extensive typhoons that strike Okinawa each year, the 
facilities must be of typhoon-resistant construction, capable of withstanding 
wind velocity of up to 120 miles per hour. Facilities being constructed in the 
current program on Okinawa and those contained in this request will be of con- 
erete block construction, typhoon resistant throughout, with reinforced concrete 
frame and concrete floors and roofs. These typhoon resistant facilities will 
replace temporary Quonset and other prefabricated buildings erected during and 
immediately following the World War II combat operations which suffer exten- 
sive damage from each succeeding typhoon. 

Due to the nature of the mission and length of supply lines back to the United 
States, a high level of supplies of material and equipment must be maintained 
on Okinawa. To prevent rapid deterioration from typhoons and a semitropical 
climate, it is necessary for these materials and equipment to be properly ware- 
housed. The maintenance and rehabilitation of inadequate temporary structures 
is a heavy and unjustifiable expense. Troops stationed in an overseas area 
without their dependents and housed in inadequate accommodations without 
reasonable recreational facilities must be rotated at frequent intervals if the 
command is to retain an acceptable standard of efficiency. Those entitled to 
quarters, who are maintaining their dependents in the United States, must be 
paid a rental allowance, which, if applied to the cost of quarters constructed 
within the overseas stations, will amortize that investment. 

The output of finished construction work on Okinawa is at present approach- 
ing its optimum. The momentum of construction is, of course, dependent on 
favorable consideration of the authorization requested for Okinawa for fiscal 
year 1953. Curtailment of the proposed programed fiscal year 1953 funds will 
require demobilization and then remobilization later of construction forces and 
facilities to complete the base facilities in an area unattractive to contractors, 
This would be a very costly process which could amount to over $10 million 
with no commensurate returns. 

Thus all these viewpoints: 

(a) The mobilization of present construction forces and facilities ; 

(v¥) The care and preservation of valuable government supplies, materials 
and equipment ; 

(c) The reduction in the high maintenance costs of present temporary 
facilities ; 

(d@) The morale and welfare of the garrison; and 

(ce) The efficiency of the command, 
indicate that the rapid construction of typhoon-resistant facilities on Okinawa 
is a wise and justifiable expenditure which will in the space of a few years 
amortize itself in reduced rehabilitation and maintenance costs. (On the record. ) 


Senator Lone. What are they doing there now? How are they 
getting by without all these things now in Okinawa? 

Colonel Carrer. You will note we are requesting only authoriza- 
tion for the items on page 653 starting with the three bachelor officers 
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quarters and going down. The others we havealready gotten authori- 
zation for and are requesting appropriations this year. 
Senator Lona. How are they getting by up to now? 


STATEMENT OF COL. H. E. BISPORT, ENGINEER SECTION, FAR EAST 
COMMAND, TECHNICAL SERVICES 


Colonel Bisrorr. We have funded up until 1952, of the $146 mil- 
lion we have authorized, we have funded $102 million; of that money 
we have practically all that obligated to do the construction there 
-on Okinawa according to the master plan. 

Senator Lone. Are you moving more troops into that area, more 
officers, more men ¢ 

Colonel Bisrorr. No; we are building for peacetime strength and 
to fit that peacetice strength we have a master plan and we hope 
that if the appropriations come as we have them oo that we 
will be’able to complete this construction program in 1959 

Colonel Carrer. May I interrupt? At that time the strength in- 
creases by about 4,000 people. We are trying to build these “things 
so that we will be ready. We are also trying to carry out a planned 
increment of construction program, an ad litional phase each year. 

In other words, it will run about $50,000,000 a year, from 30 to 50 
which keeps that construction mobilized and going and it is not biting 
off more than we can chew at one time. 

So that by carrying out that way we will do it most economically 
and end up with the stuff we require about the time we require it. 

Colonel Bisrorr. Another thing is that we have all these con- 
tractors mobilized here on Okinawa whch is a little island in the 
Pacific and it would certainly permit us to utilize these contractors 
who are already mobilized if we keep feeding money there to build up 
this permanent base. 

Senator Lone. You expect to increase the strength in 1959% Do 
you expect to increase strength in the next year or so ¢ 

Colonel Carrer. There will be an increase in strength in Okinawa 
at any time the Korean situation clears up. 

Senator Lone. At the present time people are housed there? 

Colonel Bisrorr. They are housed in prefabs and Quonsets which 
each year suffer considerable damage. We have gener: ally about three 
violent typhoons a year which do a lot of destruction. Last year we 
had one which did almost a million dollars worth of destruction. 

What we are trying to do is gradually build these typhoon-resistant 
structures into which we can move so that we do not have to continu: ally 
go through the trouble that we have with typhoons, rehabilitating 
the Quonset huts and go through all that high maintenance cost. 
We think if we build these permanent structures we will save, 
amortize—from the savings which we realize on maintenance, amortize 
these permanent structures because they will stand up under typhoons. 

Senator Lone. All right. Let’s turn to 716. What is all this 
miscellaneous here / 

Colonel Carrer. Those are various installations in Japan. That is 
the Japanese construction program. We have shown in this unclassi- 
fied book the construction in north Africa for 2 million 6 in Japan 
and in Iceland and in Europe. 

Senator Lone. That is in all those places? 
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Colonel Carrer. Yes, sir. These succeeding pages just give the 
total money amounts. Then in the classified back-up data we have 
information pertaining to those stations. 

Senator Lone. That is the details in the next book then? 

Colonel Carrer. That is right. 

Senator Lone. Is this north Africa housing? 

Colonel Carrer. Off the record. 

(Diseussion off the record.) 

Colonel Carrer. Mr. Chairman, I would like to offer this general 
statement for the record. 

Senator Lone. We will put that in the record at this point. 

(The statement follows:) 


CLASSIFIED OVERSEAS AREAS 


In overseas foreign areas there is being requested $142,149,000 authorization 
for fiscal year 1953. Brief general statements for the principal areas follows: 


GENERAL STATEMENT OF FIELD REPRESENTATIVE FROM THE FAR EAST COMMAND ON 
THE JAPAN CONSTRUCTION PROGRAM 


The Japan construction program is in agreement with the terms of the United 
States-Japan Security Pact and administrative agreement thereto. It provides 
for the construction of facilities for the United States forces to be used in 
accomplishing the United States security mission in Japan. 

When the United States military forces were deployed throughout Japan to 
accomplish the occupational mission, Japanese military installations, war in- 
dustries, and certain commercial facilities and metropolitan facilities were seized 
and occupied. These latter facilities include port areas, warehouses, office build- 
ing, factories, and hotels. 

The Japan Peace Treaty and the United States-Japan Security Pact changed 
the mission of the United States forces from the occupation of an enemy country 
to the defense of a friendly nation. The release of certain commercial and 
metropolitan facilities seized under the occupation is now essential to the 
national economy of Japan. 

The Japan construction program supports the strategic defense plan by pro- 
viding the minimum essential requirements for the United States security force. 
In this program all emergency construction will be on Japanese Government 
controlled land. Measures are being taken by the Japanese Government to ac- 
quire land adjacent to military installations to be occupied by United States 
forces. Existing installations, structures, and facilities will be used to a maxi- 
mum. Most existing structures, however, are generally of wood construction 
built to temporary Japanese standards 15 or more years ago; extensive rehabili- 
tation will be required. Utility systems will have to be rehabilitated and en- 
jarged. The new buildings will be of emergency-type construction. 


GENERAL STATEMENT ON THE ICELAND CONSTRUCTION PROGRAM 


In May 1951, the Department of State signed an agreement with the Republic 
of Iceland covering the establishment of the Iceland defense forces. The re- 
quirements of the agreement and the terrain also necessitated that all three 
services be jointly accommodated on the Air Force facility located at Keflavik 
Airport, formerly known as Meeks Field. 

The three services have come to a joint agreement as to the facilities which 
must be constructed at Keflavik. This required the use of $5 million of fiscal 
year 1952 emergency funds for construction by the United States Army. An 
installation development plan was drawn up by all three services and a joint 
agreement reached as to the eventual base development of Keflavik. Construe- 
tion in the fiscal year 1952 program as previously authorized, new items required, 
and the proposed fiscal year 1953 construction programs of all three services 
were adjusted toward this ultimate development. The Army facilities require- 
ments here are generated by the necessity of having Army units to assist in the 
defense of Iceland against any hostile activity and as additional local protection 
to the operating units of the Air Force and the Navy. 



















MILITARY AND NAVAL CONSTRUCTION 649 


GENERAL STATEMENT IN SUPPORT OF EUROPEAN COMMAND 


The European Command’s appropriation request for construction in France 
during fiscal year 19538 represents another increment of a logistical support 
program for United States forces in Europe. 

Previous congressional appropriations for this purpose provide generally for 
the following: 

1. A depot system for the storage and issue of supplies. 

» Facilities for the accommodation of POL products. 

8. Billets, headquarters, and troop support facilities. 

. A medical program. 

With the exception of a few requirements, the funds requested for fiscal year 
1953 will essentially complete this prograin. In general, the additional funds 
requested will provide for the following: 

1. Enlargement of the POL facilities. 

® Billets and supporting facilities for additional service troops. 

2. Vehicle maintenance facilities. 

4. Additional medical facilities. 

5. Port facilities. 

With respect to the utilization of these funds, it is important to point out: 

1. That the funds requested for this program are for the support of United 
States forces in Europe. 

® That this program is based upon certain partial support of the United 
States Air Force in Europe. 

2 That the standards and criteria upon which these requirements are based 
will be within those prescribed by the Department of the Army for emergenc) 
construction overseas. 


GENERAL STATEMENT CONCERNING UNITED STATES FORCES AUSTRIA CONSTRUCTION 
PROGRAM 


The military construction program in Austria continues to support the mis- 
sions of United States forces in Austria. Historically, Austria has guarded 
the southeastern approaches to Europe and northeastern approaches to Italy. 
The implications of this statement will be fully appreciated. 

Austria, by agreement of the Four Powers, is a liberated country. Until 1951 
the mission, “to reestablish a free, independent and democratic Austria with a 
sound economy, capable of insuring an adequate standard of living,” was the 
primary principle in the conduct of affairs of the United States forces in Austria. 
To this end, the size of our forces was reduced to the minimum commensurate 
with our occupation duties. As little as possible was demanded of the. Austrian 
Government in the way of physical facilities to assist in sustaining these troops. 
‘Troop units, headquarters, and supply installations were established primarily 
in accordance with occupation duties and the availability of facilities. Our 
troops and depots were located where housing and facilities were most readily 
available. 

From the beginning of the occupation of Austria in 1945 until February 1952, 
the United States forces in Austria were based entirely on the European Com 
mand for logistical support with supplies arriving through the port of Bremer- 
haven, Germany. This arrangement resulted in effect in the supply line stretch 
ing over 600 miles from the port of Bremerhaven to Austria. 

Because of the situation outlined above, negotiations were undertaken between 
the Governments of the United States and Italy relative to the establishment 
of a USFA line of communications stemming from Austria through Italy, On 
June 29, 1951, a contingent of United States troops from Austria established the 
nucleus of a United States military post in Leghorn, Italy. Upon completion 
of engineering surveys, development plans were prepared and approved for all 
elements of the LOC in the Leghorn area, including relocation of USFA’s supply 
depots. Construction has been initiated utilizing fiscal year 1951 and fiscal year 
1952 MCA funds. ‘ 

Upon completion of the projects now authorized, plus those requested for 
fiscal year 1953, minimum essential facilities will have been provided United 
States forees in Austria. 

The problem of providing dependent family quarters in Austria has assumed 
sizable proportions. United States elements in Austria now have under lease 
over 1,200 family units. To a struggling economy such as Austria’s, this is a 
heavy burden. By using blocked schillings, it has been possible to construct 
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472 family units now occupied by American families. To date, no appropriated 
funds have been available to us for family housing. 


(Discussion was continued off the record.) 
Senator Lone. What is the exact figure involved? 


STATEMENTS OF REAR ADM. J. F. JELLEY, CHIEF, BUREAU OF 
YARDS AND DOCKS, AND REAR ADM. W. E. MOORE, UNITED 
STATES NAVY, ASSISTANT CHIEF OF NAVAL OPERATIONS, AC- 
COMPANIED BY REAR ADM. RALPH E. McSHANE, UNITED STATES 
NAVY, DIRECTOR OF PLANNING, BUREAU OF SHIPS; ADMIRAL 
W. W. HONAKER, DEPUTY CHIEF OF BUREAU OF SUPPLIES AND 
ACCOUNTS; CAPT. A. M. GRAY; COMMANDER E. R. JOSHUA, BU: 
REAU OF SUPPLIES AND ACCOUNTS; CAPT. J. C. ALDERMAN, 
DIRECTOR, SHORE ESTABLISHMENTS, BUREAU OF AERONAUTICS; 
REAR ADM. T. S. COMBS, CHIEF, BUREAU OF AERONAUTICS; P. G. 
ROSS, HEAD, DOCKING AND MOORING FACILITIES SECTION, 
BUREAU OF YARDS AND DOCKS; AND J. T. RESIDE, MANAGER, 
SHIPS AND FLEET FACILITIES BRANCH, BUREAU OF YARDS AND 
DOCKS 


Admiral Moore. $284 million plus one item of $16 million at Camp 
Pendleton for the Marines which makes it $302 million plus. 

Senator Lone. I understand the Marine item was knocked out in 
the House. 

Admiral Moors. Yes, sir. 

The Marine item involves additional facilities for 11,000 troops. 


However, it was knocked out in the House in view of the fact that 
the dam was involved and this item was therefore knocked out pending 
the resolution of the water rights situation. 

The existing authority for the dam was rescinded. That makes a 
total in¢luding that item for additional troops at Pendleton of 
$302,002,000. 

Senator Lone. Of course you can give us a breakdown on this, 
This is your breakdown here, is it ¢ 

Admiral Moors. This is our breakdown into these 13 different 
categories as we have them and which follow the listing in the bill. 
The “Chief of the Bureau or the chief sponsor for e: ach « one of these 
categories will explain in detail all the line items and projects within 
that category for which he is responsible. 

Senator Lone. We might as well start with the shipyard facilities. 

Admiral Moors. That is the first category. 

Admiral McSuane. I will testify on that, sir. My name is 
McShane and I represent the Sureau of Ships. I have a prepared 
statement here, sir. 

May I read it or would you rather have it inserted ? 

Senator Lone. How long it your prepared statement ? 

Admiral McSuanr. It is three pages. 

Senator Lone. Suppose you briefiy outline what you have in mind 
and we will put the statement in the record. 

Admiral McSnmaner. Yes, sir. 

(Admiral McShane’s statement follows :) 
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The Bureau of Ships’ public works program has these objectives: 

First, to increase the submarine overhaul facilities in our east coast shipyards 
in order to meet increased demands made on these yards by redeployment of 
submarines from the Pacific to the Atlantic areas and by an extensive submarine 
conversion program. 

Second, to provide new facilities required for overhaul of the new Forrestal 
Class carriers and for possible construction of one ship of this class in a naval 
shipyard. 

Third, to continue the program initiated in the publie-works program for fiscal 
year 1952 of providing adequate electrical and electronic shop facilities in the 
shipyards most deficient in this respect. 

Fourth, to correct the most outstanding deficiencies in other shipyard facilities. 

‘To meet these minimum objectives the program for hew authorizations includes 
14 projects at an estimated cost of $19,095,000 at 5 naval shipyards. It is 
planned that the appropriations requests will cover all the above authorizations. 

The requirement for new submarine overhaul facilities has been brought about 
not only by the increase in number of submarines deployed in the Atlantic with 
its accompanying increase in the overhaul workload, but also by the conversion 
programs which further add to the workload. ‘Together, these increases will 
result in an average east coast workload in the fiscal year 1953 of 20 overhauls 
and couversions simultaneously. The peak loads will go as high as 23 vessels 
simultaneously. In contrast, the peak load of overhauls and conversions during 
fiscal year 1950 was eight vessels simultaneously. In conversious, the principal 
design change which has generated new facilities requirements is in their 
batteries. New type batteries have twice as many cells and require replacement 
twice as often. Each submarine which has this type battery therefore imposes an 
over-all battery shop load about four times as great as does the older tyne. 
About one-third of our submarines will eventually have this larger short-life 
battery. Our program includes a total of 10 projects at Portsmouth, Boston, 
Philadelphia, and Charleston for increasing east coast submarine facilities. 

The second of our objectives, to provide facilities needed for overhaul or new 
construction of L’orrestal class carriers stems from the extremely wide flight 
deck of these vessels. This width, about 250 feet, makes the flight deck extend 
well beyond the crane tracks surrounding the large repair and building docks in 
our naval shipyards. As a consequence, the cranes cannot adequately service the 
ship after it is docked or during building period. 

A careful study has been made of the graving docks which are large enough 
to take this type ship. Consideration has been given to possible new constru 
tion in one of the shipyards’and to all yards which would be suitable for regular 
overhauls or emergency dockings. As a result, the program includes alterations 
of and additions to crane tracks at New York Naval Shipyard adjacent to d 
dock No, 5. 

The next part of our program is designed to provide adequate electronics and 
electrical shop facilities in those yards most deficient in this respect. Develop 
ments in both of these fields have cnused great increases in the workload oul 
shipyards. There are two basic reasons for this: First, there has been a tre 
mendous increase in the current and planned electronics installations on board 
ship. Deliveries of this type of material in the fiseal year 1953 will be about 
$262,000,000; in the fiscal vear 1954 it will be about $405,000,000: in the fiscal 
year 1955 it will be about $180,000,000. The full impact of installation work will 
be felt in the next 5 years and our shipyards, except for the three for which new 
shops were authorized in 1952, are not prepared to cope with the problem, <A 
second aspect to the problem is that the equipments which were installed during 
World War II and which are to be continued in use have reached the age where 
frequent and more extensive repairs are now required to keep them in good 
operating condition. For these reasons, shop space requirements for electronics 
work have increased tenfold since 1940. A similar trend in increase of electr 
installations aboard ship has also been taking place and the same factor of 
creasing repairs to equipment already installed also enters into the picture. 
program therefore includes two projects for new construction of elect 
electronics shop facilities at two naval shipyards. 


cal 


rical- 


The remainder of the program consists only of a second increment for recon- 
i 


struction of a dry dock at New York. 

Detailed justifications have been submitted for each project. In addition, we 
have a number of photographs and maps which may give a better appreciation 
in some cases, of the conditions we are trying to correct. If the committee d 


de- 
. these will be shown as the projects are considered. 
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Admiral McS#ane. These projects require additional shipyard 
facilities for the following reasons. 

First, the increased number of submarine overhauls on the East 
coast due to transfer of submarines from the west coast to the east 
coast and a submarine-conversion program. 

Second, to provide new facilities required for overhaul of the new 
Forrestal class carriers. 

Third, to continue the program initiated in the public-works pro- 
grams for fiscal year 1952, to provide adequate electrical and elec- 
tronics shop facilities in the shipyards which are most deficient. 

Fourth, to correct the most outstanding deficiencies in other ship- 
yard facilities. 

Senator Lone. Let’s get into your submarine phase of it. Where 
is that ¢ 

Admiral McSuane. There is a summary on page 1 here of all the 
items. They are not segregated by submarines or carriers but segre- 
gated by the shipyards for which the facilities are required and re- 
quested which will probably conserve your time if we follow it. 

Senator Lone. What is the original page number, C-1? 

Admiral McSuane. C-—1-1. 

Senator Lone. The barracks and BOQ’s, where are they located? 

Admiral McSuanr. They are in the annex to the Boston Naval 
Shipyard. That is the first item under Boston, Mass. That is the 
South Boston Annex of the Shipyard. 

Senator Lone. Do you have enough barracks and BOQ spaces 
there to take care of the m: inpower you have there presently 4 

Admiral McSuane. No; in the sense that we have had to adopt 
the expedient of using a floating barracks to take care of the situation 
there at the present time. 

Senator oa What floating barracks is that ? 

Admiral McSuane. It is an APL, taken out of the reserve fleet 
and used temporarily to house enlisted personnel. APL means aux- 
iliary personnel large. 

Admiral Moorr. It is a non-self-propelled boat like a houseboat. 

Senator Long. A very large houseboat I would assume. 

Admiral Moore. F airly large. 

The requirement basically for these barracks in the shipyards is 
due to the increased submarine conversion and submarine overhaul 
on the east coast during which time the crew cannot live aboard the 
submarines and must be based ashore. That is the basic reason for 
these additional barracks at shipyards. 

Senator Lone. How many additional submarine docks do you 
propose to put into operation as a result of this bill?’ How many 
new dr ydoe ‘ks do vou propose to put into oper ation t 

Admiral McSuane. No new drydocks are asked for here. There 
are sufficient facilities at the present time to take care of the actual 
work, 

Senator Lone. Do T understand yeu do not have enough barracks 
spaces to take care of the men ¢ 

Admiral McSuanr. Yes, that is correct. 

Senator Lone. Although you have the drydocks. 

Admiral McSuanre. That is correct. 


Admiral Moore. These major conversions of the existing subma- 
rines take about 8S months during which time the submarines are so 
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completely gutted that it is impossible for any of the men to live on 
board them as it is in the other type ship undergoing overhaul at a 
yard. 

The submarine conversion program is considerably expanded, and 
will continue for quite some time. 

Senator Lone. Do you have these men just standing by while these 
submarines are being overhauled ¢ 

Admiral Moorr. They are the ship’s company which cannot live in 
the submarine during the time it is being worked on. 

Senator Lone. Bight months is a long time. 

Do these men just stand by for 8 months waiting for that submarine 
to be overhauled ¢ 

Admiral Moore. They do the same work on board a submarine that 
ordinary ship’s company does on board its ship during its overhaul. 

Admiral Jetuey. Repair work. 

Admiral Moors. In addition to these conversions which are lengthy 
there are the normal navy vard overhauls of the submarine. The sub- 
marine cyele is 18 months. It operates for 15 months and then goes 
into the navy yard for 3 months’ overhaul. The submarines have to 
be overhauled a little more frequently than a surface ship for safety 
reasons. During that 3-month period the ship’s company remains 
intact just as a destroyer’s ship’s company would when undergoing 
vegul: ar overhaul. But a "vy are not able to live on board during that 
5-month period, either, because during those overhauls there is enough 
work going on and possibly minor conversions, possibly the installa- 
tion of a snorkel, which makes it impossible for them to actually sleep 
or mess in the ship. Nevertheless they remain as a unit; they work 
on board during the working hours; the ‘y are the ship’s inspectors for 
the work which is being done by the shipyard; they furnish the fire 
watches. They remain responsible for the equipment on board and 
so on and so forth. 

Senator Lona. The engineer crew does not have a lot to do during 
that time, do they ¢ 

Admiral McSuanr. Yes, they do, sir. The overhaul—and I am 
speaking now of the normal overhaul, not a conversion—is a coopera- 
tive endeavor between the crew and the shipyard. For work which is 
beyond the capacity of ‘the crew and which requires great technical 
skill—that work is done by the ¢ iv ilian personnel of the yard but even 
the engine overhauls are undertaken partly by the ship’s erew. 

When an engine is torn down very many things need to be done— 
cleaning and minor adjustments which are undertaken by the crew 
itself. 

Senator Lone. Do you not have shops and people on those bases 
who do all your major engine overhauls — you are in drydock ¢ 

Admiral McSuane. That is correct, 

Senator Lone. The ship’s company of. a submarine actually does 
not do major work. 

Admiral McSuane. They do not do major work but they do a 
great deal of minor work. 

Senator Lone. There is some question in my mind about having 
a great waste of manpower here, having men standing by for 8 months 
doing very minor things while they are overhauling the submarine. 


23564—52 42 
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Admiral McSuanr. It does seem like a long time, sir. One of the 
reasons is that crew is assigned to that submarine, they are going to 
be the crew that will operate the submarine at the end of the conver- 
sion; they, in many cases, provide information that is helpful to the 
artisans of the yard in undertaking the overhaul. I think this is a 
personnel problem which I am not thoroughly qualified to discuss but 
to try to transfer that crew to some other job in the interim seems to 
me would probably be a loss of their talents in the end. 

Senator Lone. How many men do you have in a submarine crew ? 

Admiral McSuanr. About 80 to 85 is the average number, 

Senator Lone. How many submarines do you have undergoing 
overhaul at one time ? 

Admiral McSuane. It would average around 20, sir. We are 
talking about the east coast only where these facilities have been 
ren iested. 

Senator Lone. About 1,700 men standing by doing very minor 
work. I had nothing to do with the submarine but what I had was 
not big enough to require a captain. He was called officer in charge. 
My recollection was the best we could do was ke ep ourselves going 
while the ship was in dry dock, find ourselves a way to feed ourselves 
and keep going. 

We stood watches. <A lot of the major stuff was done for you while 
you were in drydock. You had men who did that work who were 
specialists in it. 

Admiral McSuane. Yes, sir. I have been twice in submarine re- 
pair yards at Portsmouth, N. H., and we provided actual machine 
facilities in a place that was isolated from the rest of the yard, 
in the shape of lathes, work benches, and tools and they were, 
during the entire course of an overhaul, always thoroughly ‘utilized 
by the crew and m: ny repairs to minor pieces of equipment are regu- 
larly undertaken by the crew. 

Senator Lone. Why could you not have just a small company 
stand watches on these submarines when you pull a submarine 7 
2 drydock and transfer that crew into a submarine coming off 
drydock ? 

Admiral McSuane. Would you answer that question ? 

Adiniral Moorg. It is possible, Senator, and 6f course you could also 
vo to the extreme where, when you put a ship in for protracted over- 
haul, you remove the crew entirely and then upon completion of the 
overhaul you get an entirely new crew. ‘That is the system the British 
Navy follows. We feel th: it we have a better system by not doing that 
but by maintaining our ship’s company. During these very lengthy 
overhauls, the ship company falls of its own accord to a certain extent, 
due to expirations of enlistment and then it m: iy not be built up again 
to 100 percent until just toward the end of the overhaul period. 

In addition this is one occasion when men go to short courses of 
instruction here and there. But we feel that it is much better and it 
pays better dividends to keep as much of an entity as you can to 
maintain a ship’s company. In the first place it is a matter of pride in 
your own ship and morale, but it is also a question of the men being 
familiar with their own ship. 

Senator Lone. When that ship comes off an 8-month overhaul you 
say that is how they are run. 

‘Admiral Moore. That is a conversion. 
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Senator Lona. These are not overhauls; these are conversions. 

Admiral Moors. The 8-month jobs are. The normal overhaul for a 
submarine is 3 months. 

Senator Lone. There is a world of difference. A conversion is 
8 months and an overhaul is 3 months. But you are taking these 
submarines, the reason you need these is because you are taking these 
submarines through conversion, is not that right / 

Admiral Moors. No, sir. I would like to correct my initial state- 
ment to say the reason for these barracks is a combination of both. 
The basic reason is that submarine facilities do not exist at the moment 
in the east coast shipyards to the extent that they should, due to the 
fact that the deployment of submarines has shifted in the main from 
the Pacific to the Atlantic and probably will remain on that basis. 

Senator Lone. All right, sir. 

Now how many of these drydocks at the Boston Navy Yard do you 
expect to use during the next year or during the next 2 years for 
conversion work. 

Admiral Moore. It is not necessary to use the drydock during the 
entire time of the conversion. She will go in for drydocking of course 
during some part of the time that she is in either for overhaul or for 
conversion. 

When she is not in a dock she will be at a berth. 

Senator Lona. How many crews are you going to have with the subs 
tied up for conversion at the Boston Navy Yard? 

Admiral McSuanr. The peak is two at a time. 

Admiral Moorr. Could we say overhaul and overhaul? 

Senator Lona. I would like to know conversion because there is a 
major difference. 

Commander R. H. Watvace ( Head, Navy Facilities Branch, Bureau 
of Ships). The present plan at Boston is there will be no conversions. 
They will confine their work at Boston to overhauls which are norm: lly 
3 months. Some of these conversions are 4 months in length. The 
longest one is 8 months. There are two kinds. For the long conver- 
sion, which is 8 months in length, in most cases, the boats are inactive 
before they are converted. They are brought out of the reserve fleet 
and a crew is not assigned until near the end of the conversion period 
for those lengthy conversions. 

Senator Lone. What I am getting around to is that it would seem 
to me if you use the British system when you pulled these ships in 
that you would not need the barracks. You would switch one crew 
from one ship to another. My recollection is any time that a man 
moved from one ship to a better ship, particularly if he moved from a 
ship that was going in to conversion to a converted ship, he was mov- 
ing up a step you might say, he was moving on to a more modern 
up-to-date piece of mac -hine ‘ry and that was a morale boost for him. 
No captain ever stays with a ship indefinitely, does he? That is con- 
sidered to be getting ina rut. The men feel it would be stepping up, 
do they not ? 

Admiral Moore. There is a constant change in personnel day by 
day whether the ship is undergoing overhaul in the yard or whether 
it Is operating because the enlistments expire, that and the other: and 
the men are ordered to short duty as instructors and what-have-you, 
so there is a constant turn-over which is part of our basic system. But 
you always have enough men completely familiar with the ship so that 
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as the new men come in and as a new officer comes in, they are absorbed 
into the working organization. We feel that maintains the combat 
efliciency at the highest level at all times and that there are no periods 
when the level would of nec essity fall under the system of getting an 
entirely new crew. 

Senator Stennis. The question comes up on the agenda about the 
barracks and bachelor officers’ quarters, does it not Is not that what 
you had under consideration ¢ 

Senator Lone. That is right. 

Senator Srennis. Are we going to get a further breakdown on that? 

Senator Lone. It is in that book. What is the Nav y's cost per man 
on barrack space ¢ 

Admiral Jetixy. This particular barracks is an exception because 
of the limited space available. In the Boston shipyard we are con- 
structing a five-story, fireproof reinforced concrete building. We do 
not usually build five-story barracks but we have to go up in the air 
for this building because of the limited space. The cost per man 
actually works out slightly cheaper than we would ask for our regular 
three-story barracks that are spread out over more ground. 

Senator Long. What is the cost per man / 

Admiral JELLey. $1,607 per man. 

Senator Lone. $1,607 ¢ 

Senator STennis. That is the naked barracks. Now mess and gal- 
ley $745 per man. 

Admiral Jettey. Yes, sir. 

Senator STENNIS. Read the rest of it into the record if you will. 

Admiral Jettey. BOQ space for 37 officers including their mess at 
$7,500 apiece. 

Senator Srennis. That is per man? 

Admiral Jettey. Per man. 

And including $290,500 for foundations, exterior utilities and pas- 
senger elevators. 

They are all being put in the same building. 

Senator Stennis. Do we understand now that you put this down 
as What you think is necessary, reasonably necessary, for bachelor ofti- 
cers’ quarters / 

Admiral Jetiey. Yes, si 

Senator Stennis. That is a lot of money per man. What is the 
duration of those buildings there? The expected life ¢ 

Admiral Jeviey. This will be permanent. It is a reinforced con- 
crete building. 

Senator Srennis. Does each one have a private bath ¢ 

Admiral Jetiey. I believe it is on the basis of one bath for every 
two rooms; that is, two people per bath. 

Senator Lone. You say this is cheaper than the usual Navy 
barracks ¢ 

Admiral Jetiey. It runs slightly cheaper per man; yes, sir. 

Senator Lone. What is the usual cost per man for Navy barracks? 

Admiral JELLEY. $1,580. 

Senator Lona. Is mess included / 

Admiral Jetiey. Just the barracks. 

Senator Lone. Including mess, what is it ¢ 

Admiral Jetury. An additional $609 for the mess and galley. 

Senator Lona. Your usual cost. 
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Admiral Jettey. For 600 men that would run around $580 per 
man. 

Senator Lone. Is that your average? 

Admiral JetLey. Yes, sir; for that size mess hall. 

Senator Srennts. $745 here on page C-22. 

Admiral Jettey. Boston is a higher-cost area and we add 5 percent 
for our work in Boston but this would be an average. 

Senator Long. I imagine you are familiar with these comparisons. 
The Air Force cost per man on barracks is $2,000. It has been agreed 
that the comparable Army cost is $1,815 pa man. This includes mess. 

Can you tell me what is the comparable Navy figure to that ? 

Admir al Jnriey. No, sir, because I do not’ know what they base 
that $2,000 on. Is that the actual bid price or is that what they ask 
you for including engineering costs, Inspection costs, and possible 
change orders? 

Senator Lone. That is what they are asking us for and I under- 
stand that is based on their cost experience to this point. 

The Air Force barracks does not contain that but the mess is in- 
cluded in addition, in a separate building but when the cost of the 
mess is added then the cost per man runs up to $2,000. 

It is my understanding that the Army has its iness in the building 
and it also has some administrative space in the building but the over- 
all cost per man runs $1,815. So I do not see how you could arrive 
at a comparable Navy cost unless you included the mess. 

Now in this instance it appears to me that this cost runs about $2,352 
per man when you include the mess. <A correction, Admiral Jelley. 
The Army engineers run higher than that, I believe. 

The Air Force dormitories—— 

Senator Srennis. Mr. Chairman, could we not let each service sub- 
mit just what their basic specifications or requirements are and the 
figures thereon and then let some competent person compare them and 
give us the figure that approximately represents the relative relation 
of the three services cost ¢ 

Admiral Jetiey. I think that is the only way to do, because I am 
under the. impression from the figures I have heard quoted in the last 
few days that they are talking about bid prices. 

Senator Srennts. That is the only way to do it, to get it down. 

Admiral Jenner. We have taken a bid this week for barracks and 
mess hall for 1,000 men that on a bid basis works out to $1 54 per man 
but when you add the cost of the plans, the Government’s cost in in- 
specting the work and the reserve = have to take for possible changes 
as the construction gets under way, it runs the cost up from just under 
$2,000 to about $2,400 per man. So I think what we should do is have 
somebody make sure that we are talking about the same thing. 

Senator Stennis. You were interrupted, Mr. Chairman. We were 
just stating that each service submit these figures, show what they are 
based on, and then some competent authority can explain to us what 
difference, if any, there is, what relative difference there is between 
them and then we will have a thumbnail sketch and a guide rule we 
can go by. 

Senator Lone. Before this evening IS over, Admiral Jelle Vs I will 
present to you a breakdown of the cost per man of Air Force barracks 
and Army barracks. 

Admiral Jetey. I would like to put ours on the same basis. 
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Senator Lone. Based on the number of square feet allotted to each 
man for living space, corridors, toilet facilities, stairways, administra- 
tive space, showers, and so on, including mess. 

Admiral Jenner. We have the same type of information and can do 
it very quickly. 

Senator Lone. How many feet of living space do you allot per 
man in the barracks ¢ 

Admiral Jetiey. 125 square feet over-all and that is gross; that 
is from outside to outside the building walls including 72 square 
feet for the actual sleeping space. That is for permanent barracks. 

For temporary barracks we cut down to 55 square feet of sleeping 
space and the other space stays about the same. You cannot reduce 
the corridors, the stairways, the toilets, showers, and so forth. But 
we are all on almost exactly the same basis on number of square feet 
except, as you say, the Army puts in a mess and some administrative 
rooms that we do not use and evidently the Air Force does not use, 
either. 

Senator Lona. Are not these barrack facilities something that could 
be acquired in a hurry in the event of emergency ? 

Admiral Jeter. I would like to comment on that at some length, 
Senator. Yes, you can.. You can throw barracks up in a matter 
of a few months if you can get the lumber and things like that. It 
is going to cost you considerably because of the overtime, the premiums 
you will pay for materials and you are going to have a building that 
is hurriedly constructed, a building that is going to cost a lot of money 
to maintain. 

On the other hand, a certain proportion of your buildings that are 
needed on a permanent basis, I feel should be of the best construction 
possible. We have barracks that have been in continuous use for 
50 years or more. Those should be of good construction because 
the ones you throw up in a hurry are just about ready to fall down at 
the end of 5 years. To keep them in use longer you are going to pay 
the cost of that barracks over and over again in maintenance. 

For a place like Boston where the present barracks facilities are just 
about nonexistent I would certainly recommend that the first require- 
ment be met by a good concrete building. Then, in an emergency, 
if the submarine overhaul doubles or triples over the present rate, 
put up wooden barracks in conjunction with it but for your basic 
establishment that should be permanent. 

Senator Lone. Now have you not been able during times of emer- 
gency to acquire hotels and other large facilities in these m: jor 
cities / 

Admiral Jettey. I am not too familiar with what was done in 
World War II. However, I am under the impression that was con- 
fined more or less to resort areas such as Atlantic City and Miami, 
that did not have the same level of business during the war. They 
were utilized for training activities of one kind or another, 

But in a city like New York or Boston, there would be such a tre- 
mendous amount of defense work going on that the hotels would be 
pretty well filled. Although I do think there was an arrangement 
made either on a gui iranteed occupancy or lease basis for tr ansients 
in places like New York and San Francisco where an officer, or men 
coming in waiting for a plane or a ship could spend a day or two 
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They use hotels for that. But I do not think that they ever would 
use a hotel for submarine crews. 

Admiral McSuaner. I do not know of any such case during the 
war. 

Admiral Jetiry. I do not think that there is a hotel within a few 
miles of South Boston. This is the South Boston annex we are talk- 
ing about. 

Admiral Moorr. At the moment there are some people attached 
to ships, destroyers, also undergoing conversion and due to the short- 
age of barrack space and BOQ space in the Philadelphia yard it is 
necessary to either furnish them money with which they go out and 
find their own quarters or lease some building if it is possible to get 
it, there is an unused school on South Broad Street, which is expensive 
in itself, 

In other words, that money naturally helps to liquidate any project 
such as this BOQ project we are mentioning here. 

Admiral Jetuey. During the war at Boston there was the big wool 
warehouse turned into barracks. 

Admiral Moore. The Navy is subject to criticism when it attempts 
to lease a good portion of the hotel space in any seaport town where 
hotel space is always at a premium, and it is expensive. 

Senator Lone. Let us take the electronics and electric shop ex- 
pansion. 

Admiral McSuanre. There is here a formal justification, sir. 

Senator Lone. I believe we passed over the water-front shop and 
storage. 

Is this a shop building or warehouse building? It says warehouse 
shop and storage building. Does it fulfill primarily the function of 
a warehouse ? 

Admiral McSuane. It fulfills both, sir. It is the type of water- 
front facility which has been found highly necessary in part for the 
use of the yards’ personnel, for certain of their activities, and for 
minor shop work rather than transport the stuff further away to the 
normal shop. Also it is used to store much material taken off of 
submarines and put in safe keeping, material which must be removed 
and which is of high value. It also provides a place for the submarine 
crews to do some of their mechanical work and to do their normal 
administrative work when they must leave the submarine. This, too, 
is geared the submarine overhaul and conversion program. 

Senator Lone. Admiral, we are told that $7.50 is the going price for 
Army specifications for warehousing. Why should your unit cost be 

$19.40 and $13.65 for this type of building ? 

Admiral McSnanr. This is more than a warehouse, sir, and that is 
a question I should like Admiral Jelley to reply to. 

Admiral Jetiry. The first cost is youre foundations. In other 
words, we are building it on the water front, a large warehouse which 
would cost in the range you quote would be many times this size and it 
would be back in the interior where you find better foundation condi- 
tions. Here we are right on the water front and probably have to use 
piling. The first floor is quoted at $19, the second floor at $13. ‘That 
is because of the heavier floor and foundation needed for the shop 
tools. 

I think the storage is on the second floor, as I recall it. The projects 
cannot be compared. 
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Later on, under “Supplies and Accounts” we do have some store- 
houses and the price there will be comparable to the Army firice. 

Senator Lona. Let’s take the next item. That takes us to the 
Brooklyn Shipyard, is that right / 

Admiral Jetiry. Yes. 

Admiral McSuanr. C—1-4-1 is the summary of the items in the 
Brooklyn Shipyard. 

Senator Lona. Has Congress already authorized the rebuilding of 
drydock No. 3? 

‘Admiral Jexney. The first increment was authorized last year under 
Public Law 155, Eighty-second Congress. This is the second incre- 
ment which will permit the rebuilding of the dock. This is a timber 
dock about 50 years old, The timber is rotting out; we are replacing it 
with concrete. We had originally hoped we would be able to do the 
first increment and the second increment at a later time but we have 
had to postpone the first increment and do it all at once. 

In other words, when we put the cofferdam around the dock to do the 
first increment we might as well do the second increment. It will save 
us money to do the two increments together. 

Senator Lone. Do you try to program your work in such a way that 
each increment will give you a complete working unit. 

Admiral Jettey. Yes, sir. As a matter of fact, this first increment 
was so planned. That was the rebuilding of the gate-end of the dock. 

However, as we started the actual investigation work and going into 
the job we found that we would save considerable by doing the second 
increment immediately. 

Senator Lone. What type ship can you handle? What is the 
largest thing that you can handle in that drydock ? 

Admiral Jetiey. That is a large cruiser dock, 

Senator Lone. The next item is a new crane at drydock. What is 
the matter with your old crane? This is new crane tracks. 

Admiral McSuanr. Yes. 

Senator Lone. Do the crane tracks cost that much, $1,500,000 ? 

Admiral Jetitry. The track is supported on piles, the entire track 
has piles every few feet because of the heavy crane it carries. 

Senator Lone. Do all these things break down at the same time? 

Admiral McSuane. The reason here is quite different. 

Senator Long. In my experience everything went wrong at the same 
time. 

Admiral McSHane. In this case, sir, the great width of the new 
carrier decks, the width is such that it overhangs the dock. You could 
not get the crane alongside and get it in position so it could make 
lifts on board in the center of the deck and the job here is simply to 
install additional tracks further away from the dock so the crane can 
span the deck. ss 

Admiral Jetitey. The old tracks will be left in to use on smaller 
ships. 

Admiral McSuane. There isa plot in the book which gives a pretty 
good picture. 

Senator Lone. You have drydock 3 here which has been explained. 

Admiral McSuane. Yes, that has been already authorized. 

Senator Lona. Does that take care of the Brooklyn Shipyard? 

Next we go to the Charleston Shipy: ard. 
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Admiral McSuanr. Page C-1-9-1 gives you a summary of the 
Charleston Shipyard. 

Senator Lona. $15.25 per square foot. Is that your usual cost for 
that type of overhaul shop 4 

Admiral Jettry. Yes, sir, for a masonry building which will match 
in with the structures there at Charleston. 

Senator Lona. If it has to be masonry because something else or 
everything else around there is masonry, that runs up the unit cost. 

Admiral McSuane. That is a technical necessity. 

Admiral Jentey. A shop building. It is rather impractical to make 
ita frame building. In that case you need cranes. You might as well 
have a steel column to hold up a crane and a little extra to hold up a 
roof. I saw a building which we built in the last war when steel was 
scarce. We had a wooden building and then had to put a separate 
crane track in which was really more expensive, but you could not get 
the steel. 

In moving the steel and other parts around you have a lot of dam- 
age to walls unless you have a substantial wall. 

Senator Lone. Why do you need barrack facilities for 300 men 
here ? 

Admiral McSnanr. This is essentially the same problem we dis- 
cussed in the Boston Naval Shipyard, sir, that is, the increasing over- 
haul requirements. In this case there is conversion work to be 
undertaken. 

Senator Lone. How many ships do you expect to have tied up 
conversion work ¢ 

Admiral McSuane. Let me get an accurate figure for you, sir. In 
Charleston there is expected to be one under conversion in the coming 
fiscal year. ‘The number of overhauls reaches a maximum of three at 
one time. 

Senator Lone. This is to provide barrack space for the men who 
will be ashore during that time. 

Admiral MeSuane. Yes, sir, and in all such cases we are trying to 
look forward in part to the mobilization needs so we will have them. 

Admiral Jettey. Senator, | would like to bring to your attention 
one fact regarding the structure. In line with your previous questions 
about permanent type construction, this building is a permanent type 
three-story brick and steel structure with concrete floors 

[It has been used for a number of purposes since its construction 
which, as I reeall, was in 1918. We can change that to a barracks at 
an expenditure of just under $4 per square foot, whereas, if we build 
a new barracks building we would be up around $12 a square foot. 

So even though this building was originally built as a shop or store 
house, since it was built permanently the cost of converting the build- 
ing to another use is a fraction of a new barracks. 

W e could not build one of these tar-paper barracks for that price, 
yet. we are getting the men in a nice building for a cost of less than $4 
per square foot. 

Senator Lone. You are getting by without it right now down there, 
but you are anticipating as you bring more submarines in there, you 
are going to need the barracks, is that correct ? 

Admiral Jenaey. Exactly, sir. 

Senator Lone. Let’s go to C-14. There you have electronic shops. 
Why is the unit cost at $18.80 per foot ! 
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Admiral Jettey. We are building a three-story steel and concrete 
building for the electric and electronic shop. Once again you have 
to provide heavy floors to take care of the machinery and a three- 
story shop is going to cost more than a three-story barracks just be- 

rause of the additional strength you have to build in the building. 

It is going to cost a lot more than a one-story warehouse. 

Senator Lone. It is my understanding that the Army and Air Force 
unit cost runs $14 for electronics and ‘electric shops, $14 per square 
foot. Why should it be higher in the Navy? 

Admiral Jetuey. I could not tell unless I knew what they were 
building. For an electronics and electric shop: I would say offhand, 
however, that the Air Force in particular does not have the same type 
of electronic equipment as a ship would have. ‘The electronics in an 
aircraft has to be designed with a minimum weight. The electronics 
aboard ship have other features built into them. The we ight is not 
a factor. I do not know whether your $14 per square foot is the 
construction price or what you might call the budget price. We are 
asking for $18.80. 

Senator Lone. That is the budget unit. 

Admiral Jeter. Then they are on the same basis as far as that 
is concerned. But I would say we offhand would need a heavier type 
of structure than the Air Force. I do not know enough about the 
Army electronics. 

Admiral Moorr. The equipment we have aboard ship is much 
heavier, much more complicated, and has greater range than the 
mobile equipment which the Army has. 

It is almost 100 percent mobile, transportable, the Army radar 
equipment and electronic equipment. 

Senator Lone. My impression is everything the Army engineers 
build, and the Air Force, too, is overdesigned and would carry about 
twice the weight that it is designed to carry. What kind of equip- 
ment would they have that would be light compared to your heavy 
equipment ? 

Admiral McSuanr. In part electrical equipment is to be overhauled 
in the shops and that sometimes includes heavy motors running into 
quite sizable weight and sizes requiring heavy crane structures to 
handle them. 

Admiral Jettey. Was that the Army Electronics Shop at $14? 

Senator Lone. This is an electric and electronics shop and we are 
talking about generators that may weigh 15 or 20 tons. 

Admiral Jetuey. When we are designing a building like this the 
first deck will be undoubtedly for the ‘electrical work. You are not 
going to put the heavy loads on the second and third floors. The 
second and third floors will be for electronics. I think if you analyze 
our structure and the Army structure you will find our second and third 
floors were about the same as the Army’s first three floors. There is a 
lot of difference between building down on a water front in Charleston 
and back up at Fort Jackson near Columbia, S. C. 

Senator Long. Can you give us a definite drawing on the type 
building you have in mind here? 

Admiral Jettry. We can give you complete plans because we have 
just about finished the plans for similar shops at Norfolk and Mare 
Island, though I believe the one at Norfolk is larger because they had 
a five-story section, as I recall it. 
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Senator Lone. That would be helpful for comparative purposes. 
Let us go to C-1-22-3. I understand this is an alteration at $15 : 
foot. Why is the cost so high on the unit basis there? 

Admiral Jettry. I must have the wrong project. 

Admiral McSuane. That is 22, the battery assembly and charging 
building at Philadelphia. 

Mr. Ross. Due to the special utilities such as electric and ventila- 
tion, fire protection, nonexplosive, electric fittings and equipment re- 
quired. 

Senator Lone. That is a separate item, is it not? It is collateral. 

Admiral Jetitxy. That would not take care of the services and 
ventilating ducts, and so forth. It is not a new building, it is not a 
building at all. It is alteration inside an existing building. 

Admiral MeSuane. Part of the cost is removing existing struc- 
ture as well as putting in the new facilities. You have the dual task 
there. : 

Senator Lone. Does that not seem a high cost for overhauling a 
battery shop, $15 a foot? You should be able to build a good building 
for that cost. 

Admiral Jetiey. It is close to the cost of a new typical building. 

Senator Lone. That is not the equipment involved in that unit 
cost of $15. 

Admiral Jettey. The unit cost is under the collateral. 

Senator Lone. You had some ventilation there. I do not see why 

would require a lot. 

It seems to be a high unit cost for overhauling a building. 

Admiral Jetiey. Mr. Ross is most familiar with that project. 

Mr. Ross. On account of the explosive gases in there it takes special 
equipment for your ventilation. 

Admiral Jetiey. It is a different type battery than we have been 
using to date. 

Admiral McSuane. That is true. 

Senator Lone. Why would not just ordinary draft ventilation with 
big discharge fans pull enough air through there to take care of that 
problem ¢ 

Admiral McSuane. We are dealing here with hydrogen which is 
generated during the charging process and it is explosive enough and 
the explosion is so severe that we would rather not take any chances 
whatsoever. 

It is one of the places where you are after the maximum safety. 
When such explosions do occur they create great damage. 

Senator Lone. Is that a new type battery ? 

Admiral MceSnaner. It is inherent in all storage batteries. This is 
a new type battery and I am not prepared to say it is any worse than 
others from this particular hazard standpoint. I do not think that 
it is but in any case there is considerable hazard involved which must 
be minimized, I am not able to speak as to the technical requirements 
there but I can testify as to the need for the best ventilation you can 
achieve. 

Senator Lone. What kind of building is that you are going to 
overhaul ? 

Admiral McSuanr. That is a large building at the present time and 
only one bay of that building is involved. I think it is a reinforced 
concrete structure, as I recall it. 
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Mr. Ross. Metal siding. Concrete foundations on piling; metal 
siding with asbestos protection and part of it is concrete block 
construction. 

Senator Lona. I. at us go on to page C-3-6. Wait a minute. Let 
us go to section C-2-4-1. 

Admiral case That is fleet facilities, the fleet berthing facility 
at Newport / 

Senator Lona. Yes. 

Could not that authorization there be split up rather than author- 
izing it all at one time? 

Admiral Moorr. Are we now speaking about this fleet facility 
category ? 

Senator Lona. Yes, sir. 

Admiral Moore. No, sir, I do not believe they can. The require- 
ment for the fleet berthing facility which is, in effect, a pier at New- 
port, and the third item which is for one new pier and to lengthen 
three existing piers at Norfolk, have the same justification. That is 
to say that there is a great shortage of berthing facilities for destroy- 
ers principally and similar types at Norfolk and Newport which are 
operating bases for the fleet here in the Atlantic now and which will 
undoubtedly so remain. It is very necessary to have at least one pier 
at Newport, and these additions at Norfolk in order to berth more 
destroyers during the time that they are in port alongside of pier 
rather than requiring them to anchor ‘out in the bay. 

As the situation is now, when these destroyers come in for periods 
during which their ship’s force is supposed to accomplish mainte- 
nance and upkeep and minor repairs and for which they have to die 
out their boilers and let the ship become cold, they should be able to 
go toa dock, because with weather what it is, they are constantly being 
interrupted and have to get up steam, put the pipes together, and 
stand by to get under way and they cannot accomplish repairs by the 
ship’s force. 

Secondly, it is much more efficient to have them alongside these 
piers in order that they may load their ammunition and stores and 
so forth. 

Thirdly, due to the bad weather there is a definite personnel hazard 
when small boating is required back and forth into the bay. Asa 
matter of fact, there was a small-boat accident in Narragansett Bay 
at Newport in the spring of 1951 where I believe 18 lives were lost. 

Senator Lone. What did it do, go out in bad weather ? 

Admiral Moorr. They went out because the weather was bad and 
they wanted to get back to the ship. 

Senator Lone. Do you have the plans and specifications completed 
for this job? 

Admiral JeLttry. No, sir. 

Admiral Moore. No, but I imagine it will be pretty much of a 
standard job. 

Senator Lone. How long will it take to place this under contract ? 

I would like to know what would be the construction rate ? 

Admiral Jetiry. We estimate plans and specifications would be 
complete and that we would advertise for bids on March 1, 1953. We 
would probably allow at least 360 days and maybe another 1 or 2 
months extra. About a third of this project is dredging. We would 
get the plans completed for the dredging much sooner. That would 
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be about the Ist of November when the plans would be finished on the 
dredging. 

Senator Lone. How long would it take to have this job finished ? 

Admiral Jettey. We advertised March 1, took bids April 1—May 1, 
1954, say July 1, 1954, to allow 2 months extra for contingencies. 
July 1, 1954, would be a good conservative estimate. 

Senator Lone. The point I had was whether you would use up this 
whole authorization during the next fiscal year. I take it you would 
not. 

Admiral Jettey. We would; yes, sir. We could not make the con- 
tract next April 1 without the appropriation. 

Senator Lone. Could you split that and have your dredging as part 
of that / 

Admiral Jetiury. The pier would be of no value without the 
dredging. 

The ship could not come alongside the pier. 

Senator Lone. How many arene do you have in mind? 

Admiral Moorr. These would be long enough to allow three de- 
stroyers on each side, which will be 6 and it will be possible to put 
them three abreast which will mean 18 destroyers at each pier. 

Senator Lone. I am most familiar with the way we get flood con- 
trol down my way and we usually get it by bits and dabs and it takes 
atime to get it all. You do not get it all at one time. 

Admiral Moorr. We consider these projects urgent and would be 
sorry to see anything hold up their completion date. 

Senator Lone. It is a question of whether you could break it down. 
It may be possible for example to get under way on one or two of 
these piers and do the rest of them later, rather than get them all 
at the same time. 

Admiral Jettey. You either have the piers stand idle for a year 
or have the dredging done and not being used for a year while the 
pier is being completed. 

I can see where it would be effective on a flood-control project, 
where you are building a levee for example and you build a mile 
this year and a mile next year and a mile the following year but it 
would be the maximum rate of construction you can build. I do not 
believe this falls in the same class. 

Senator Long. Do you have to have all the appropriation in order 
to enter into a contract? 

Admiral Jetery. Yes, sir; we cannot contract for half a pier. We 
have to have contract authorization which we do not get any more 
or cash authorization to enter into the contract for a complete pier. 

Senator Lone. Let us go to C-3-60-5 

Admiral Comes. I have a statement here. 


STATEMENT OF REAR ADM. T. S. COMBS, UNITED STATES NAVY, 
CHIEF OF THE BUREAU OF AERONAUTICS, ACCOMPANIED BY 
CAPT. J. C. ALDERMAN, UNITED STATES NAVY, DIRECTOR, SHORE 
ESTABLISHMENTS DIVISION, THE BUREAU OF AERONAUTICS 


Senator Long. That appears to be a rather modest statement. Is 
your total $99,439,000 ? 

Admiral Comps. Yes, sir, that is our estimate of the Navv new 
authorization. 
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Senator Lone. That is substantially less than the Air Force is 
asking for. 
(Admiral Combs’ statement follows:) 


STATEMENT OF REAR ApM. T. S. Comps, USN, CHIEF OF THE BUREAU OF 
AERONAUTICS, BEFORE THE SENATE ARMED SERVICES COMMITTEE 


The Bureau of Aeronautics portion of the Navy fiscal year 1953 Public Works 
Authorization proposal constitutes some $99,439,000 or 33 percent. Of that total 
$22,242,000 is for development within the continental limits and the balance of 
$77,197,000 for overseas stations. Let us first consider the development program 
for the naval air facilities within the continental United States. 


CONTINENTAL 


The continental program requests authorization for the construction of a second 
auxiliary landing field for Marine Corps air station, Cherry Point, at Beaufort, 
S. C., and minor improvements at certain east coast naval air facilities. 

There is included also the first increment of funds for the expansion of Marine 
Corps air station, Miami, which is the headquarters of the recently commissioned 
Third Marine Air Wing. The Marine Corps air station, Miami, authorization for 
$3,734,000 is required as the first increment of the modernization and expansion of 
that World War II training station for jet aircraft. 

The remainder of the continental program is made up of developments at our 
research and development stations. 

Our research and development stations are the keystone of progress in the 
development of our aircraft and associated equipment. Naval aviation has seven 
such stations, each of which does a different and specialized job, and each 
fulfills a specific need. Without any one of these important tools of progress, 
naval aviation would soon reach a point of stagnation and would be unable, in a 
very short period of time, to fulfill its mission. The research and development 
projects requested in our program represent experimental catapault and guided 
missile requirements which cannot be met by private industry. Every effort has 
been made to contract with commercial laboratories to perform the required 
research and development projects, but many specialized facilities are not avail- 
able. The projects presented in this program have been coordinated within the 
Department of Defense to insure that the work required cannot be performed by 
installations of the other two departments. 


OVERSEAS BASES 


Our requirements for overseas air bases stem largely from the Navy’s assigned 
mission to maintain control of the sea. Our Army, Navy, and Air Force deployed 
overseas will become impotent almost immediately unless needed supplies of 
aviation gasoline, military equipment, and replacement troops are provided 
rapidly and without interruption. Whether our fighting forces are operating in 
Europe, Africa, the Far Exst. or in the Middle East, it is a matter of primary 
importance that their supply lines remain intact. 

The overseas aviation bases now available to support the Navy's assigned 
mission are inadequate. The additional overseas naval aviation bases proposed 
for construction in this bill are the minimum required at this time to attain a 
satisfactory degree of war readiness as demanded by existing conditions. Where 
feasible, use of existing facilities and/or joint use of facilities is planned. 

Authorization is requested for minor developments at seven overseas stations 
und majer developments are requested at three extremely important classified 
locations, 

Of the three major developments proposed, two are in the Atlantie area and 
one in the Far Fast aren. One of the Atlantic area bases is under construction 
With funds authorized and appropriated in the fiscal vear 1951 and 1952. The 
need for the completion of this base is so urgent that the Navy, by a Navy 
proposed amendment to H. R. 7694, requested an additional $14,000,000 in 
authorization beyond the $15,402,000 originally requested. The House approved 
that request. This is necessary because of the increased requirements gen- 
erated by the activities centered around this location and induced by the strategic 
importance of adequate additional facilities to overcome deficiencies caused by 
the increased support functions required for the proper support of naval units 
in this area. The Second Atlantic Area Base will provide a carrier off-loading 
facility with a flight strip and the first increment of development of a major 
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naval air station in a foreign country. Both of these Atlantic bases are con- 
sidered musts for the proper support of the fleet in this area. 

The other major development is located on land owned by the United States 
Government in the Far East area. This facility when completed will provide 
carrier off-loading facilities, a flight strip, and the other supporting facilities 
required by naval aviation in this area. Construction in this project was begun 
with the $7,000,000 authorized and appropriated in the fiscal year 1952. An 
authorization of $9,973,000 to continue the construction of this facility was re- 
quested in the original version of the bill now being considered by this committee, 
The need for a usable facility at an earlier date than originally anticipated has 
resulted in a requested amendment to H. R. 7694 in the amount of $10,200,000, 
which was approved by the House, making a total request of $20,173,000 for con- 
struction at this location. 

In the foregoing remarks I have attempted to give you a brief outline of the 
naval aviation program contained in the fiscal year 1953 authorization proposal. 
We are now ready to proceed with an item-by-item discussion. 

Senator Lone. Let us lookeat C-3-47-9. 

You have two road items. One is access roads at $5 and roads at $4. 
The $5 one is the one you are asking for right now. 

Admiral Comps. Yes, sir. 

Senator Lone. The Army price seems to run about $3.95 against 
your $5. 

Admiral Jetiey. You will notice, Senator, that we have two items 
here, one at S4 which I think is comparable to your $3.95 and one at 
$5. The $5 road is the main road at the main gate that will have to 
carry all the traffic through the station. The $4 road is to magazines 
which can be of somewhat lighter construction because it will not 
have the same traffic on it. 

Senator Lone. What type of construction do you have in mind, 
Admiral ? 

Admiral Jettey. I do not know what is used at Miami. We follow 
the recommendations of the city and State highway people for things 
like that. They often use a local limestone rock, cochena, for road 
construction. 

Senator Lone. What would be the thickness of your base course 
on that kind of road ? 

Admiral Jetiry. It would depend entirely on the soil. We do not 
automatically say every road is 8 inches thic k, or 6 inches thick. We 
make actual tests of the subsoil and build up our base to carry the load 
that the road requires. 

Senator Lone. Let us look at C-3-60-11. 

Admiral Comes. Mr. Chairman, 1 have a short statement which I 
would like to put in the record at this Patuxent River, Md., base. It 
has to do with the justification for the catapult there. 

Senator Lona. Very well. I think that is very well justified. 

(The justification referred to follows :) 


AUXILIARY JUSTIFICATION FOR CATAPULT FactLity, NATC, Paruxent, Mp. 


The Navy has just completed investigations on the suitability of the English- 
designed steam driven catapult and finds that this method of propulsion offers 
great promise and may save months of development time to meet our immediate 
needs for the United States Ship Forrestal. While the proposed facility has 
been designed to accommodate the powder catapult it can be adapted to use the 
British catapult at no additional cost and possibly a savings. However, firm 
costs to adapt the British catapult are not now available but will be completed 
in the near future. Basically, the conversion will be translated into different 
dimensions of the pits and in the collateral equipment with which to equip 
them, The final decision regarding which catapult will be mounted on this 
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facility will be made before letting the contract for this facility and the price 
of the two catapults and installations will be considered. 

Senator Lone. Item 2 on C-3-60-11 you have a breakdown below 
on warehousing. You have 112,000 square feet at $8.40 cost. Why 

can’t you get warehousing cheaper than that? 

Admiral Jenury. We do in places, Senator. However, this is a 
relatively small storehouse. I have some actual bids here and I want 
to emphasize these are bid prices, that we have to add the engineering 
cost, and so forth. So the budget price runs in round figures 20 per- 
cent higher than this. We got “it for $6.05 a square foot bid price in 
Gulfport for a relatively sm: all project, three storehouses. 

In Albany, Ga., the same geographical area, the same heating re- 
quirements, where we built six times as many, we got it for $ 5.19 a 
square foot. Pn 

Senator Lone. To these specifications ? 

Admiral Jetiey. Similar specifications. However, at Davisville, 
R. L., where we are further north and we had to build a slightly heavier 
type of storehouse, we ran up to $8.95. That was just for one store- 
house, 120,000 square feet. This is 112,000 square feet. 

Senator Lone. It sounds like the contractors were not particularly 
hungry up that way. 

Admiral Jettey. They are particularly hungry in the New Eng- 
land area 

Senator Lone. I understand GSA built some warehousing in the 
same area between $3 and $4 per square foot. 

Admiral Jetitey. Yes, sir, they did and we have been very much 
interested in that because we want to find out how to build them for 
$3 also. 

There were two main differences between their storehouse and our 
usual storehouse. They built for dead storage. This was for strategic 
material. I do not know what is was, rubber or hemp or something 
like that. They loaded it up and locked it up and went away. They 
had cheap doors because the door was opened once a month where 
our storehouse doors might open a couple of times an hour. 

In our fire prevention, people’s opinion, they skimped too much 
on fire protection. They used steel columns and did not fireproof 
them. 

Finally because it was not an operating storehouse they omitted 
all the loading docks. In other words, we usually have a place where 
trucks drive up, where a railroad car comes alongside so that material 
can be moved out without having to raise or lower it. They built 
three storehouses at Davisville, which of course would bri ing the price 
down a little. 

We feel, though, that we can adopt some of their ideas. While I 
am not a fire-prevention expert, it 1s sort of hard for me to worry 
about maximum fireproofing when you put in a sprinkler system. 
It seems to me if you put in a sprinkler system you can cut down on 
something else but the fire-prevention people : say maybe the pipes 
will freeze and the sprinkler will not work so you have got to put them 
both in. 

We have been very much interested in that particular project because 
we have our eyes open to see where we can cut the corners and reduce 
cost, 
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Senator Lone. It seems to us that these unit costs on warehousing 
could be reduced and the services should be able to agree on a stereo- 
typed warehouse and whare they need additional warehouses to build 
a lot at reduced cost. 

Right now we need a lot of things and might not need them so 
badly later on. 

At these older established bases I could understand the Navy’s 
point of view, they feel that they are bulding something they might use 
for 100 years and they want to see that it is just the right thing. 

But we are building right now against something we hope will not 
happen and an emergency that we hope will subside in a few years. 

Admiral Jeury. I think probably the chief factor has been the 
number of warehouses that were built because we have gotten them 
down pretty cheaply where we have had a large number, where the 
contractor could reuse his forms over and over again for example. 
Unfortunately here at Patuxent, the one we are disc ussing, we do not 
have need for a dozen warehouses, we only have need for one which 
runs up the unit price. 

Senator Lone. Do you have any idea how much warehousing you 
have in this bill, all said and done? 

Admiral :Jetuey. Admiral Honaker of the Bureau of Supplies and 
Accounts is here and will cover that in a future section. He should 
be able to answer that. How much warehousing is there in this par- 
ticular authorization ¢ 

Admiral Honaker. 1,600,090 thousand square feet for the Bureau 
of Supplies and Accounts, 1,400,000 square feet for the Marine Corps, 
and approximately 500,000 gross square feet for the other bureaus 
at various locations. 

Senator Lone. If we could reduce that unit cost it would save a 
lot of money. It is my understanding that the Air Force and the 
Army have about $20 per square foot unit cost on refrigerator space 
and you have it in here at $32.50, 

Admiral Jetiry. It would de pend entirely, Senator, on what por- 
tion of it was freezing, what portion was for vegetables and butter 
and things like that, because that would affect the insulation and the 
refrigeration machinery. 

Senator Lona. Generally speaking, do you not use a cold-storage 
house for about the same purpose that the Army or the Air Force 
would use theirs for? 

Admiral Jetiey. In this particular one I would expect so. For 
a storage area where you might be serving a lot of ships I would 
expect that we might have some very heavy proportions for chilling 
or freezing that would be issued to ships but for Patuxent I would 
think that would be comparble to the Army or Air Force. 

Senator Lone. Let us look at C-4-1-2. Off the record. 

(Discussion was continued off the record.) 

Admiral Honaker. I am Rear Adm. W. W. Honaker, SC, USN, 
Deputy Chief of the Bureau of Supplies and Accounts. 

Senator Lone. I am looking at C-+-1-2. 

Admiral Honaker. I have a statement for the record, Mr. 9 ur- 
man, on the entire program and I have a brief of the whole Navy 
supply program if you would like for me to read it, sir. 


45 
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(The statement is as follows:) 


NAVY DEPARTMENT, BUREAU OF SUPPLIES AND ACCOUNTS, FiScAL YEAR 1953 PuBLIic 
WORKS CONSTRUCTION PROGRAM 


INTRODUCTION 


Requested authorization for “Supply facilities,” in this program, totals 
$27,883,000 for 10 projects. 

Objectively, $19,114,000, for five projects will provide for the construction of 
1,690,000 gross square feet of warehouse space and related facilities, which will 
only partially alleviate a warehousing deficit of 9.0 million gross square feet. 

Secondly, one project in the amount of $652,000 is to construct enlisted men's 
barracks facilities to house and train cargo-handling battalion personnel and 
complete the second half of a mock-up cargo ship for their training. 

Thirdly, the remaining four projects, totaling $8,117,000 will provide 500,000 
berrels of bulk petroleum storage facilities and distribution systems to partially 
alleviate a large aviation fuel storage deficit. 

Details relative to the three operational fields mentioned are as follows: 


WAREHOUSING 


The Bureau of Supplies and Accounts requires a total of 72.0 million gross 
square feet of covered storage space within the continental United States to pro- 
vide for the storage and distribution of operating and reserve stocks now on 
hand and to be delivered for storage as a result of procurements from fiscal year 
1952 and previous appropriations. This program was developed in the following 
manner : 

(a) Materials having a value of $900 million and procured from fiscal year 
1952 and prior appropriations are to be delivered for covered storage in the sup- 
ply depot system. These materials represent a net increase in inventories. 
Based upon the relationship of inventory value of materials in storage to space 
actually occupied, a dollar value by categories of material per square foot of space 
occupied was determined and an average dollar value per square foot was 
established. Applying this factor to the $900 million of materials results in a 
requirement for 14.4 million gross square feet of warehouse space. 

(>) Materials now in storage in the supply depot system require 57.6 million 
gross square feet of covered space. The covered space in use plus the 14.4 million 
gross square feet of warehouse space required for materials to be delivered for 
storage represents the previously stated requirement of 72 million gross square 
feet of covered space. 

(c) The supply depot system has available or under construction 63 million 
gross square feet of covered space in the continental United States. The 63 
million gross square feet when subtracted from the requirement for 72 million 
vross square feet results in the previously indicated deficit of 9 million gross 
square feet of covered space. 

Two basic principles must govern any program to alleviate the warehouse space 
deficit: (1) adequate space must be provided to maintain materials in immedi- 
ately usable condition; and (2) any space constructed must be positioned so 
that adequate, expeditious and fully coordinated support of operating forces 
can be provided during any accelerated military effort in the national defense. 
To this end there are five warehousing projects in the program which provide 
1.69 million gross square feet of warehouse space. The remaining deficit of 7.51 
million gross square feet (specifically 81.22 percent of computed requirements 
for storage of materials procured with fiscal year 1952 and prior year funds) 
will be procured from commercial sources or programed for construction at a 
future date. (As a corollary, we are requesting authorization for construction 
of 18.78 percent of requirements. ) 

Where it is operationally feasible and strategically desirable to do so, it is 
planned to expand existing depots. However, a substantial part of the storage 
strategically must go into a proposed new activity to be located in Byron, Ga., 
thereby contributing a considerable degree of protection through dispersal and 
providing a more efficient distribution pattern by relieving the pressure on exist- 
ing activities. The Naval Supply Center, Byron, Ga., is so located to allow con- 
nections with two railroads, Central of Georgia and Southern Railway, and will 
permit effective utilization of the highway and port facilities of the South, South- 
east, Atlantic and Gulf coast areas. In addition, a project is included in the 
program to provide advanced base warehouse facilities at a classified location 
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overseas. The purpose of this classified project is being supported by a repre- 
sentative from the Office of the Chief of Naval Operations. 


CARGO HANDLING BATTALION TRAINING FACILITIES 


The Cheatham Annex of the Norfolk Naval Supply Center is designated as 
the east coast cargo handling battalion training center for one full strength 
cargo handling battalion and four nucleus battalions composed of 45 officers and 
804 enlisted men. 

Housing and training facilities are inadequate. The existing facility can 
accommodate only 494 enlisted men. Also, only one-half of a mock-up ship 
exists, providing training in steam powered equipment only. Authorization 
requested in this program will construct two barracks buildings, housing 330 
enlisted men, and complete the present one-half mock-up ship equipped in both 
steam powered and electrically operated equipment. 


BULK PETROLEUM STORAGE FACILITIES 


The third phase of the program is the construction of bulk petroleum storage 
facilities. 

The levels of supply of petroleum products required to meet approved policy 
determinations of the Joint Chiefs of Staff include in addition to normal oper- 
ating requirements, a mobilization reserve that will permit operations after 
D-day while industry is gearing to production. 

A reserve supply is necessary because of industry’s inability immediately 
to meet the greatly increased requirements of wartime operations. This indus- 
try time lag, in increasing production, is not the same for all products but 
there are industry conditions common to all products which prevent immediate 
increase. These are: 

(a) Conversion of plant facilities. 

(b) Availability of refinery tankage. 
(c) Previous contractual obligations, 
(d@) Transportation of military products. 

Today, there is a large deficit of storage for aviation gasoline 115/145 octane 
and jet fuel. 

Authorization is requested for only four projects in this program for the 
construction of petroleum facilities. 

Three of the petroleum projects are for the construction of 500,000 barrels of 
bulk aviation fuel storage including pipeline distribution on the west coast, 
to partially reduce the present deficit. The fourth project is for the provision 
of petroleum facilities at a classified location overseas. The purpose of this 
classified project is being supported by a representative from the Office of the 
Chief of Naval Operations. 

In conclusion, this program requests legislative authority to construct avi- 
ation fuel storage at Harpswell Neck, Maine, in lieu of Boston, Mass., with 
funds in the amount of $2,766,500 authorized by Public Law 155, Eighty-second 
Congress, and appropriated by Public Law 254, Eighty-second Congress. Funds 
available will pemit the construction of 750,000 barrels of surface storage at 
Harpswell Neck, as contrasted with 165,000 barrels of below ground storage at 
Boston. 

In closing, it is desired to assure the committee that the authorization re- 
quested for these basic projects will result in completely usable facilities with 
the exception of one project, entitled, “Naval Supply Depot, Jacksonville, Fla.,— 
Storage and Supply Handling Facilities” wherein, only authorization for pur- 
chase of land and architectural and engineering services are being requested at 
this time. 


Senator Lona. Is it not a good idea to put a naval depot on the sea 
if possible? 

Admiral Honaker. If it is to service ships; yes, sir. 

Senator Long. Is it not good to have it on the sea? 

Admiral Honaxer. Not necessarily. We feel we have to have in- 
land depots to handle reserve stocks and back up our coastal depots in 
case they are immolilized in an emergency. We now have inland 
depots that back up the Pacific coast and the northeast and central 
Atlantic coast but we do not have any inland facilities to back up the 
southeast Atlantic and east Gulf coast areas. 
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Senator Lone. When you are moving heavy items—— 

Admiral Honaxer. Here is a chart which will show you the present 
distribution in black and the proposed distribution in the Southeast 
in red. 

That is what we are lacking, the inland reserve support for the 
southeast Atlantic and eastern Gulf coast areas 

Senator Lone. As I understand it, that facility you have in mina 
would serve Norfolk—— 

Commander E. R. Josriva (USN, Director. Storage Division, Bu- 
reau of Supplies and Accounts). All the activities from Norfolk 
through to Texas. 

Senator Lone. Is that the location where you expect to have that 
facility / 

Admiral Honaxer. That isthe one we are asking for. 

Senator Lone. Is there a Navy depot somewhere near there? 

Admiral Honaxer. No; there is a Marine Corps depot of supplies 
115 milesaway. The Marine Corps has a depot at Albany. 

Senator Lone. I understood the Marine Corps had a depot at Al- 
bany. How far away is that ? 

Captain Gray. 115 miles. 

Senator Lone. Why do you build two depots at the same time? 
That is 115 miles apart, and in the State of Georgia. one at Albany 
and one at Byron / 

Admiral Moorr. May I say why there are two missions generally, 
and let someone else give the details? This naval supply center is one 
of the major supply centers which we prefer to have inland for general 
supply support of the Navy. The Marine Corps Depot of Supplies 
is about 115 miles from there or it is expected to be: they are both in 
the southeastern part of the United States again for the basic geo- 
graphic loe ation. 

The mission of the Marine Corps Depot of Supplies is generally for 
storage of Marine Corps technical items which are peculiar to the 
Marine Corps and which is no duplication of the storage facilities 
which are envisaged as the mission of the naval supply center. 

In addition, at the Marine Corps Depot of Supplies they will re- 
habilitate rolling stock and do various other things and therefore the 
missions of the two establishments are different. 

In addition the land involved is just about sufficient to take care of 
the marine utilization which they have envisaged. In addition, the 
volume of storage at each place is sufficient so that a consolidation 
would ae afford any operational economy. 

The Navy figures that 5 million gross square feet, I believe, is the 
maximum figure or the optimum figure beyond which one should not 
go in order to get the best operating economy. 

Senator Lone. Do you get a 5 million feet in the first increment on 
this thing, the authorization you have here ? 

Admiral Honaker. No, sir. 

Commander Josuua. Eight buildings, 960,000 gross square feet. 

Senator Lone. Do you get greater effici ilency up to 5 million feet ? 
In other words, as you build your warehouse and your depot do you 
get greater efficiency up to a certain size ¢ 

Admiral Honaxer. U p to the 5 million. 

Senator Lone. You get greater efficiency / 

Admiral Honaxer. Greater efficie ney up to the 5 million. 
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Senator Lone. Is not that facility at Albany already authorized 
and under construction 4 ’ 

Admiral Moorr. As I was trying to say in general terms, they 
meet different purposes and cannot well be combined. 

Senator Lone. Why can you not use that Marine Depot for the 
same purpose and store the same type of goods you would use the 
Navy depot for ¢ 

Admiral Moore. Because they have different usages. 

Senator Lone. What is the difference between the rations used in 
the Navy and the rations used in the Marine Corps, and various other 
items like that / 

Admiral Moorr. None, sir, but I would like to ask General Hill 
i. comment on the technical supplies which are handled at the Marine 

Corps Depot of Supplies and which are not any part of the basic 
Navy supply system for general support. 

Maj. Gen. W. P. T. Hint (Quartermaster General, U. S. Marine 
Corps). My name is Maj. Gen. W. P. T. Hill, Quartermaster General 
of the Marine Corps. At Albany, Ga., we plan to store the five 
technical groups of supplies, motor tr ansport, and ordnance, elec- 
tronics, and similar items. We will not store any rations there, 
sir. We will overhaul these items. We will have there our war 
reserve, our mobilization reserve and our mounting-out supplies 
when the Marines shove off for a target. 

As far as 5 million square feet being an efficient figure that is the 
figure we planned for Albany, Ga. We have 3,700 acres. Our com- 
plete installation would take that 3,700 acres including the outside 
storage. The Navy does not have a similar type of facility. The 
shops that we have would be different from the Navy because we have 
to take engineering, motor transport, general supplies, ordnance, 
electronics and put them in order for overseas shipment. 

Senator Lone. You are familiar with the economics of water trans- 
portation, are you not / 

General Hitt. The storage, sir, from the point of manufacture to 
the point of supply, most of that material we would get comes from 
the East—that is, the Northeast United States. We would get in 
a lot of cases storage in transit privileges. 

Senator Lone. Y ou can get those at ports, too, can you not ‘ 

General Hina. Yes, sir. 

Senator Lone. What other sites were considered for these two 
locations ¢ 

General Hiti. I do not know about the Navy, sir 

Captain Gray. I can answer that for the Navy. In the previous 
surveys and prior to the determination of the location of the site, over 
32 sites in the vicinity of Charlotte, N. C., Columbia, S. C., Augusta, 
Ga., Macon, Ga., Columbus, Ga., Montgomery, Ala., Birmingham, 
Ala., Chattanooga, Tenn., Nashville, Tenn., and Knoxville, Tenn., were 
considered. 

General Hiti. For the Marine Corps in addition—— 

Senator Lone. Why did you not consider any seaports? 

Captain Gray. I do not believe it has been completely brought 
out here, sir, that the purpose of this depot is a back-up stop for the 
water-edge terminals. One of the points that was given a great deal 
of consideration, was the traflic jams that occurred at the various 
ports during the war from the volume of traffic going out through 
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them. In the event any one port on the southeast coast was clogged 
for any reason this back-up depot would permit flexibility in moving 
bulk material to uncongested ports. 

Senator Lone. Who filled this:same need for supplies during World 
War II? I mean what depot ? 

Admiral Honaxer. NSD Mechanicsburg served it. 

Senator Lone. Where is that? 

Admiral Honaxer. Pennsylvania, sir. That is our present reserve 
for east. coast ships parts. During the last war the heaviest load 
occurred on the west coast and Pacific areas. 

Commander Josuua, There has been a redistribution, redeploy- 
ment of vessels since Wor'd War IT. 

Senator Lona. One of the areas to be served is down in my part 
of the country. New Orleans was a convoy assembly point, was it 
not? Who served the New Orleans area during the last war? 

Admiral Honaxer. There was a naval station at New Orleans, end 
a naval supply depot. 

Commmicade Josnua. Senator Long, during the last war chere was 
a naval supply depot at New Orleans. 

Senator Lona. Is that still there? 

Commander JosHua. No, it is not. It was located on leased facili- 
ties, a cotton compress warehouse, on the New Orleans side of the 
river. 

Admiral Honaxer. We have there the supply department of the 
naval station which services the local activities. 

Senator Lona, Is there any reason to believe you could not acquire 
facilities such as that in the future if you had to have them / 

Commander Josuva. Current mobilization plans envision the use 
of that facility at some future date if and when required. 

Senator Lone. What does the Navy propose to use its depot for? 

Admiral Honaker. This is for t he storage of reserve stocks of gen- 
eral stores, clothing, dry provisions, ship. stores stock, aeronautical 
stores, electronic materials, ordnance, automotive and materials han- 
dling equipment, repair parts, Bureau of Ships component spare 
parts. 

Senator Lone. You do not find it advantageous to take advantage 
of the inland waterways in that area, the areas served? For example, 
the Intracostal Waterway there runs from Panama City, Fla., 
around to Texas. Heavy items would certainly move much more eco- 
nomically by water across the inland waterway than they would by 
rail. Are you absolutely tied to the rail system or can you consider 
the advantages of water transportation occasionally ? 

Admiral Honaxer. The criteria that were set forth for the selec- 
tion of the site were the availability of two railroads to service the 
activity, good arterial highways for truck service and a minimum of 
150 miles inland. Inland waterways were corsidered but they are 
not presently located so as to permit effective or economical transpor- 
tation support of the southeastern Atlantic area 

Senator Lone. I am surprised to find the Navy feels you have to be 
150 miles inland. I thought the Navy always thought you wanted to 
take the war to the enemy rather than have the “Army defend the 
shores. 

I gain the impression this is unification in reverse. Here we are 
building an enormous establishment for marine storage facilities for 
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the Marine Corps, and a huge one for the Navy, both of them within 
115 miles of one another, at the same time, in Georgia. 

Of course, I am sure the chairman of the committee on the House 
side viewed this as perhaps one of the most essential things in the en- 
tire program but it does not seem that important to the Senator from 
Louisiana. 

What do you know about water-compelled rates? Do you have 
those in that area? Water-compelled rail rates; will you get the bene- 
fit of them in this area ¢ 

Commander JosHua. You mean in-transit rates ? 

Senator Lone. Water-compelled rates. 

Admiral Jettey. Where the railroads have had to come down to 
meet water competition. 

Captain Gray. I do not know how much bearing it has on that. 

Senator Lon. It is a matter of the railroads’ losing money to keep 
traflic from going by water. Are you familiar with that? 

Admiral Honaxer. No, sir. 

Senator Lone. Along the waterways we find that is one of the rea- 
sons you have a hard time organizing any barge traffic because the 
railroads find ways to lose a fortune shipping by rail to keep traflic 
from going by water. Baton Rouge, La., which is my home town, has 
a far lower rate than otherwise would be because of the fact that the 
Federal Barge Line can stop there. 

The merchants want that Federal Barge Line to keep them as a 
port of call because that keeps the rail rates very low. The people 
of New Orleans want the Federal Barge Lines to operate, not to haul 
traffic, but because the railroads give them a ridic ulously cheap rate 
north and south between New Orleans and points on the Mississippi 
River to keep that traffic from moving by water. 

I am sure the same thing will be true at all points on the inter- 
coastal waterways; when you locate your depot 150 miles from the 
sea, you are put in the position where you do not need to worry about 
water competition. Was that point considered when you picked that? 

Admiral Honaxer. We obtained competative transportation rates 
from the trucking firms. It is a short haul from Macon to the Coast. 

Senator Lona. You know the truc king cost on any long haul is sub- 
stantially higher on a tonnage basis for bulk cargo particularly than 
the cost of rail transportation but on the other hand, the factor is 10 
to 1 roughly on bulk cargo in favor of water. I know there are not 
too many bulk cargoes you get, but I believe you will find that where 
you have water competition ‘the rates are far less. 

Commander Josuua. Senator, one of the criteria that was used in 
reviewing these possible sites, as we have said was the 150 miles 
inland aspect. 

Senator Lone. You realize that, by the time you pick a place 150 
miles inland, that is not on the waterway, the rail rates are going to 
be much more expensive than if it is 150 miles inland on the waterway. 

Commander Josuua. The reason for that provision was that we 
were furnished the information that the effective range of modern 
weapons was estimated to be that distance. We were considering lo- 
cating our installation beyond this effective range. 

Senator Lone. The Air Force doesn’t seem to be thinking about 
that when they locate SAC bases against the sea all over the world, 
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do they? This is a policy set up by the Joint Chiefs of Staff, this 150 
miles inland requirement ¢ 

Admiral Honaxer. No, sir. 

Senator Lone. At Lake Charles, La., the Air Force is building a 
SAC base and they have got another SAC base at McGill, Fla. They 
have got another one that has a beautiful view ov erlooking the sea 
there in Puerto Rico. I have been rather concerned myself about the 
fact that you did not need to have 150-mile rockets, just about a 25- 
mile rocket to knock out some of these SAC bases. 

When they have got those kinds of targets you think they are going 
to try to worry about getting at your warehouse in Macon or even 
if it were closer to the sea than that? ‘That certainly wouldn’t be 
e of the first targets they would go after, would it ¢ 

Captain Gray. We were thinking about having back-up stocks on 
hand in the event that the coastal facilities became targets. 

Senator Lone. Can you tell me what would be the estimated ton- 
nage now per month? 

Admiral Honaker. On the basis of the requested 960,000 square 
feet ? 

Senator Lone. Right. 

Commander JosHua. That depends on, of course, the activity, and 
we have those figures in the Department which we can make available 
for the record. After the depot has been stocked, the tonnage per 
month will approximately 10,000 measurement tons. 

Senator Lone. Of course, you know any place on the Mississippi 
River would have barge transportation. You can get 150 miles in- 
land. I am not sure whether Baton Rouge would meet those re- 
quirements. 

I know we are very congested there anyway, and would not ask for 
it, but Natchez, Miss. would meet those 1 requirements, Vicksburg would 
meet that, Memphis would meet that. Were those cities considered 
for this depot ¢ 

Admiral Honaxer. Yes, sir. 

Senator Lone. The Army has a big depot at Memphis. I don’t 
know whether that would enter into consideration there. I am not 
impressed by your location. I know probably some people are, but it 
doesn’t impress me that that is necessarily the place to put that depot. 

Well, let’s go to the next item. 

C455. I wish we had to time to go over all these items, but it seems 
like I am critical of the ones that I ask about. I trust you will under- 
stand we have been through this entire book and we have spent 1 
week, from 10 o'clock in ‘the morning until sometimes 1 at night 
going over these Air Force justifications, and if we are going to get a 
b ill out now, why, we are just going to have to look at the items that we 
would like to question. 

You have an acquisition there on item 8 of 400 acres, at $650 per 
acre. Can’t you find some land around there that would serve the 
purpose, for less than that? 

Admiral Honaxer. This is adjacent to our present fuel facility 
where we own 228 acres now, and this site, the requested supply depot. 
is adjacent to it. 

Senator Lone. Of course, you are acquiring 400 acres. What do 
you have to pay for the first 228 ? 
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Admiral Honaxer. I think the total development there is 400, s 
1 think the acquisition at this time is 280. 

Commander Josuva. We bought some, recently acquired some land, 
for the fuel depot and we paid approximately $650 an acre for ex- 
pansion. 

This particular piece of real estate is the only land that is im- 
mediately adjacent to the fuel depot as well upon tidewater. 

Senator Lone. What do you propose to use that land for? 

Admiral Honaxer. A small tidewater supply facility is required 
there to take care of the naval activities from Miami north. 

Senator Lone. That is not for fueling facilities, then, is it? 

Admiral Honaker. No, sir. This is for warehouse space for gen- 
eral storage, to relieve the Air station that is now servicing activities 
locally. It will also serve the new Mayport facility, included in the 

sureau of Aeronautics program. 

Senator Lone. Well, there are some warehouses, if you decide to 
build right along the sea, Admiral. 

Admiral Honaker. Yes, sir; I thought we would hit those in a 
minute. ‘These are needed close to service the ships. The inland 
supply depot is for reserves to serve the tidewater facilities. 

Senator Lona. Of course, one of the questions that I asked par- 
ticularly concerning water is the advantageous freight rates that you 
get when you locate at a point of water competition. That can make 
a world of difference. 

They are having a fight in my home town about the acquisition of a 
warehouse in that area, and one point that was made in connection 
with this argument is that when the private people went in and took 
over an Army depot, just by good management they forced such 
reduction in the freight rates that the Army over a period of 2 or 3 
years will save more money than it would pay to get the warehouse 
back, just by making the railroads adjust their freight rates, their 
switching charges and freight rates. I just wondered whether you 
made any study of the freight rate before you located over there. 

Admiral Honaker. Those were considered: yes, sir. 

Senator Lone. Well, let’s go to the next item. Now there is covered 
storage at $8.85 per square yard, or rather foot, Tam sorry. It is my 
understanding that the Army figure is $6.75, Is there any reason why 
the Navy figures should be higher ? 

Admiral Jentey. This isa little higher than other Navy figures. As 
a matter of fact it is due to its location in up-State New York which 
has pretty severe weather conditions. Also the fact that—is that two 
storehouses ? 

Admiral Honaxer. Three. 

Admiral Jettey. Three storehouses are being built, which runs the 
unit cost up slightly. 

Senator Lone. You mean that no more than three causes the unit 
cost to go up! 

Admiral Jettey. If you build one you have a certain unit, if you 
build two it drops, and for three or more it drops further. 

I notice that within the last month or so we got actual bid prices 
at Great Lakes, which is somewhat the same climatic condition, for 
two storehouses at $8.65 a square foot. To meet this $8.85, we would 
have to have a bid price of around $7 a square foot. 
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Admiral Honaxker. One note that is in our records here is the move 
from Boston, the fuel facility from Boston to Harpswell Neck, Maine, 
which was authorized last year. It is no increase in money. It is 
just a shift in locations. It is section 203 of H. R. 8120. We have 
that in there. 

This is merely a shift, and instead of building 165,000 barrels below 
ground storage at Boston, we are going to build 750,000 barrels of 
above ground : storage at Harpswell Neck, Maine. 

Commander Josuva. This is the basis of the estimate. 

(The document above referred to is as follows:) 


MILITARY PusLtIc WorKS PROGRAM, DEPARTMENT OF THE NAVY 
JUSTIFICATION 


avy fuel facility, Harpswell Neck, Maine. 

Pr oposed facilities.—Aviation gs asoline and jet fuel bulk storage facilities. 

Basis of requirements.—(a) The Joint Chiefs of Staff, guided by a study 
conducted by the Petroleum Administration for Defense and the Munitions 
Board, have established the required quantities of aviation gasoline and jet fuel 
which must be provided to meet strategic requirements. A comparison of exist- 
ing Navy owned, under construction and rented storage facilities with require- 
ments indicates that there is a shortage of storage for aviation fuels. 

(b) An analysis of the shortage of storage with respect to disposition of 
forces indicates that 750,000 barrels of aviation storage facilities should be 
constructed at the Navy Fuel Facility, Harpswell Neck, Maine. 

(c) Publie Law 155, Eighty-second Congress authorized and Public Law 254, 
Fighty-second Congress appropriated funds in the amount of $2,766,500 for the 
construction of 165,000 barrels of underground aviation fuel storage, pump house, 
pipelines and the acquisition of land by expanding the bulk-fuel facility, Naval 
Shipyard, Boston, Mass. 

(d) In the interest of national defense and economy approval is requested to 
utilize the $2,766,500 appropriated for construction of underground aviation fuel 
storage at Boston, to construct 750,000 barrels of above ground aviation fuel 
tankage and the acquisition of 130 acres of land to expand the fuel facility at 
Harpswell Neck, Maine. The basis of estimate indicates the intended use of 
funds for construction at the Boston fuel facility and the proposed expenditure 
at Harpswell Neck, Maine. 


Military public works construction, Department of the Navy 


FROM NAVAL SHIPYARD, BOSTON, MASS. (FUEL FACILITY) AVIATION GASOLINE AND 
JET FUEL BULK STORAGE 
Basis of estimate 

165,000 barrels underground tankage , _..-. $2, 090, 000 
Pump house and control system 4, 980 
15,000 feet, 8 inch piping. __~-_-. ; ; 151, 800 
3,000 feet, 6-inch tank farm piping. 23, 760 

1,200 feet, pier piping : 29, 700 
3,000 feet, extension of utilities 74,2 25 
3,000 feet, security fencing____~_ 19, 800 
Electrical and communication fac ilities ee ee ee ere 24, 310 
SOM TID NIN a rs Speier cahetccnrencrantasnaoee conan meee 92, 950 


=—,e 


16.5 acres, land acquisition ‘ 165, 000 


2, 766, 500 
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TO NAVY FUEL FACILITY, HARPSWELL NECK, MAINE, AVIATION GASOLINE AND JE! 
FUEL BULK STORAGE 


Basis of estimate 


750,000 barrels aviation gasoline tankage_—- a ; ea « OOO 
Piping —-- . 7 eae Lede pete 126, SOO 
Clearing and grubbing ; ; ‘ ah 10, 000 
Drainage 3 Shae al Pp aes 7 sa 6 30, OOO 
Roads te ali i te einiesdpaglin beso tae el eee 30, OOO 
Security fencing 10, 000 
Electric service and communications : lalla : 120, 000 
A & E services “ sie aad tae <a 90, OOO 
130 acres, land acquisition ; . 65, OOO 

Total estimated cost—_- . ached dein inate 2, 766, 500 
Authorization made available by Public Law 155, 82d Cong : 2, 766, 500 
Appropriation made available by Public Law 254, 82d Cong 2, T66, 500 


STATEMENT OF MAJ. GEN. W. P. T. HILL, QUARTERMASTER GEN- 
ERAL OF THE MARINE CORPS, ACCOMPANIED BY LT. COL. W. H. 
ROBINSON, UNITED STATES MARINE CORPS 


Senator Lone. Is this vour statement concerning the Marine Corps / 
General Hint. Yes, sir. 
(The statement above referred to is as follows :) 


MARINE Corps Pusriic WorKS ProGRaM 


1. There are only three projects in the 1953 public works program for the 
Marine Corps requiring authorization in the total amount of $80,878,000, The 
two major “program objectives” of this program are 

(1) Expansion of storage and transshipment facilities—one project 
totaling $14,468,000, and 
(2) Expansion of training facilities—two projects totaling $16,415,000 

2. The proposed 1953 public works program for the Marine Corps is designed 
to supply only the most urgent requirements for the shore establishment under 
the strength of 248,780 men authorized by the President for the end of fiscal year 
1953. This is an increase of 68,214 men over the strength of 175,516 men 
originally authorized for the end of fiscal vear 1952, although an increase ot 
only 8,410 men over the strength of 255,520 now authorized for the end of fiscal 
year 1952. It is desired to point out that this accelerated build-up for 1952 has 
rendered it impossible to construct needed facilities at the rate required and 
has resulted in various makeshifts and “jury rigging” which must continue 
until necessary construction funds are appropriated and utilized. 

3. The Marine Corps is unable to relate directly its fiscal vear 19583 construe 
tion requests to the end fiscal vear 1950 strength of 74.279 men. This strength 
represented an abnormally small Marine Corps. The establishment then existing 
after certain postwar disposals was, and is, woefully inadequate to accommodate 
the needs of the currently authorized Marine Corps (248,730 basis for fiscal year 
1955 budget). For this reason, projects in the Marine Corps program which 
depend on the personnel strength are not based on strengths as of June 30, 
1950, as specified by the Munitions Board criteria under which this program was 
developed. It is apparent, also, that there can be no troop strength as of June 
30, 1950, for new establishments such as the Marine Corps Depot of Supplies at 
Albany, Ga. In this case, also, the deployment planned under the permanent 
authorized strength was used. 

4. In order to carry out its assigned mission, the deployment of the Marine 
Corps is generally split between the east and west coasts. In the east, there 
is a recruit depot at Parris Island, S. C.; a training station, which is the base 
for a Marine Division, at Camp Lejeune, N. C.; an amphibious development 
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center and schools at Quantico, Va.; and supply facilities consisting of a depot 
of supplies (clothing and equipment factory) at Philadelphia, Pa.; a forwarding 
depot at Portsmouth, Va., and a “back-up” depot of supplies (under construction ) 
at Albany, Ga. These facilities are parelleled in California on the west coast 
by a recruit depot at San Diego, a training station and base for a Marine division 
at Camp Pendleton, and supply facilities consisting of a depot of supplies (with 
forwarding functions) at San Francisco, and a “back-up” supply annex at 
Barstow. The clothing and equipment manufacturing facilities at Philadelphia 
and the amphibious center and schools at Quantico require no supplementing on 
the west coast. 

5. Before a project is included in the Marine Corps’ public works program it 
is subjected to most exhaustive scrutiny at all command levels. In most cases 
projects originate in the field. Preliminary estimates, descriptive data, and 
justifications are prepared by the station's public works officer, or with his assist- 
ance, when the need is indicated. These are then carefully examined by the 
station’s development board and the relative importance of the various projects 
is determined. A consolidated program for each station is then sent to Marine 
Corps headquarters, where each project is again reviewed, examined, weighed 
against all other projects, and may be revised or deleted from the program by 
the Marine Corps Station Development Board. New projects, not submitted by 
the stations, may be added at this time. A consolidated Marine Corps program 
is then prepared, cost estimates are reviewed by the Bureau of Yards and Docks, 
and the program is submitted to the departmental Shore Station Development 
Board for preparation of a consolidated Navy Department public works program. 
From this point various revisions may be made as dictated by policy, “ground 
rules,” or other circumstances. The Marine Corps explains and justifies its 
program in general and in detail at hearings held by the Shore Station Develop 
ment Board. 

6. It should be noted that in every examination and preparation of a program 
at all command levels the majority of projects under consideration and which 
finally make up the program are not new requirements, but are those which have 
existed (for many years in some cases) and for which it has been impossible to 
secure appropriations in the past. In most cases the failure to obtain the neces 
sery funds has been beyond the control of the Marine Corps. There have always 
been limitations on the total amount of funds permitted to be requested by the 
Navy and the Marine Corps has had to stand its share of cuts made for this 
reason. Because it is obvious that some projects have a demonstrably greater 
urgency than others, certain projects are displaced through funds limitations 
even before they reach consideration by the Congress. This has resulted in an 
increasing backlog of projects for which the urgency is increasing daily and only 
the most necessary new projects can secure places in the annual revisions to the 
program. It is clear that many projects which were considered to be of sufficient 
urgency to be in the 1951 public works program before the Marine Corps expanded 
and for which no funds have been appropriated are now so necessary as to imperil 
the mission of the Marine Corps through their lack of accomplishment. 

7. The 1953 public works program was first submitted by the Marine Corps in 
December 1950. It was reviewed, revised, and resubmitted in October 1951 
for a total of S269,.984.598. In November 1951, the Munitions Board promulgated 
certain criteria in light of which the Marine Corps again reviewed and revised 
its program, reducing the funds requested to $116,570,753. In March 1952, the 
Bureau of the Budget reviewed the projects left by the Munitions Board and made 
further drastic cuts. This’ resulted in a program totaling $56,884,600 of which 
$26,006,600 has already been authorized thereby requiring new authorization of 
830,878,000. Many projects which the Marine Corps considers necessary have 
been deleted. For example, in Public Law 155, the Eighty-second Congress au- 
thorized $800,000 for construction of ramps and piers for landing craft at Camp 
Lejeune. This will provide a usable increment of a project now estimated to 
cost $3,147,280, but the additional authorization required is not being requested 
in this program. Other projects have been greatly curtailed to comply with the 
restrictions of the Munitions Board criteria. It may be affirmatively stated, 
therefore, that all of the projects for which fiscal year 1953 funds are requested 
by the Marine Corps are of urgent military necessity. Many of the projects have 
been required for several years and their need was demonstrated before the 
Korean incident and the subsequent accelerated increase in the permanent 
strength of the Marine Corps. These older projects have been reviewed and 
justified many times, by all levels of authority from the individual station 
development boards up to Congress itself in some cases. Their need has con- 
tinued. All projects in this request, both old and new, have been carefully 
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weighed and considered to see that they are currently required. Maximum use 
is planned for all existing facilities, temporary as well as permanent. It can 
be positively asserted that the Marine Corps request for funds represents only 
immediate and urgent requirements on an austere basis. This is sharply illus- 
trated by the fact that in the revision of the original $269,984,398 program, 
$153,415,645, or 56.8 percent, was cut by the Marine Corps Station Development 
Board because of Munitions Board criteria. This meager remainder was further 
slashed $59,686,153, a reduction of 51.2 percent more, by the Bureau of the 
Budget, leaving only 22.1 percent of the original program, and of this amount, 
only $30,878,000, or 8.7 percent of the original program requires new authorization. 

8. The Marine Corps program now contains several projects for which Con- 
gress has authorized but not appropriated funds. ‘This authorization totals 
$26,006,600. This situation has not arisen through the desire of the Marine 
Corps. With the single exception of the new depot at Albany, Ga., the Marine 
Corps has originally requested that both authorization and full appropriation 
be granted for each project in its program. For Albany, the ultimate depot con- 
struction has been phased for completion of increments as they will be needed 
and can be used. This phasing for Albany has been altered and the discrepancy 
between authorizations and appropriations in other projects have been caused 
primarily by limitations of funds and ability to expend funds and nre beyond the 
control of the Marine Corps. In a number of cases, this has resulted in an au- 
thorization which has become inadequate because of increases in costs during 
the passage of time between authorization and appropriation, thereby requiring 
a request for additional authorization as well as increased appropriation. The 
Marine Corps desires full authorization and appropriation for all of its projects. 

9. There is a project in the program, which has been authorized, for which 
additional authorization is required: 


MCS, Quantico, Va., Communications Officers’ School (additional floor on 


Linphibious Warpare School) 


New total estimated cost___ ee aa. Bape see 
Authorized Public Law 155, S2d Cong : 280, 300 


Additional authorization required ~» 162.760 


The necessity for this increase is fully explained in the revised justification 
sheets. This revised figure appears in the total figures given in the first para- 
graph. 

10. Construction of barracks for housing troops is based on the enlisted 
strengths authorized for each station involved and is calculated on a maximum 
of 70 square feet per man except in the case of certain temporary facilities 
where crowded capacities are planned. Attention is invited to the fact that hous- 
ing requirements must be calculated for each individual station and over-all ex- 
sting capacities cannot be compared with over-all strengths of the Marine Corps 
as a whole to derive construction requirements. This is true because of the 
variance of the missions of the stations from their previous missions, the neces- 
sity of providing new establishments, and other operational factors affecting 
deployment of the troops. 

11. The requirement for storage space in the Marine Corps is still highly 
critical. The Marine Corps has testified many times in the past as to the great 
volume of valuable materials and equipment which have had to be stored in 
the open when they should have been in covered storage and the resultant de 
terioration and high maintenance cost. At one activity, the supply depot, 
Camp Lejeune, for example, during the period from 1946 to the fall of 1950, 
depot supplies were stored in 175 buildings, not designed for such use, totaling 
GS7,.218 square feet. These buildings were designed and used during World War 
IJ as mess halls, barracks, administration buildings, ete. With the expansion 
of the Marine Corps, it became imperative that all such buildings be returned to 
their intended use, so all this valuable property was relegated to open storage 
with other such materials already so stored because of lack of warehouses. 
Naturally, the same identical items are no longer in storage, since they have been 
replaced in the normal turn-over of stocks, but an equivalent volume is still 
out in the open plus great additional amounts. These supplies are now primarily 
those required as a result of the rapid expansion of the Marine Corps. Because 
of the inroads which have been and are being made on existing storage space in 
use by the Marine Corps, the partial alleviation of the shortage of Warehouses 
provided by funds appropriated in 1952 are offset by the forced relinquishment 
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of existing space. An example is the occupancy by the Marine Corps Depot of 
Supplies, Philadelphia, of 595,000 square feet of space in two Navy-owned 
manufacturing plants of the industrial reserve. Because of the necessity of 
immediate resumption of manufacturing in these factories, the Marine Corps 
has been required to evacuate. Because there was no other Government-owned 
space available, it has been necessary to rent commercial storage space at least 
until completion of some of the warehouses being built with 1952 funds. The 
project for provision of additional covered storage in this program is at Albany, 
Ga., where 1,400,000 square feet is being required. This will by no means entirely 
satisfy the total requirements of the Marine Corps, but the completion of ware 
houses now under construction and the later construction of those now requested 
will permit an orderly phasing of warehousing operations and will allow the 
Marine Corps to continue its plan of incrementing its program of providing the 
necessary covered storage. 

12. As mentioned above, this Marine Corps program was prepared under the 
criteria established by the Munitions Board in its memorandum MBPFS of 
November 16, 1951, for the Secretaries of the Army, Navy, and Air Force, except 
in regard to temporary and permanent construction. As previously explained, 
the on-board strength of the Marine Corps on June 30, 1950, cannot be considered 
the permanent “postwar” strength of the Marine Corps and, therefore, perm:- 
nent construction is planned for the authorized strength except in a few cases 
where temporary construction is requested because the urgency of the need 
requires accommodations sooner than can be provided with construction of a 
permanent nature. 


RECLAMA 


The Marine Corps is seriously concerned by the action taken by the House 
Armed Services Committee as a result of hearings held on the bill, H. R. 7694, 
which is to provide authorization for military construction in fiscal year 1953. 

2. Camp Pendleton is one of the two large Marine Corps training bases in the 
United States, the other being at Camp Lejeune, N. C. Because of the large 
expansion of the Marine Corps it is imperative that these bases be utilized to 
he utmost. 

3. The troop-housing situation at Camp Pendleton is becoming critical. When 

1953 construction program was initiated, there were in existence at Camp 
ndleton 32,486 billeting spaces in barracks and huts. In addition, there were 
available 10,480 spaces in tents, making a total of 48,966 billeting spaces. In 
order to take care of the anticipated load of 46,000 men, it had been planned to 
increase the billeting ac by a 18,000-man expansion of the field training 
camps and funds for that pu e were appropriated However, in order to 
provide space for these huts, the tents must be struck, leaving only $2,486 
billets. Completion of this 13,000-man expansion will result in a total billeting 
capacity of 45.486 spaces to take care of the anticipated load of 46,000 men. 
This construction has started In fiscal year 1954, the planned enlisted strength 
at Camp Pendleton will be 57,000 men In order to take care of this increase, 
which must be completed prior to arrival of the men, another project was 

-an 11,000-man expansion of the field training camps. This is the 
pro} was included in H. R. 7604 at an estimated cost of $16,252,000 for 
construction during fiscal year 19538 

The House Armed Services Committee has now deleted this project and it 
luded in H. R. 8120, the revision of H. R. 7694. This deletion was made 

ittee questioned the availability of water to support that num 
men and also because H. R. 5368, which establishes rights for 
use of water ahead of the Government, has passed the House, and if 
should become law, thé advisability of continuing activities at Camp 
on would become questionable. The fact that litigation between the 
vernment and private parties is new in process to determine the rights to the 
the Santa Margarita River was another factor which caused deletion 

I portant 

: ig 


he water supply should not be allowed to 


supplving billets The necessitv for supnlving 


nged The men will be there and must have a place 


nnot be deploved elsewhere because other stations will also lh 


did the committee delete the project for the 11,000-man expansion 
lleton, but there was inserted in H. R. 3120 the following language: 
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“Sec. 204. So much of title II, section 201, Public Law 910, Eighty-first Con 
gress, approved January 6, 1951, as authorizes the construction of a dam at Camp 
Pendleton, California, is hereby repealed.” 

7. The question of water supply at Camp Pendleton is one of long standing. 
Many surveys by capable engineers, not only within the Navy Department, but by 
the Bureau of Reclamation and the United States Geological Survey of the 
Department of the Interior and the United States Army Engineers, as well as 
private engineering concerns have proved conclusively that there is more than 
ample water in the Santa Margarita River to supply the requirements of Camp 
Pendleton, including this project for an additional 11,000 men, provided the Gov- 
ernment is able to secure and retain the water to which it is entitled, 

8. The pending litigation between the Government and private interests on 
the west coast is to adjudicate the question of water rights. There is no ques 
tion in the minds of the Department of Justice as to the Government rights and 
the Department of Justice considers that there is little doubt that it will win 
its case. It is merely a matter of the time required to comply with the judicial 
procedures for the Government to secure all of the water which it requires and 
to which it is entitled. 

9. The necessity for the construction of the dam on the Santa Margarita River 
has been fully justified many times in the past to the Congress. This is evi- 
denced by the fact that funds in the amount of $1,011,000 have been appropriated 
and largely expended for the preliminary engineering work, and further, by the 
fact that funds in the amount of $17,380,000 were authorized by Public Law 910, 
KRighty-tirst Congress. To obtain full utilization of the available water after 
the court sustains the rights of the Government depends in large measure on the 
construction of this dam in the Santa Margarita River to impound runoff water 
for future use. 

10. For the above reasons, it is urgently requested that section 204 of H. R. 
8120 be deleted therefrom and that the project, “Marine Barracks, Camp Joseph 
H. Pendleton, Oceanside, California: Expansion of camp facilities $16,252,000,” 
be inserted in this b'll 

11. If the above requests cannot be compiled with, it is requested that the 
language of section 204 he modified and that the project for the camp expansion 
be reinstated, both with the proviso that no work on either project will go 
forward until the Marine Corps can clearly show the Armed Services Committee 
of Congress that adequate amounts of water to provide for the needs of Camp 
Pendleton, including the project for camp expansion, are available and that the 
rights to this water have been clearly defined. 


Senator Lone. Do I understand that this building C—551 is admin- 
istration building of the Marine Corps at Quantico and is already 
authorized? Is that the ticket / 

General Hitt. Yes, sir. 

Senator Lona. It is already authorized? 

General Hitu. Yes, sir. 

Senator Lone. That has already been passed by the committee? 

General Hinti. Yes, sir. That was authorized in Publie Law 155 
of the Kiehty-second Congress. 

Senator Lone. Will you look at C—6—75-1, General Hill. 

General Hitut. That is not ours. 

Senator Lone. Well, there was only one item IT wanted to question 
you on. We will include your statement. 

General Hiri. May I say something, sir? 

Senator Lona. Yes. 

General Hitt. I have filed a reclania. There were three projects in 
the 19453 public works program for the Marine Corps requiring au 
thorization of a total amount of S30.878,000. 


The two major program objectives were the expansion of srorage 
and transshipment facilities. One project totaled $14,463,000 at A] 
bany, Ga. 

The eXpansion of training projects totaling $2,416,000. and one was 
in addition to a pre vious author Zation ot S165.000, leaving a differ 
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ence for the expansion of training camp facilities at Camp Pendleton, 
Calif. Now those are a must with us. We bring troops back, and we 
will again have ten to fifteen thousand people living in tents at Camp 
Pendleton. That was in the original House bill. 

Senator Lone. Do you know why that item was stricken in the 
House, General Hill ? 

General Hitt. According to the hearings before the House Armed 
Services Committee, it was thrown out because the committee did not 
believe there was an adequate water supply at Camp Pendleton to 
take care of these additional personnel. Now, we did have approxi- 
mately the same number of personnel at Camp Pendleton, 56 to 57 
thousand personnel during World War II. They were living in tents, 
but they were there only a short time before they went overseas. 

Now, this is a permanent station for the Marine Corps, and it 
requires that we have approximately 1% divisions of personnel sta- 
tioned there. At the prese nt time we have 34,000 spaces. Now that 
is not a space of 70 or 72 feet, sir. That isa space of 35 to 40. 

We put 25 to 35 people in a Quonset hut that is 18 by 48 and 20 by 
50 feet. We double-deck the bunks. We had authorized an addition 
of 15,000 spaces, bringing it up to 47,000. Our permanent strength 
for that place goes up to 58,000 personnel. 

\t the sites where we presently have 10,000 people living in tents, 
we are building three prefabricated camps for 13,000; so the 10,000 
in tents will have to go out. We need an additional 11,000, sir. 

We have had studies made and we have been assured by the differ- 
ent specialists, experts, that there is sufficient water there to take care 
- that ng 3d of personnel. We had that number of personnel there 

| World War II, and they had ample water under the conditions 
whie h they were required to live. 

Senator Lone. Camp Pendleton—where is that ? 

Admiral Jetiey. It is about half-way between San Diego and San 
Pedro, on the coast. 

Senator Lone. I recall, being chairman of the subcommittee in 
vetting into quite a controversy about getting some additional water 
into San Diego there by building an additional barrel on that aque- 
duct. Ithink the Navy built that during the war. 

I recall there was quite a controversy out there when the Federal 
Government came in asserting its paramount rights on that Santa 
Margarita River. That has become a very unpopular doctrine of 
the Federal Government out in California, if they took the Federal 
tidelands, and I imagine that might have something to do with that. 

(Discussion off the record.) 

General Hitz. Sir, the judge in the Southern Judicial District of 

‘alifornia stated that that was the only way that that case would 
o tried, because it is being tried under the State laws of California, 
sir, and the word “paramount,” as Admiral Jelley explained, must 
be used in accordance with the instructions from the two judges. 

I had one other reclaimer, sir, on section 204, wherein they threw 
out the authorization for the dam on the Santa Margarita—section 
204 of the House bill. I have submitted that to the committee, sir. 

Senator Lone. Fine, General. 

We certainly admire the great work of the Marine Corps. 
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I was a conferee that had the honor to bring up the Marine Corps 
conference report to get your bill agreed to, to assure permanent 
strength of the Mar ine Cor ps. 

General Hin. We thank you very kindly, 

Senator Lone. Perhaps we can find some way to find some housing 
for the Marine Corps one of these days. I think I know what your 
space is when you talk about 30 feet per man at the camp. 

Adiniral Jettxy. Thirty-four. 

Senator Lone. I know that is mighty crowded, because when I lived 
aboard an LOT we had 22 feet per man. I know what 54 is. That 
1s really crowded facilities. 

What is your Submarine Corps living quarters per man, Admiral 
Je lley ¢ 

Capt. C. P. Srevens. Eighty of them in fleet submarines, and I 
don’t know how you would figure the square feet out, because it is all 

round, 

Senator Lone. Do you have a prepared statement there / 

General Hint. I have a prepared statement; yes, sir. 

Senator Lone. We have put that in the record. 

Admiral, I have been trying to find this town—‘*various locations”. 
|Laughter.| Do you know wherethatis? It says “various locations” 
you have additional magazines and inert storehouses, $18,674,000; and 

“ouided-missile storage test and conditioning facilities”, $2,574,000. 


STATEMENT OF ADMIRAL W. S. PARSONS, DEPUTY CHIEF, BUREAU 
OF ORDNANCE, ACCOMPANIED BY CAPT. J. T. CORWIN, HEAD, 
FACILITIES AND EQUIPMENT BRANCH, NAVAL ORDNANCE 
ESTABLISHMENT DIVISION, BUREAU OF ORDNANCE 


Captain Corwin. Magazine locations are listed on page C-6—75-5. 

Senator Lone. Is this broken down 4 

Admiral Parsons. It is broken down as to type of magazines. 

Senator Lone. And this is the breakdown on the magazines / 

Admiral Parsons. Yes, sir. 

Senator Lone. Will you explain the need of these magazines? 

Admiral Parsons. Yes, sir. In general, the production which has 
just begun to roll and will roll in at an increasing rate this year is 
producing ammunition which is going to require storage, major stor- 
age, if it is not to deteriorate or if we are not going to have to choke 
of production for the reasons that we don’t have stor age space. That 
is the broad reason for the magazines. That also applies to the guided- 
missles stor: age. 

Senator Lone. Is there any reason why you can’t store some of 
these service explosives in some of the laid-up ships we have around 
here rather than building warehouses and magazines for it? 

Admiral Parsons. Laid-up ships, sir? 

Senator Lone, Yes. Is there any reason why we can’t take ships 
out of the James River and some of the other rivers and use some of 
those for storing some of this stuff rather than building magazines and 
warehouse spaces ? 

Admiral Parsons. I think that would be impractical. It would 
change the status of the ships considerably. 1 think it would be 
quite hazardous. 
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Captain Srrvens. We tried to do that a few years back with tor- 
pedoes, and ran into a lot of trouble with humidity because we dried 
all the gaskets out and found that it would cost us about $600 a tor- 
pedo to fix them after that experiment. 

Senator Lone. You dried out what? 

Captain Srevens. We dried all the gaskets in the pipelines out where 
all the joints were. To keep them “from rusting, you have to put 
them in a dry atmosphere; and then, when you do that, you dry up 
all the joints. 

Senator Lone. You tried using ship’s storage on that; did you? 

Captain Srevens. Yes, sir. 

Senator Lone. Merchant ships? 

Captain Corwin. No, sir. 

Captain Stevens. No, sir; we put them right on moth-balled sub- 
marine tenders. 

Senator Lone. Did you try that type of thing with just storing 
bombs without the fuzes, of course, but things like bombs and shells, 
and things of that sort, TNT, and various things of that sort? Has 
that been tried ? 

Admiral Parsons. I might say this: We inherited a whole flock of 
dead ships with ammunition in them right out at Bikini after we 
fired our second shot, and, of course, they were not only dead but 
they were also contaminated, which made them additionally awk- 
ward, and one of the major jobs we had to do was to get the ammuni- 
tion out of them, because they were hazardous as long as they had 
that in them and no men aboard. 

On a ship, when you have got ammunition in the magazines, you 
keep a very close check on them, of course, all the time. 

Senator Lone. I was under the impression that you have to keep 
quite a watch on black powder; but, on things such as TNT and other 
matters that are sealed, it doesn’t make that much difference. 

Admiral Parsons. TNT is more quiet, but magazines in a ship I 
think need very close supervision. I think a higher order of super- 
vision is required than if you store it ashore. 

It requires considerable personnel to take temperatures, to maintain 
the magazines in the proper condition. These laid-up ships have no 
machinery running, and there is no method of fighting fires. In addi- 
tion to that, we have found that the ammunition does deteriorate. 
Even the bomb-type ammunition deteriorates rapidly in a humid 
storage aboard these ships. 

Senator Lone. These are the magazines that you feel you must 
have, I take it ? 

Admiral Parsons. Yes, sir. 

Senator Lone. I want to refer to C-7. Is that one of your items? 

Admiral Parsons. No, sir. 

Senator Lone. We will include that statement in the record, Ad- 
miral. I have no further questions about those items. 

(The statement referred to is as follows :) 


GENERAL STATEMENT OF BUREAU OF ORDNANCE—PUuRBLIC WorKS PROGRAM, FISCAL 
YEAR 1953 


The objectives of the Bureau of Ordnance public works program are to pro- 
vide the facilities necessary to support the Bureau’s mission. These facilities 
are required to prosecute successfully an integrated program of research, design, 
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development, manufacture, storage maintenance, distribution and issue of ord- 
nance and ammunition for the fleet and for certain requirements of the Ariny 
and Air Force, and to provide for degaussing and deperming of our ships. 
To achieve this objective, new authorization, totaling $36,652,000, is requested ; 
$8,060,000 for facilities overseas and $28,592,000 for facilities in this country. 
The percentages by broad classifications of facilities are as follows: 


Contin- 


Ove f Tot 
ental eee Total 


Category 


Ammunition storage 
Production and reconditioning 
Research and development 
Degaussing and deperming 
Deep-water shipping_. 


Total. 


The facilities under each category are as follows: 
A. AMMUNITION STORAGE (CONTINENTAL) 


Additional magazines and inert storehouses at the following locations: 


Naval ammunition depot: 
Crane, Ind $2, 166, 000 
Hastings eee 4, 695, 000 
Hawthorne ; - ; 912, 000 
McAlester ; : 2, 399, 000 
Port Chicago a a 2 856, 000 
ns dN XS UO eo 1, 926, 000 
Seal Beach : 1, 313, 000 
NNN ce ae in etn ace aa cates ina atin pice insealed do mnt estes cere - 4, 406, 000 


Subtotal 18, 674, 000 


AMMUNITION STORAGE (OVERSEAS) 


7, 218, 000 


_. 25, 887, 000 


B. PRODUCTION AND RECONDITIONING (CONTINENTAL) 


Allegheny ballistics laboratory, Cumberland, Md.: Plant facilities___ 593, 000 
Naval ammunition depot, St. Juliens Creek, Va.: Quality evaluation 
POTROOIT £1. ote Slat cesdeceeetiestbelsoeialelta tecteck th in DA Dain et tcasrlbnigaoecg Deachaton 326, 000 
Naval mine depot, Yorktown, Va.: Additional barracks (300) men__ 630, 000 
Various locations: Conditioning buildings for guided missiles : 
Naval ammunition depot, Charleston, 8S. C_____--- $714, 210 
Naval ordnance plant, Indianapolis, Ind___-__-__- 1, 145, 580 
Naval ammunition and net depot, Seal Beach, Calif 210 
— — 2,574, 000 


Subtotal oe : isda sachaice a tess : aie ; aes 4, 123, 000 


PRODUCTION AND RECONDITIONING (OVERSEAS) 
Naval ammunition depot, Oahu, T. H. : Quality evaluation laboratory_ 847, 000 


Total__- De ait — be eas pis, atta ta toiai 4, 970, 000 


————— 
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C. RESEARCH AND DEVELOPMENT (CONTINENTAL) 


Naval ordnance test station, Invokern, Calif. : Electric power system, 

extension and improvements ee a las a $729, 000 
Naval ordnance test station, Invokern, Calif.: Extend runway___ 900, 000 
Naval ordnance laboratory, White Oak, Md.: Underwater weapons 

assembly and test building : ; aoe 428, 000 
Penn State College, College Park, Pa.: Addition to ordnance re- 

search laboratory___- be ed tae A ees pa eat de seine cei 915, 000 


Total...... leer tie a on . , 2, 972, 000 


D. DEPERMING AND DEGAUSSING (CONTINENTAL) 


Naval degaussing station, Norfolk, Va.: Deperming facility— ; 2, 000, 000 
Naval station, San Diego, Calif. : Deperming facility Senassielasnsii 288, 000 


Total__ a a ‘ Se oa 2 288, 000 


E. DEEP-WATER SHIPPING (CONTINENTAL) 


Naval ammunition depot, Charleston, S. C.: Enlargement of tran- 
shipment facilities ; ss an ay i eta ie ee oe 535, 000 
The largest portion of the authorization being requested is to continue the 
construction of additional ammunition-storage facilities which are needed to 
preserve safely and economically the ammunition and ammunition components 
for the Navy and Marine Corps scheduled for delivery during fiscal year 1952, 
fiscal year 1953, and the first two quarters of fiscal year 1954. 


STATEMENT OF VICE ADM. LAURANCE T. DuBOSE, UNITED STATES 
NAVY, THE CHIEF 0F NAVAL PERSONNEL, ACCOMPANIED BY 
CAPT. FREDERIC C. LUCAS, JR., DIRECTOR, SHORE ESTABLISH- 
MENT DIVISION, BUREAU OF NAVAL PERSONNEL 


Senator Lone. Where is this land you are acquiring down there? 

Admiral DuBosr. It is for the use of the amphibious base, Little 
Creek, but is located just south of Virginia Beach. 

Senator Lone. Are you acquiring land on Virginia Beach, Admiral? 

Admiral DuBosr. We would like to a ‘quire one piece of land there. 
Let’s put it this way: The housing on Virginia Beach stops up here, 
and we want to acquire a parcel south of it as a safety zone more than 
anything else, because if they build down to the line, ‘then we have got 
to push back further for a buffer zone or safety zone. There is no 
housing at all on the land that we now want to get. 

I believe there is one concrete-block structure, a little shack of some 
sort, but that is the only thing. These two parts are owned by the 
State of Virginia. We are using them right along with their per- 
mission. We want to buy them now, and this is what we have chosen 
to call the buffer area. It is to keep Virginia Beach from building 
right down to our line here. This is the best beach on the Atlantic 
coast for amphibious use. 

Senator Lone. Did we own that land in the last war ? 

Admiral DuBose. We didn’t own it, I don’t think, but we used all 
that area down here which we acquired in 1952. We had it under 
lease before, but they had any number of different commands down 
there during the war. The whole thing has now been consolidated 
into the Amphibious Training Command. 

Senator Lone. My recollection was during the last war we would 
beach anywhere, go ashore, back off and beach somewhere else. 
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Admiral DuBosr. There are certain beaches that you can’t use. 
For training purposes we need a good beach. We train the Army, 
Navy, and Marines at this place. It is the only place we have on the 
Atlantic coast for amphibious training. 

Senator Lone. Why did you feel you had to acquire that land? 
Do I understand you have already purchased this land ? 

Admiral DuBosr. We are alre: ady using it under lease, so that the 
logical thing would seem to be to buy the land. This will not have 
improvements, by the way, this part. This will be straight beach 
Jand. 

Senator Lone. You already own Brighton Beach and this property 
behind it ¢ 

Captain Lucas. This is being acquired under the authority of the 
1952 bill. 

Senator Lone. What are you asking for in this bill now ¢ 

Admiral DuBose. This piece and that, these two belonging to the 
State of Virginia; and this which we have chosen to call a butler zone 
at the end of Virginia Beach. 

Senator Long. Why is it necessary to have a buffer zone? 

Admiral DuBose. There is not too much land there anyhow, and 
we expect to have parachute-dropping and strafing, and all the rest, 
in this area, and it 1s purely to protect life and property. Lf we don’t 
have that, then we have got to move back that much more, for we 
have got to have a safety zone. 

Senator Lone. Do you expect to strafe, using live ammunition, in 
that area? 

Captain Lucas. Yes, sir; and underwater demolition. 

We have been doing this same type of operation in here for several 
years, but it hasn't been a problem until recently when they started 
to subdivide this area and sell it as individual beach lots. ©The en- 
croachment down there would require that either the buffer area be 
set up to keep private building a certain distance away from there, 
or to further restrict our operations by setting up our own buffer 
area in an area which is already very limited. 

Senator Lone. How much space on the beach do you have? What 
is the length of the beach area ? 

Captain Lucas (referring to map). That is 455 acres, and these 

_are 40-odd, and that is 35, 

Senator Lone. I beached not in that area. I beached on Virginia 
Beach quite a few times during the last war. I had the same type 
craft, I suppose, vou use there, the LCT, but we did most of our oper- 
ations in the Chesapeake Bay. Do you still use the Chesapeake Bay 
for that ¢ 

Captain Lucas. Yes, sir; for primary training. The amphibi- 
ous bay at Little Creek is up here in the bay, but there is no surf. 
After they have their primary training here they come down and 
hold their coordinated operations at this beach. The one thing 
that makes this particular place unique on the coast, Senator, is that 
it has the right combination of moderate surf and adequate maneuver 
area behind the beach: there are several places that have equally 
good beach, but no maneuver area behind it and. of course, lots of 
places would have the maneuver area without the beach; but this is 
the only place they have found, after extensive survey of the coast 
all the way to Florida, which has the right combination of the two; 
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and I am referring not specifically to the buffer area but this beach 
which we use for our operations. 

Senator Lona. I experienced a lot more surf around Virginia Beach 
than I experienced the whole time I was in the Mediterranean. 

Captain Lucas. There are some days when there is too much surf, 
but I mean over the average that location affords about the right 
amount of surf to give them realistic training and to permit them 
to maneuver. 

They have the large-scale amphibious exercise, including the cadet- 
midshipmen exercise, and the various large-scale amphibious exercises 
from Little Creek. 

Senator Lone. I want to refer to C-7. Is that one of your items? 
we used to have on what they call Camp Radford 

Captain Lucas. It is now part of Little Creek. What is now the 
amphibious base was built up during the war at four separate activities, 
one of which was to stage out the north African invasion. After the 
war, or in the later stages of the war, the physical facilities were 
combined into the amphibious base. 

Snator Lone. I was a demolition officer on an occasion or two. 

Admiral DuBosr. You should never have accepted that job, Senator. 

(Discussion off the record.) 

Senator Lone. I want to ask this question: What is the attitude 
of the State of Virginia toward those land acquisitions? 

Captain Lucas. They are agreeable to selling it at approximately 
that price, sir. 

Senator Lone. Of course, I am always a little bit hesitant to go 
along with these land acquisitions by the services. By the time they 
get something that is that beautiful in that kind of a location, it is 
awfully hard to pry them loose from it. There is always some reason 
why they can’t give it bac k, it seems, not to say that I blame them. 

Now, what are you acquiring there? You are acquiring some land 
at Little Creek, too ? 

Captain Lucas. No, sir. 

Senator Lone. What do you have in mind on this school and training 
building for $3 million ? 

Captain Lucas. The school and training building is to replace the 
space now in use, which is in the very makeshift barracks buildings, 
some of which have been condemned, Senator. 

As we mentioned a minute ago, Little Creek was not built as an 
amphibious base but was a collection of the most makeshift facilities for 
specific wartime purposes. They have nothing which was constructed 
as a school or training facility but various space has been made 
available in these barracks and similar structures around the base. 
It is very uneconomical from the standpoint of running the school 
because the distances are great and the base is divided by the channel. 

There have been tremendous advances in amphibious warfare. 
There is a great deal of theoretical instruction now that goes with it, 
and they are severely handicapped by lack of classroom space. 

In addition, some of these barracks buildings down there have actu- 
ally been condemned. They are in very bad shape. Admiral Jelley’s 
bureau has made a survey for that purpose a few months ago, and 
gave them a maximum life, safe life, of two more years. I have some 
pictures of those barracks. 
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Senator Lone. Could I see that? They still have all those old 
Quonset huts down there ? 

Captain Lucas. Yes, sir; they still have those, and we have had to 
rehabilitate them for use. That is prepared in considerable detail 
[referring to book of photographs presented to the chairman}. 

Senator Lone. What is this? 

Admiral JELLEY. New work to hold up the old. 

Senator Lone. Because the old things have split 

Admiral Jettey. Yes, sir. 

Senator Lone. What kind of building is this? 

Captain Lucas. That is a two-story barracks building. This has 
t plywood flooring which in some cases is so rotten that men have 
actually fallen through—that is put a foot or leg through. This is 
intended to show the condition of these supports here, and each one 
is shown in detail here. They are all cracked. 

These members here are three-ply built-up members, and in every 
case they are pulled apart so that one of them is taking the entire 
load and there is very visible sagging. Every one of those members 
has a split, and where they have tried to tie them together the splits 
have become worse. 

Senator Lona. 1 was down there. My recollection is that officers are 
living in the kind of quarters that you are showing. 

Admiral DuBosr. We have some pictures of the Quonsets. They, 
of course, were in a state of disrepair and we had to rehabilitate some 
of those for this emergency. 

Senator Lone. When these timbers split like that, what does that 
mean as far as the life of the timber is concerned? Does it mean she 
may give way any day? 

Admiral Jetiey. Yes, sir. It doesn’t make too much difference for 
the direct load. They usually clamp them together with steel clamps. 

Captain Lucas. The horizontal members have all shrunk. 

Admiral Jetiey. This is 5-year construction. It is 10 years old so 
that is basically what is wrong. 

Senator Lone. Five-year construction and ten years old. 

Captain Lucas. On these of course the flooring has been torn up to 
expose them. As a matter of fact, some of them look fairly present- 
able on the outside because we have had to put asphalt shingles on 
the outside and these cover a multitude of sins. 

Senator Lona. Well, they are still using it but it is not in very good 
shape. Do you want to replace all of them ¢ 

Captain Lucas. Eventually they are going to have to be replaced, 
Senator. We had one barracks building authorized and appropriated 
for last year. There will have to be a barracks replacement program 
initiated. 

There are no barracks in this year’s program but this is the type of 
building in which we have to house our training facilities. 

Senator Lone. What does this show? Is the floor rotting under- 
neath / 

Captain Lucas. Yes, sir. That is a shower room. Those are the 
first arens where we have trouble. That is pretty general throughout. 

Senator Lone. What is this designed to sh w? 

Captain Lucas. I think that is to show that the construction was 
not too good on account of the short members. See those short fill-in 
pieces there? They are not much good as far as strength is concerned. 
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Senator Lone. They just made these things with what they had 
available then. 

Captain Lucas. This is a good one. It shows how the shrinkage 
there is pulling them apart. In almost every case two of these mem- 
bers are cracked and there is only one that is taking the load. 

Senator Lone. Would you expect the roof just to fall in one of these 
days? What is going to happen? 

Admiral Jettey. I think they hope to move out 10 minutes before, 
— use them up to the last minute. 

‘aptain Lucas. They have had to abandon the second floor of the 
ian of these, Senator. These all are two-story buildings and they 
are just not using the second floor. 

Senator Lona. One of the main troubles is those girders, those gird- 
ers and supports. How is your floor? This is designed to show the 
condition of the floor. You don’t think that is in very good shape 
a I take it ¢ 

Captain Lucas. No, sir. 

Senator Lone. In other words, it is your theory that that housing 
has just about seen its life? : 

Captain Lucas. Yes, sir. This is the single-story type. We don’t 
have the same structural problems, but it is pretty grim housing. 

Senator Lone. Let us look at C-7-18-4. The Navy is required to 
earry collateral equipment in their public works bills as I understand 
it, but here you have items 1, 2. and 3, Bureau of Ordnance equipment 
and installations, Bureau of Ships equipment, ONR equipment and 
installations. 

It appears that there might be a case of just carrying ordinary 
equipment there in a public works bill. Does that have any business 
being in this bill? 

Admiral DuBose. We are instructed to put it in just that way, 
Senator. When I first came here not long ago I questioned that 
myself. 

Captain Lucas. I think I understand the Senator’s point there. 
This all is equipment to go with the original installation, Senator. 
It means equipment under the cognizance of the Bureau of Ordnance 
which is part of the original installation of this building. It would 
be the gun fire control systems and so forth. Bureau of Ships equip- 
ment is the search radars and other electronic equipment. The ONR 
equipment is the simulated target devices and things of that kind. 
The collateral down there is the ordinary furniture and furnishings. 

Admiral Jettey. It would be permanently installed equipment that 
wouldn't be used in other p laces. 

Senator Lone. There is a question in my mind whether that equip- 
ment should be carried in that fashion in the public works bill or 
whether you ought to just acquire the buildings and just take the 
equipment as a separate item. 

Admiral Jeuury. That’s the way the Navy makes "p its budget. 
If you have a fire control system that goes on a ship it is budgeted 
with the ship. In this case it is permanently installed in the training 
activity and is budgeted for with the building. 

Admiral DuBosr. I don’t know the reasons behind it, but I do 
know that that is the way they wanted this budget m: a up because 
it goes with the building. The building in itself is no good without 
the equipment. 
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Senator Lone. Let us take the next item, C—8—1. 

Admiral DuBosr. Senator, I am not quite sure that I offered the 
statement I have here. 

(The prepared statement submitted by Admiral DuBose is as 
follows:) 


STATEMENT OF CHIEF OF NAVAL PERSONNEL IN REGARD TO SERVICE SCHOOL FACILITIES 
CATEGORY OF FIScAL YEAR 19538 PusLIC WorKS AUTHORIZATION Britt (H.R. 
8120) 


This category, service school facilities, relates to the requirements of all 
activities under the Bureau of Naval Personnel, H. R. 8120 proposes new 
authorization in the amount of $16,229,000 to correct some of the most urgent 
deficiencies in the Navy's training establishment. It includes projects to im- 
prove facilities for officer training, amphibious training, and aid defense train- 
ing. All of these projects are continuations of development programs initiated 
during fiscal year 1952. 

At the Naval Academy, the academic buildings are being modernized, and 
utilization of space improved in order to relieve serious overcrowding of class- 
rooms and laboratories. An appropriation of $1,500,000 was made available 
last year for the first phase of this work. The additional authorization of 
$1,800,000 requested in this bill will complete this program. 

The postgraduate school has been moved from Annapolis into interim facili- 
ties at Monterey authorized and appropriated for in fiscal year 1952. At the 
same time an appropriation of $5,700,000 was made for the first increment of 
the permanent engineering school, An authorization of $3,500,000 is requested 
for completion of this facility. 

A total of $89,557,680 has been authorized in fiscal year 1951 and fiseal year 
1952 for development of facilities at the amphibious base, Little Creek, Va. 
These funds have been directed almost exclusively to the construction of water- 
front facilities required for support of the amphibious force, Atlantic Fleet. 
The most urgent requirement remaining in the development of this base is a 
school building to augment the makeshift instructional space now available. 
An authorization of $3,000,000 is requested for this purpose. In addition, the 
acquisition of certain land used for amphibious training operations is proposed 
in order to protect the Navy’s interest in this property. 

The amphibious base, Coronado, Calif., is situated on leased land which is now 
being acquired with funds appropriated by Public Law 254. Although the 
personnel facilities at this base are among the worst in the Navy, it has not 
been possible to make any permanent improvements until acquisition of the land 
was authorized. Replacement of the existing mess hall and galley, a temporary 
structure which has deteriorated far below the acceptable standard, is requested 
at a cost of $1,700,000. A structure to house an essential training device is 
also proposed at this base. 

The next project is for the Fleet Air Defense Training Center, Point Loma, 
Calif., for which an initial increment of $4,600,000 was appropriated in the 1952 
bill. The new authorization of $3,300,000 requested is for the procurement and 
installation of fire control equipment, electronic equipment and other collateral 

The last project in this category of H. R. 8120 is one which was added to the 
original bill by committee amendment of the House Armed Services Committee. 
This provides $2,250,000 to acquire certain land and facilities of the University 
of Georgia, to renovate the existing structures, and construct additional facili- 
ties in order to provide a suitable location for the Navy Supply Corps school 

Senator Long. Admiral, the House put in a school down in Georgia 
in the bill that we had no knowledge of, didn’t have anything in here 
about. What is the position of the Navy Department with regard to 
that school ? 

Admiral DuBosr. Well, we have been trying for a long time to get 
our Supply Corps school at Bayonne, N. J., moved out of there. We 
have moved two or three small schools—storekeepers and so forth 
up to Newport. We have about 450 officers in training there and we 
just do not have any room for them. 

Besides living conditions, as you can well imagine, for bachelors 
and married officers, both students and staff, are extremely poor 
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around Bayonne, N. J. Some of them are traveling 40 and 50 miles 
each way a day. 

Now we had asked at one time to try to transfer that school to Great 
Lakes, but we didn’t succeed in that. After the budget was made up, 
the University of Georgia came along with an offer to sell us what they 

call the coordinate campus. It used to be a women’s college or a 
on uchers’ college connected with the university there, and it is an ideal 
place for our purpose. It has a lot of old buildings which are struc- 
turally sound and which we could rehabilitate. 

We couldn’t put anybody in them in their present condition, as the 
wiring is bad, the fire escapes and that sort of thing are no good. In 
addition we would not have enough room for bachelor officers’ quar- 
ters there. We would have to build one BOQ for about 200 officers. 

We are not only crowded at Bayonne, but we are using extremely 
valuable water-front property and we could never stay there if things 
got much worse because Bayonne, as you know, is the out- -shipping 
point for a great deal of all the MDAP shipments and all the rest of 
these supplies that are going to Europe. 

So we got the offer and we did, I believe, get, with the permission 
of both Armed Services Committees, a $1 a year lease on the thing 
for the time being, and we are very anxious to get to acquire the prop- 
erty for the school. This is a very excellent place for the school. 

Senator Lone. How many people would you have at that school? 

Admiral DuBose. We will have a population of around 750 all 
told. Now we take the cooks and stewards down there for training 
as well. They get their training in connection with cooking for the 
officers and the men on the station. 

You would have about 450 officer students and an administrative 
group. Captain Lucas has the exact figures here, but the total popu- 
lation would come to 750. 

This summer we have had to go out to Oakland with all these 
NROTC students who are getting their training. We had to open 
a school in Oakland in the summer. We can't handle any more in 
Bayonne, but we have got to give these men training in Supply Corps 
matters. 

While it is not in writing anywhere, the University of Georgia is not 
working during the summer and they would be only too glad to rent 
us some of their dormitor y space at a very reasonable rate in the sum- 
mertime, and we could carry the school on right there in the same 
place. 

To provide for the summer peak, we established a course at Oakland 
this summer, but we have still got to run the main school in Bayonne 
the way it is set up now. 

Senator Lone. The Air Force latched on to the former Gulf Coast 
Military Academy on the Mississippi Gulf Coast. I think that might 
have been a little better for your purpose, but it looks like they have 
vot it. Is that all this matter would cost for those buildings there, 
$2,250,000 ? 

Admiral DuBoser. It would cost us $450,000 to purchase, which— 
Admiral Jelley, correct me if I am wrong—is what those buildings are 
now actually insured for, what that property is insured for, and they 
are willing to sell it at their insurance price, and it will take $1,800,000 
to build a new BOQ and renovate the buildings, which are rather 
run down. 
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Besides, the rooms wouldn’t do because the officers have got to give 
up all their commutation quarters when they go into these places. 
As a matter of fact, it is substandard and we would have to fix it all 
up. For the BOQ the cost is $770,000 and the rest is for fixing up 
the old buildings and improving the roads, fire escapes, and all the 
rest of it. 

Senator Lone. What is the cost per officer in that BOQ? 

Captain Lucas. $7,000. However, we plan to house double the 
designed capacity during the emergency because we can’t justify 
permanent construction for that number. Rather than go to tempo- 
rary construction on the campus, we figured we would accept crowding 
for the duration of the present emergency. 

Senator Lone. All right, thank you, Admiral DuBose. 


STATEMENT OF CAPT. ALFRED W. EYER, BUREAU OF MEDICINE 
AND SURGERY, UNITED STATES NAVY, DIRECTOR, PLANNING 
DIVISION, ACCOMPANIED BY CAPT. LEWIS G. JORDAN, ASSISTANT 
CHIEF OF BUREAU FOR PLANNING AND LOGISTICS 


Senator Lone. We will take up next C-82. Would you explain 
to us what is this new facility at Edgewater, N. J.? 

Captain Eyer. Mr. Chairman, this is a provision of 632,000 square 
feet in gross storage space as a partial replacement for two inadequate 
buildings at the present time that have inadequate weight-bearing 
characteristics for storage purposes. This will provide additional 
space so that the present materials on hand and on order can be 
adequately stored. 

Senator Lone. That is for Storage facilities / 

Captain Eyer. Yes,sir. It is not a new facility. 

Senator Lone. Will the facilities you have do the job a while longer ? 

Captain Eyer. The present facilities are inadequate to handle the 
amount of stores that must be stored. 

Senator Long. This is the statement of the needs in that facility. 
What is the necessity of this naval hospital at Norfolk? They had 
one down there during the last war. I understand they are using that 
now as an office space. 

Captain Ever. Command headquarters. 

Senator Lona. I understand that they were made to unify with the 
Army, is that right, some time back? They shared facilities with the 
Army? 

Captain Eyer. The hospital provides cross hospitalization or joint 
utilization with the Army. The Navy operates the hospital, but we 
do provide bed space for Army and Air Force personnel. 

Senator Lone. Now you feel that that hospital is crowded at the 
present time ¢ 

Captain Eyer. It is quite crowded, sir. 

Senator Lone. You want $12,815,000 authorization for a new hos- 
pital. Would that be the entire cost of it? 

Captain Eyer. That would be the entire cost, sir. 

Senator Lone. Why can’t you find for naval purposes some of these 
other facilities that we built, such as those operated by the Veterans’ 
Administration. You have a lot of those around the country half 
empty because they can’t get the doctors and nurses to operate them 
at capacity. 
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Capt: uin Ever. Mr. Chairman, in the Fifth Naval District the Vet- 
erans’ Administration hospitals are operating pretty well at capacity. 

The veterans do have some small bits and pieces of bed capacity that 
are in isolated locations, difficult of access and uneconomical and un- 
feasible to use as far as transferring military personnel to them. 

We provide a source as near the patient as possible. That con- 
stitutes economy both to the Government and from the standpoint of 
funds and from the standpoint of utilization of personnel- 

Senator Lone. Did you check to see if the facilities of the Army 
in that area are completely used to capacity ? 

Captain Eyer. The Army has only very minor facilities, sir, and 
we are providing bed space for the Army. They have an allocation 
in Portsmouth Naval Hospital of 100 beds at the present time, and 
are running about 100 patients. 

Senator Lone. The Marine Corps of course share your hospital 
space, I take it. 

Captain Eyer. Yes, sir. 

Senator Lone. What are the nearest facilities of the VA? 

Captain Eyer. Richmond is the nearest, sir. 

Senator Lone. Richmond ? 

Captain Eyer. Yes, sir; Richmond, Va. 

Senator Lone. Are they filled to capacity there? 

Captain Eyer. They are filled to capacity, and Roanoke, Va., is 
the next nearest, I believe, sir. I can give you that rather exactly. 

Richmond, Va., has a capacity of 1, 100 beds, and it currently is 90 
percent occupied. It is 99 miles from the Portsmouth Naval Hospital. 

Senator Lone. It has a capacity of 1,100 beds, does it? 

Captain Eyer. Yes, sir. That is the rated capacity by the Veterans’ 
Administration. The Roanoke hospital has a capacity of 2,000 beds 
and it has aboard about 1,900 patients. Consequently it is 118 percent 
occ upied at accepted oce upancy rates. 

It is primarily neuropsye hiatrie. It is 249 miles from Portsmouth, 
which is a prohibitive distance. Besides, the hospital is full. 

Senator Lone. And you feel that you are operating at capacity in 
this facility now? 

Captain Eyer. Yes, sir: we are operating at 2,300 beds. It is a 
designed capacity hospital—that is the current figure, sir, as of 
today—it has a designed « capacity of 1,475 beds. Consequently the 
patients are at the present time being taken care of by overcrowding 
and double bunking. 

Senator Lone. Is the fleet command there using up that entire naval 
neopets al that they had previously ? 

Captain Eyer. Yes, sir. Our population in Norfolk, service 
pope ation, has grown very materially with the current expansion of 
the Navy. Norfolk constitutes a major concentration of naval forces 
afloat and the activities that support them. 

Senator Lone. Frankly I have been concerned with the prospect 
that Norfolk represented too great a concentration of naval power. 
Someone was talking about getting a facility 150 miles inland so it 
could not be struck by an atomic missile. 

When you look at what the Navy has at Norfolk, I don’t know what 
the Navy would do if you really took a severe hit at Norfolk. You 
might be in terrible shape. 
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Admiral Jetiry. There is a lot there. It is the greatest naval base 
in the world. 

Captain Eyer. The greatest naval concentration. 

Senator Lone. What is your ratio of dependents in that hospital 
to the number of servicemen ¢ 

Captain Eyer. Approximately 10 percent, sir, Or rather it is ap- 
proximately 8 percent at the present time. 

Senator Lone. Why couldn’t you just build additional bed space 
there to give you the capacity of another couple of hundred instead 
of a ‘ating the building you have there now 4 

Captain Ever. May I amplify my former statement, sir. The 8 
percent are patients, which I understood-the chairman desired. There 
are 8 percent patients in the hospital of the hospital population. The 
dependent population supported in the Norfolk area will run in the 
vicinity of 140,000. 

Senator Lone. But 9 percent of the patients in the hospital are 
dependents ¢ 

Captain Eyer. Are dependents, that is correct, sir. 

Senator Lona. Why couldn't you build a building with a smaller 
number of beds/ How many beds are you asking for / 4 

Captain Eyer. 800 on a 1,500-bed chassis. ‘That has been very 
thoroughly studied, Mr. Chairman, by the commandant of the Fifth 
Naval District, the public-works officer of the Fifth Naval District, 
and in order to meet our requirements we need a minimum of approxi- 
mately 800 beds. 

In order to do that at the Portsmouth Naval Hospital, it would re- 
quire the destruction of existing space, it would interfere with the 
operation of the hospital that is already overcrowded and working 
at capacity, and adequate space really does not exist to provide a good 
functional plan. 

You would have a heterogeneous plant that has grown up by bits 
and pieces, by merely ad ling on a few beds to attempt to meet your 
nen The cost of adding 800 beds based on commandant, 
Fifth Naval District’s estimates is $14 million. It is approximately 
the same as building a new hospital, which will give a well-integrated 
and excellent functioning unit. 

Senator Lone. Where would you build a new hospital in addition 
to the old one? 

Captain Eyer. The new hospital is proposed, sir, to the southeast 
of the ¢ ‘ity of Norfolk. 

It will ‘be approximately equidistant from the n: ivy yard, St. Juli- 

n’s Creek area, which is on the Portsmouth side, and the naval oper- 
por base, the Little Creek area and the airfields. There is less 
than a mile difference if those are considered as radii from the hospital. 

It is being located in close proximity, a very short distance off the 
Defense Highway which encircles the Norfolk area, and of course 
gives immediate and rapid access. 

Senator Lone. Are you testifying in connection with this naval 
we ich facility, the naval research laboratory at Anacostia? 

Captain Ever. No, sir. 

Senator Lone. That was all I want to question you about. 

Captain Eyer. Thank you, sir. 


23564—52 





698 MILITARY AND NAVAL CONSTRUCTION 


STATEMENT OF COMMANDER WILLIAM M. HEAMAN, BUREAU OF 
YARDS AND DOCKS 


Senator Lone. Who is testifying with regard to the Anacostia 
research work ? 

Commander Heaman. I am, sir. 

Senator Lone. Commander, I was looking at C—10-11, this fire- 
proof chemistry building. 

I would like to ask if it should not be possible for you to defer this 
item and get by with what you have for a while. 

Commander Heaman. At the present time the chemistry lab at 
NRL is spread out through: many buildings of various types and 

various little rooms, and they are doing a great deal of research work 
in vary volatile explosive materials, and the reason for this fireproof 
lab was to cut down the hazard that they are now experiencing of a 
possible explosion, and especially in the vork they are doing on bat- 
teries and on protective coatings and the lubr icating and fuel oil 
on jets and things like that. 

The present labs that they are using do not have explosion-proof 
switches and things like that which they should have for working in 
that highly volatile gas area. They do not have any ventilation 
exhaust in the present “buildings. 

Senator Lone. How long have they been experimenting there with 
their present facilities ? 

Commander Hraman. They have been working quite a lot and 

various times and at one time had quite a few people, 50 I think they 
had down there at one time. The program itself is run down. 

They had another building at one time which they had on loan from 
another agency and had returned that, which lost them some 75,000 
square feet. 

Senator Lone. Are you testifying on C-11-11? 

Admiral Jexixy. I will take C-11, sir. 

Senator Lone. Davisville, R. I. is in a relatively crowded area, 
isn’t it, Admiral Jelley ? 

Admiral Jetixy. Yes, sir. We have the naval air station there and 
an advance base equipment supply depot at Davisville, in addition to 
our Seabee personnel camp. 

Senator Long. The question that I had about this is why locate an 
additional facility at such an obviously crowed area ? 

Admiral Jetiey. It is not an additional station or an additional 
activity. It is a slight expansion of the present activity. Davisville 
is the Atlantic base of our Seabees. We have three bases, Port Hue- 
neme is the west coast base that supports the mobile battalions in the 
Pacific and is our training center. Davisville is the Atlantic base 
and supports our mobile battalions in the Atlantic and is also used 
for the training of Naval Reserves. 

The barracks in this bill will give us a total capacity of about 1,500 
men, permanent construction. We have temporary construction to 
take care of another thousand men. We don’t expect to expand it 
beyond that. 

We also have Gulfport which is at present in a maintenance status. 
We expect to do no more than Reserve training there for the present. 

(There was discussion off the record. ) 

Secae Lona. Let us look at item C—11-14-2. 
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Admiral Jetiry. This project is for a 4,000-ton concrete floating 
drydock. 

Senator Lone. That is a $4,500,000 item. 

Admiral Jetiey. Yes, sir. 

Senator Lone. Would it be possible to split that item into say two 
parts, authorize part of it now and part of it later on? It would seem 
to me that might take some time to get that out. 

Admiral Moore. No, sir. This is a floating drydock similar to the 
ones that we have now, except that it will be slightly wider. 

We require a wider floating dock to take care of the new LST’s 
which are a little bit wider, by virtue of the fact that the new Army 
tank is a little bit wider. 

Senator Lone. Don’t you still carry those tanks two abreast on 
the tank deck of an LST? 

Admiral Moore. The new tank—I think it is an M—48, I may be 
wrong on that—will not come out the bow doors, down the bow ramp 
of the World War II LST. 

Senator Lona. It is too big to get out the bow ? 

Admiral Moore. Yes, sir. Well, let me say that there is 3 inches 
clearance on each side or something or other like that which under 
operating conditions is more or less an impossibility, so that the new 
LST’s which are now under construction—— 

Senator Lone. If you can get them out by just scratching a little 
paint off, why make all those modifications? If there are just 3 
inches to spare, why not go ahead and do it that way ¢ 

Admiral Moore. There are some new LST’s under construction. 
There are some authorized in the 1952 bill; there are some still in the 
1953 bill I think, so that these new LST’s as they become completed 
will not go into the existing dry dock. Therefore we want this proto- 
type dock which will dock an LST and similar small craft. 

Senator Lone. You have got the new LST’s coming out already ? 

Admiral Moore. They are under construction; yes, sir. 

Senator Lone. It seems to me as long as you can get the tank out 
of the old LST, that it would be better just to go ahe: ad and stay with 
that rather than widen out the LST’s, but I guess it is too late to do 
anything about it now. You have already got those going. 

Admiral Moore. As a matter of fact, Senator, there is a definite need 
of LST’s, and since they were starting on a new design, they went 
ahead and widened the beam. They ‘did not increase the over-all 
displacement too much, but they did widen them in order to take 
care of this particular tank. 

Senator Lona. It seems like somebody should have thought about 
that ahead of time. 

(There was discussion off the record.) 

Senator Lone. That is why you have to have this concrete floating 
drydock, is it? 

Admiral Moore. We are very desirous of getting this first one 
which will be a prototype. The alternative of course would be to 
take these new LST’s and we would have to use a much larger dock 
which can be done, but which is inefficient. 

Senator Lone. It would be very wasteful. 

Admiral Moore. Yes, sir. 

Senator Lone. Do you recall the experience with those concrete 


ships during World War IT? 
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Admiral Jeciry. Yes, sir. 

Senator Long. Do you have any reason to believe that you won't 
have a similar unsatisfactor Vv aoe rience with this? 

Admiral Jetuey. No,sir. We built 13 concrete docks during World 
War II, not quite as large as this one. Our largest was 2,800 tons, 
They are non-self- propelled. 

One of the big troubles with the concrete ships was the vibration 
set up by the engines. The concrete dock has been very satisfactory, 
and in spite of some initial reluctance by the people who prefer the 
steel docks, they like them much better in operation. 

The concrete has a greater mass than the steel dock and I heard 
one docking officer describe it as being like an elevator going up and 
down. 

It wasn’t as tender as a steel dock is sometimes when you are pump- 
ing the water in and out, so we are very much interested in building 
the concrete dock. We expect it to be somewhat cheaper than a steel 
dock and also if it turns out as we expect, it will give us the prototype 
design we could use in case we had to build a lot of them in a hurry. 
We would not have to compete with the shipbuilding industry which 
undoubtedly would be too busy to bother with floating drydocks. 

Senator Lone. Generally speaking, how are you fixed for floating 
drydocks? Do you have plenty of them left over from the last war ? ? 

Admiral Jexnry. We have held onto all our docks except the timber 
docks. The timber docks have very high maintenance cost, they 
would be difficult to moth-ball so we disposed of them as surplus. 
Most were sold. 

Our timber docks were mostly very small ones, 1,000 tons, although 
we had a few larger ones. We have leased out a good many of the steel 
docks to various ship repair companies. 

We have them in Galveston, Mobile, New Orleans, the Todd Ship 
Yards at New Orleans leases two of our docks. They are subject to 
recapture, of course, and shipping overseas if we had to. We also 
have the big 100,000-ton docks, the sectional docks laid up in moth 
balls at Green Cove Springs, Pearl Harbor, and San Pedro. 

Senator Lone. If you have all those drydocks, there is some doubt 
in my mind why you ought to build any more. 

Admiral Jeciry. It is a size, the dimensions are different, it is wider, 
a little larger. It will keep us from using a 10,000-ton dock and at 
the same time will give us the experience in building a larger concrete 
dock that may be extremely valuable in wartime. 

(Off the record. ) 

Senator Lone. You have some laid up that you could get to? 

Admiral Jettey. Yes, sir. 

Senator Lone. Can you give me any cost tabulation on the difference 
of cost in using the size drydock that you advocate and using the 
large drydock, the difference in operating cost / 

Mr. James T. Restpr. It takes more men to operate, more power to 
pump the water back and forth. It is very uneconomical. 
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Senator Lone. How many of those LST’s are you going to have? 
How many are you buil ling? 

Admiral Moorr. There were 20 I believe in the 1952 program and 
I don’t know how many there are at the moment in the 1955 regular 
appropriation bill. I believe there are 15, which will make a total of 


Senator Lone. Of course, when it comes down to drydocking ships 
like that, don’t you oftentimes use all kinds of docks, put two or three 
ships in at one time and all that ? 

\dmiral Jenner. Oh, yes, sometimes. 

Admiral Moore. That is very true, but obviously these floating 
drydocks are intended not to be used in connection with our perma- 
nent naval shipyards. 

Most of these floating drydocks are in connection with our mobili- 
zation needs, and we do have them all earmarked. There is no excess, 
with only a few which are in moth balls, as opposed to about the num- 
ber which we are operating now. 

(Discussion off the record, ) 

Senator Lone. Didn’t we sell a lot of LST’s off as surplus property ? 

Admiral Moors. We didn’t sell any good ones, Senator. Of course 
a lot of them were pretty badly banged up, and : suppose that those 
might have been disposed of, if after inspection by the Board of In- 
spection survey it was determined that the cost of repairs was dispro- 
portionate to their worth, but we did not dispose of any which were 
not in that category. 

Senator Lone. You are making this drydock to fit this LST. Now, 
if you make yourself a little bit larger L ST, are we going to be con- 
fronted with the same thing all over again? 

Admiral Jettey. We have a 6,000-ton size. It so happens our size 
range jumped from the 2,800-ton to the 6,000-ton, and we had nothing 
in between. We have a 15,000-ton dock that we are studying to make 
up in future years. We are making preliminary investigations on 
that, but we may postpone it until a mobilization requirement de- 
velops. 

Senator Lona. Iam a little surprised that a floating drydock comes 
in here in this Public Works bill. I had the impression that you would 
treat that the same as you would a ship. 

Admiral Moorr. Well, sir, the Bureau of Yards and Docks in the 
Navy has always had cognizance of drydocks, so that when World 
War II came along and we got floating drydocks, the ‘vy went along in 
the _prov ince of the Bureau of Yards and Doc ks whic h asked for these 
major items in a Publie Works bill. 

They can’t charge it to their maintenance and operations because 
it is too great a figure. I personally don’t see why it should not have 
been in the regular appropriations bill. 

Admiral Jetiry. I don’t mean to correct Admiral Moore, who gave 
the impression that we did not build them before World War II, but 
just 100 years ago we built a floating drydock in New York City, 
shipped it in seven sailing ships around the Horn, and assembled 
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it at Mare Island. I think the precedent of having floating drydocks 
in our budget for a hundred years has not been changed. 

Senator Lone. C-12-1. 

Admiral Moore. Captain Wadsworth. 


STATEMENT OF CAPT. ALEXANDER S. C. WADSWORTH, OFFICE OF 
CHIEF OF NAVAL OPERATIONS 


Senator Lone. Looking to the United States Naval Hydrographic 
Office, addition to existing structure, under item H we find this lan- 
guage: 

Proposed annex will not create a large plant based solely on mobilization 
needs. It is based more on normal production levels as is dictated by guide lines 
for fiscal year 1953. <A large percentage of hydrographic production is now 
and will continue to come from outside contractors. In the event of roll-back 
resulting in noncrisis or austerity years, the contract sources rather than install 
facilities would be curtailed. 

That I don’t quite understand. Isn’t that just a case of acquiring 
facilities where they could be acquired on a contract basis, or other- 
wise ¢ 

Admiral Moorsr. No, sir. 

Captain Wapsworrn. The purpose is to get a facility which will 
meet normal needs in peacetime years. They are taking care of the 
excess needs of the present emergency by going to contract: work 
rather than building an excessively “large fac ility. "So they say here in 
the justification that they will roll back, if a roll-back does come, 
to this facility, which would be a proper size for them to handle 
their needs, by curtailing the contract sources which they are now 
using. 

This fac ility which is proposed here would not meet their present 
requirements under existing conditions. 

Senator Lone. Why not simply continue to rely upon contract 
sources rather than building this facility ? 

Captain Wapsworrn. The cost of the contract work is comparable 
or a little bit more expensive, but it is more difficult to handle admin- 
istratively. This increment provides security storage space which is 
required contiguous to the operating plant for economical operation. 

Much of this work is classified, various charts and publications 
which they produce, and it is better from a security angle, of course, 
to handle it with people cleared and authorized to h: indle classified 
material. 

Senator Lone. Of course, those contract people are qualified to 
hi = classified material. 

Captain Wapsworrn. Yes, sir, but there is a matter of transporta- 
tion, trucking. They have large numbers of these publications and 
charts, and the securtiy matter comes up every time you transport 
such items around in trucks. 

There is always the chance that somebody will get hold of one that 
has slipped out or is not account for. 

Senator Lone. You would just rather get in the position so you 
“ t have to rely upon uotside facilities, I take it ? 

Captain WapswortsH. Yes, sir. 





MILITARY AND NAVAL CONSTRUCTION 703 


Admiral Moore. Based on the June 1950 level, this new facility 
would make the plant self-sufficient without going out on the contract 
basis. We consider that June 1950 is normal pre-Korea. 

Senator Lone. Let’s take up C-13-21. 


STATEMENT OF CAPT. FREDERIC A. GRAF, UNITED STATES NAVY, 
SUPERINTENDENT, UNITED STATES NAVAL OBSERVATORY 


Captain Grar. Mr. Chairman and gentlemen : 
(The prepared statement submitted by Captain Graf is as follows :) 


STATEMENT OF CAPT. F. A. GRAF, UNITED STATES NAVY, SUPERINTENDENT, UNITED 
STATES OBSERVATORY, IN SUPPORT OF PROVIDING PFRMANENT FACILITIES FOR 
THE NAVAL OBSERATORY TIME SERVICE SUBSTATION, RICHMOND, FLA. 


Mr. Chairman and gentlemen, the United States Naval Observatory is re- 
questing the Congress to authorize and appropriate the sum of $96,000 for the 
construction of permanent facilities to house a photographic zenith tube and 
certain electronic crystal clocks and associated equipment which are at present 
housed in inadequate, insecure, temporary facilities at the Naval Observatory 
Time Service Substation at Richmond, Fla. This involves the construction of 
a frame telescope building, 100 square feet, and a concrete block, wood floored, 
1,500 square foot, combined office and control building for the electronic clocks 
and associated equipment. Acquisition of land is not required. <A plot of ground, 
1,000 feet square, is now reserved for this purpose in the southeast corner of 
the inactive Richmond Naval Lighter Than Air Station. 

In about 1946 the matter of obtaining an adequate and continued number of time 
star observations in the Washington area became a matter of grave concern, 
Serious consideration was given to establishing a time service substation at a 
location which would assure the desired quality and frequency of time star 
observations. In March 149, after considering various sites, the Naval Observa- 
tory Time Service Substation, Richmond, Fla., was established. The instruments 
were housed in temporary astronomical field shacks located 1,200 yards south 
of the present Coast Guard Station at Richmond in order to provide power and 
water, and the minimum of sanitary facilities. A small abandoned seismograph 
building was pressed into service for providing office space, repair shop, and 
darkroom facilities. 

Observations made here have determined that the area is eminently satisfactory 
to carry on the time service work. In fact, not only the quality of the observations 
are far superior to those of the Washington area but it was found that the 
combined number of good time-star observations tripled and on oceasion quad- 
rupled. Further, the previously experienced extended periods of no observation 
due to cloudiness were essentially eliminated. The quality of the time service 
was, therefore, not merely sustained, but greatly increased. 

The present facilities are inadequate to safely protect the equipment from 
the weather that may be expected in that area, and do not provide adequate or 
satisfactory working space for the four astronomers who perform their duties 
there. The abandoned seismograph building used as an office, repair shop, 
and darkroom is so cramped that only two persons can work there at the same 
time, thus impeding the work of calculation and other work required. Continued 
use of these unsatisfactory facilities is made only because the additional 
observations obtained at this substation are necessary to provide the standard 
of time service required to discharge the Observatory’s mission. 

The Naval Observatory Time Service, for which this substation has provided 
up to 75 percent of time-star observations, is both a service-wide and Nation- 
wide service. The time determinations provided are the basis for all time 
signals broadeast by agencies of the Government. These signals are used for 
many commercial and scientific purposes throughout the Nation, as well as by 
ships at sea and aircraft. In addition the astronomical observations are used 
in determining variation in latitude which is of great interest to astronomers 
and other scientists of the world. Finally, this substation is the only stand-by 
station available to assume primary control of time determinations and time 
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signal monitoring should the Observatory at Washington, D. C., become a 
casualty. 

Senator Lone. Would you explain to us what you have here in 
mind? We are told at the beginning of the jus stification it indicates 
you want an authorization of $6,755,000, There is an indication here 
to the effect that all you want at the moment is quarters. Then, on 
the other hand, we see these proposed items here. 

Captain Grar. Flagstaff is authorized. 

Admiral Jetrey. A number of years ago there was a proposal to 
move the Naval Observatory from its present location out on Massa- 
chusetts Avenue to Charlottesville, Va., and it was included in an 
authorization bill. 

Since the plan of moving the Naval Observatory as a whole to a 
new location has been suspended, or ever: abandoned, they proposed 
to move this one telescope to Flagstaff in lieu of moving the whole 
Observatory. However, the previous authorization will cover the 
appropriation. However, the appropriation was eliminated by the 
House Appropriations Committee. 

Senator Lone. It has been authorized, requested, and then the re- 
quest eliminated by the House Appropriations Committee ¢ 

Admiral Jenuey. Yes, sir. 

Senator Lonc. There is no reason why we should worry about that 
authorization for the 40-inch telescope, then ? 

Admiral Moorr. No, sin 

Senator Lone. You are not requesting anything on Flagstaff, then ¢ 

Captain Grar. No, sir. 

Senator Lone. Now, with regard to these overseas items, I find it 
very difficult to question anything about this for lack of understand- 
ing of the cost factors, so could you furnish your standard of cost fac- 
tors, the basis upon which you attempt to determine how much you 
ought to pay for this housing and barracks ? 

Admiral Jetiey. Yes, sir. You undoubtedly have come to a reali- 
zation of the difficulty of estimating costs on the mainland with your 
experience of the last week. It is much more difficult to estimate costs 
overseas. 

There are other factors that affect costs that are not present on the 
mainland. For example, we have been operating on Guam since the 
end of the war. Our initial cost figures there were quite high. We 
were using all American labor, we had to put in all the initial instal- 
lations of camps, shops, concrete mixing plants, small temporary ware- 
houses, and so on. 

After we operated for 2 years, we were allowed to bring in Filipinos. 
We are now at a point where three-quarters of our workers are Fili- 
pinos, one-quarter are Americans. 

The initial cost was propably three times the American cost. We 
are now down to about 1.8 times the American cost. In Japan we are 
able to get all the labor and material locally. We haven’t had to send 
anything into J: apan from the United States. As a result, we are get- 
ting work done in Japan cheaper than in the United States. 

In the Philippines we have plenty of labor, but any manufactured 
material has to be shipped in from the States, so Filipino costs are 

cheap in labor but expensive in material. 

In Alaska there is no labor supply at all. You have to bring every- 
body in, and it is all Americans. Our costs are very high in Alaska. 
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We have one project in there for Adak. It means we are going to 
have to go in there with the new contr: actor, set up facilities, get the m 
established, and it is going to be quite expensive on a $3 million ye 
If it was a $30 million job, the cost factor would be 2 instead of : 

We do have a table which I would like to supply for the rec ord. It 
is world-wide, Now, we are not operating in a lot of these places and 
we have gotten the Army engineers’ experience, who have been operat- 
ing and used their figures. 

(The table (table II) above referred to is as follows :) 


TABLE I.—Coeficients for computing costs—continental 


TA i 1.00 Miami, Fla 
Albuquerque, N. Mex 1.00 Milwaukee, Wis 
PL. a: _ .8) Minneapolis, Minn 
Baltimore, Md- 1.00 New Haven, Conn 
Birmingham, Ala .8> New Orleans, La 
Boston, Mass .05 New York, N. Y 
suffalo, N. Y ‘ : .00 Norfolk, Va 
‘harleston, S. C ‘ i .85 Philadelphia, Pa 
‘hicago, Til ; _ 1.00 Phoenix, Ariz 
‘incinnati, Ohio OO Pittsburgh, Pa 
‘eveland, Ohio .0O5 Poeatello, Idaho 
‘olumbus, Ohio P _ 1.00 Port Hueneme, Calif 
SOS, POE cen eee .00) St. Louis, Mo ‘ 
Denver, Colo__- : _.._.. 1.05 Salt Lake City, Utah 
Des Moines, Iowa .00 San Diego, Calif... __- 
Detroit, Mich__ : .05 San Francisco, Calif__ 
El Paso, Tex rer .95 Schenectady, N. Y 
Inyokern, Calif ; ses .15) Seattle, Wash 
Jacksonville, Fla : .90 Spokane, Wash 
Kansas City, Mo .00 Tulsa, Okla 

Key West, Fla _ 1.15 Wilmington, N. C 
Los Angeles, Calif ___ ...__. 1.00 Washington, D. C_ 
Memphis, Tenn eaetaeadbnil «Pan 


TABLE II. Cor icie nts for computing costs—orerseas 
ATLANTIC 


Bahama Islands___- teh _ 1.50 Iceland é . 
Bermuda_____- ____._-. 1.40 Newfoundland: Argentia 
French Morocco, Port Lyautey__. 1.30 Tenth Naval District 
Greenland, Grondal > nO 


owe ae onauw Ge 


CANAL ZONE 


Canal Zone 


PACIFIC 


Admiralty Islands: Manus___--. 2.00 Marcus Island . : al oa 
Alaska: Adak, Attu, and Fair- Marianas Islands: Guam, Saipan, 
banks = ; ‘ _ 8.00 and Tinian ae BS ; 
Dutch Harbor, Anchorage Marshall Islands : Pniwetok, Kwa- 
and Kodiak __- ie 2. 99 jalein, and Majuro__ 
North of Alaska Range, ex- Midway 
cept Fairbanks ; 4.00 Palmyra 
Bonin Islands: Iwo Jima 2.60 Philippine Islands 
Caroline Islands: Truk and Palu .70) Ryukyu Islands: Okinawa 
Johnson , .70 Samoa Islands: Tutuila- 
Hawaii —- : ran 1.60 Wake Island 
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Senator Lone. Looking at page 39 of the House report on the 
supplemental appropriation bill of 1953, it says: 

The Air Force has authorization for construction at Lincoln, Nebr., of $9,093,000 
for the Strategic Air Command. Lincoln (Nebr.) Municipal Airport is being 
used also by the Air National Guard unit, a ground National Guard unit, and 
by the Navy for training purposes. The Air Force decided to install Strategic 
Air Command base at Lincoln, and has given notice'to the Navy thereof to 
readjust its own facilities on the field or else move to another base. 

The Navy has chosen the latter course and has proposed in its own appropri- 
ation request that it be permitted to expend $3,500,000 at Omaha Municipal 
Airport, at Omaha, Nebr. 

The committee discussed this matter with representatives of both the Air 
Force and the Navy in the hearings, and the committee has concluded after con- 
sidering the question that the Air Force and Navy should jointly study the situ- 
ation further. For that reason the committee has inserted in the bill a proviso 
that no funds should be expended except for planning in connection with a 
proposed Strategic Air Command installation at Lincoln National Airport, 
Lincoln, Nebr. 

Is that an accurate statement of the situation # 

Admiral Jetiry. I think there has been another development. I 
read the Congressional Record today, and it was discussed, when the 
House was sitting as a Committee of the Whole yesterday, and I 
believe it was Congressman Riley who stated that they had held hear- 
ings the day before with representatives from Lincoln, and there was 
some action taken on the floor to amend the part about that, but, as 
I recall, the Navy still stayed at Lincoln so that it would not be neces- 
sary to get money in Omaha for the Naval Air Reserve station. 

As I recall, the House did not complete action on the bill. They 
were sitting as a Committee of the Whole and did not complete the 
consideration of the whole appropriation act, so it may change by the 
time they make the final yaa 

Admiral Moorr. If the Navy stayed at Lincoln, the Navy would 
have to move from one place in Lincoln to another place in Lincoln, 
which would cost it some money which it does not have, nor authoriza- 
tion at the moment, if it did not move all the way from Lincoln to 
Omaha. 

This is being done at the request of the Air Force. The Air Force 
public works bill originally contained an item to cover this—I mean 
the request for funds to cover this—but this item was thrown out of 
the Air Force budget by the Bureau of the Budget both for authoriza- 
tion and funding, whereupon the Navy for the first time took it up 
and inserted an item in our public works request. The Navy is doing 
this because it was told that its operations will be incompatible with 
the increased operations of the Air Force at Lincoln. This is a Re- 
serve training unit. 

Senator Lone. Isn’t this largely a Reserve matter with regard to 
which no great damage could occur to the Nation if this thing | lagged 
for a few more months until C ongress could take another look at it? 

Admiral Jetiey. The effect, I imagine, would be on the Air Force 
rather than the Navy. As the admiral said, we are there and operating 
as a Naval Reserve station. 

Admiral Moorr. And happy, too. 

Senator Lone. That completes the Navy part of this for the time 
being. We may have to call you for some additional information, 

(Whereupon, at 8:35 p. m., the subcommittee adjourned.) 





APPENDIX 


Roaps AND STREETS, FiscAL YEAR 1953 New CONSTRUCTION PROGRAM 
1. GENERAL STATEMENT 


Roads and streets on SAC bases normally fall within three classes as follows: 

(a) Class A includes roads and streets designed and planned as heavy-duty 
routes for traffic containing a large and uniform percentage of military and com- 
mercial vehicles of either wheeled or combined wheeled and track-laying type. 
On an average, 95 percent of these vehicles should have wheel loads equal to or 
less than a design wheel load of 12,000 pounds. The wheel loads of the remain- 
der may range between 12,000 and 15,000 pounds. 

(b) Class B includes roads and streets designed and planned as medium-traffic 
routes for traffic containing a large and fairly uniform percentage of military 
and commercial vehicles principally of the wheeled type, providing 95 percent of 
such vehicles have wheel loads equal to or less than a design wheel load of 9,000 
pounds. The wheel loads of the remainder may range between 9,000 and 12,000 
pounds. 

(c) Class © includes roads and streets designed and planned as routes for 
traffic consisting principally of passenger cars and light trucks, 214 tons or less, 
with an occasional vehicle having a wheel load equal to but not exceeding 9,000 
pounds.- The proportion of heavier trucks shall not exceed 5 percent of the 
average daily traffic. 


2. DETERMINATION OF PAVEMENT TYPES 


The volume and character of traffic determines the selection of construction 
type and width of roadway required. The weight and frequency of wheel loads 
form the basis of economical structural design. Specifically, the volume and 
character of traffic on the roads and streets are related to size, type, and mission 
of the base. The size of the installation is stated in terms of either troop 
strength, wings or air divisions and type of aircraft to be assigned, plant capacity, 
square feet of storage, ete., which provide an index as to the volume and charac- 
ter of traffic using the roads and streets under normal project functioning. 
Types of vehicles and frequency of use establish the traffic classifications in 
which the various roads and streets will fall. Consideration is given to the life 
expectancy of the base. 


3. PAVEMENTS, RIGID VERSUS FLEXIBLE 


The California bearing ratio (CBR) method is generally used for evaluating 
subgrade and base course materials and for determining the required thickness 
of base and pavement for flexible-type pavements. The design procedure by the 
empirical CBR method consists of determining by an arbitrary penetration test, 
a modulus of shearing resistance of a subgrade soil or base course material and 
the application of the data so obtained to empirical design curves to determine 
base course thickness. Past experience has indicated that hot-mix bituminous 
concrete is the most suitable and economical for all roads and streets on the 
average Air Force base. Accordingly, asphaltic concrete is proposed for practic- 
ally all roads and streets in the Fiscal Year 1953 program. 


4, ROADWAY WIDTHS 


Studies relating to traffic flow and road and street capacities have been made by 
many traffic and highway engineers. These studies have been used in determin-, 
ing the carrying capacities of Air Force base roads and streets as affected by 
design features, motor-vehicle characteristics and allowable speeds. On this 
basis, it has been determined that class A roads and streets will be designed for 

28-foot pavement width, class B roads an streets will be designed for a 26-foot 
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pavement width, and Class C roads and streets will be designed for a 20-foot 
pavement width. Special heavy-duty access roads, such as access to ordnance 
and/or fuel storage areas, will be designed for heavy-duty pavement, but will 
be restricted to a minimum width in accordance with the expected traffic. 


5. UNIT COSTS 


Unit costs as established by the Corps of Engineers and covering the entire 
zone of the interior have been established for the types of roads, streets, and 
parking areas proposed for all Air Force bases. These unit costs include normal 
grading to provide for thickness of pavements indicated, and necessary drain- 
age. Types of roads and streets with materials and unit costs are shown in the 
following tabulation: 


Type of construction 


10-inch concrete or 10-inch gravel and 4-inch bituminous concrete Square yar 
8-inch concrete or 9-inch gravel and 3-inch bituminous concrete | do 
| 7-inch concrete or 8-inch gravel and 24-inch bituminous concrete do 
| 6-inch concrete or 7-inch gravel and 2-inch bituminous concrete do 
| 


6. PREPARATION OF ESTIMATES AND SURVEYS 


On existing bases, where new construction is authorized and relocation of 
existing facilities is made necessary to conform with a new or expanded base 
mission, roads and streets that were formerly used for light-duty traffic become 
heavy-duty thoroughfares with a requirement for strengthening of the existing 
pavement. In each instance it is necessary to make subgrade and pavement 
tests to determine the extent of construction that is required. This work is 
done by the Corps of Engineers, using equipment specially designed for such 
work. In the planning stage the required pavement evaluations are not avail- 
able and the estimate for each base must be predicated upon the expected volume 
and type of traffic as noted in paragraph 2 above. Estimates shown in the line 
items for specific bases are prepared on this basis. On those bases where detailed 
surveys have been made by architect-engineer firms, prices will vary slightly 
from the national average to reflect the area costs based on recent bids for simi- 
lar work. Limited time and the lack of sufficient personnel trained in pavement 
evaluation precludes the possibility of preparing highly detailed pavement esti- 
mates for budgetary purposes. The amount of roads and streets in lineal feet 
and the proposed widths from examination of the development plan or basic 
information folder are determined and an average unit cost for the entire project 
is selected. This unit cost is reflected in the line item of the budget request. 


7. LIST OF SAC BASES FOR WHICH ROADS ARE SPECIFICALLY AUTHORIZED IN THE 
FISCAL YEAR 1953 NEW CONSTRUCTION PROGRAM 


(a) Davris-Monthan Air Force Base 

The estimate of line item J—22 is based on the construction of 8.1 miles of class 
B pavement, at a unit cost of $6.10 per square yard. <A portion of this linear 
distance will be converted to class A road, 28 feet wide, as determined by final 
design. 
(b) Fairchild Air Force Base 

The estimate of line item J-31 is based on the construction of 1.9 miles of class 
} pavement, at a unit cost of $6.10 per square yard. Portions of this linear dis 
tance will be converted to class A road, 28 feet wide, and class C road, 20 feet 
wide, as determined by final design. 
(c) Forbes Air Force Base 

The estimate of line item 19 is based on the construction of 3.4 miles of 
roads and streets in the industrial, cantonment, and ordnance areas. Also in- 
cluded is a small amount of perimeter guard road. Primary roads will be class 
B and streets in the cantonment area will be class C modified in width to con- 
form to the existing streets. Perimeter road will be the lowest type pavement 
as indicated in paragraph 5 above. 
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(d) Homestead Air Force Base 


The estimate of line item J—40 is based on the reconstruction of 2.5 miles of 
class C pavement in the cantonment area, at a unit cost of $4.80. The estimate 
of line item J-—41 is based on the construction of 9.0 miles of class C pavement, at 
a unit cost of $4.80. Portions of this linear distance will be converted to class B 
road, 26 to 28 feet wide, as determined by final design. 


(ec) Hunter Air Force Base 


The estimate of line item J-—16 is based on the construction of 0.6 mile of class 
C pavement, 26 feet in width, at a unit cost of $5.70 per square yard, and 10.0 
miles of class C pavement, 20 to 26 feet in width, at a unit cost of $5.70 per square 
vard. Portions of this linear distance will be converted to class A and class B 
roads, as determined by final design, 


(f) Lake Charles Air Force Base 


The estimate of line item J-20 is based on the construction of 1.7 miles of 
class C pavement, 20 feet in width, at a unit cost of $4.80 per square yard. 


(4) Lakeland Air Force Base 


The estimate of line item J-44 is based on the construction of 9.4 miles of 
Class “C" pavement, 20 feet in width, at a unit cost of $5.70. A portion of this 
linear distance will be converted to class “B” road, varying from 26 to 2S feet 
wide, as determined by final design, The unit cost noted in the line item and 

shown in the project justification is in error and will be reduced from $7.50 
to $5.70 per square yard, effecting a savings of approxim 


ately $198,000 for the 
project Planning directives will be written to reflect this reduced cost 


(hy) Limeston lir Force Base 
; i P line item J-17 is based on the construction of 12.5 miles of 
at $5.70 per square pard plus a cost factor of 1.4 for isolated 
Portions of this near distance will be converted to Glass 


ide, and class “B” road, 26 feet wide, as determined by final 


Force Base 


line item .J—41 i i lon the construction of 11.7 miles 
20 feet in width, at a unit cost of $5.70 per square 


i } 


stance will be converted to class “A” road, 2S feet 


. 26 feet wide, as determined by final design. 
li Force Base 


taate of line item J-—30 is based on the consti ti ae 
pavement, 20 feet in width, at a unit cost of § ‘ squa 
of this linear distance will be converted to ¢1 “BR” road, 


oO 2S feet wide, as determined by final design 


‘“) 11) Fores Base 


estimate of line item J-31 is based on the construction of 11.9 mil 
Class “CC” pavement, 20 feet in width, at a unit cost of 85.70 per square 
Width of roads and streets will vary from 20 to 30 feet to conform with e 
pavements. Portions of this linear distance will be converted to class “A” 
Class “B” pavements, varying from 26 to 30 feet wide, as determined by 
design. 





